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MINUTER 
PUBLIC  UTILITIES  COMMISSION 


1,237th  REGULAR  MEETING-  OF  THE  PUELIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 
4,  I960. 


Call  to  Order 

Present:    Commissioners  Don  Fazackerley,  Daniel  F.  Del  Carlo 
Edw.  B.  Baron;  Stuart  N.  Greenberg 

Absent:      Commissioner  Joseph  Martin,  Jr. 

President  Don  Fazackerley  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Del  Carlo. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  1,236th  regular  meeting  of  the 
Commission  held  December  29,  1959  were  approved. 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron;  Greenber 
Absent:    Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,837— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
#111  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway: 

Claimant 

Judgments  I   .  Date  of  Accident  Settlement 

MC  Rita  Cohen  June  1,  195b  $1,000.00 

SC  Herman  Winters  February  11,  1957  2,031,67 

Appropriation  No.  9*735. 80U.000  $3,031.67 

Vote -Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron;  Greenberg 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,838- 

RESOLVED'  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:        Pacific  Air  Lines,  Inc. 

Space:  Executive  Aircraft  Terminal,  Rooms  136-138-141- 

143-145-147-147A-I51-153-155-157-I6l-211-211A, 
213-213A-223-225-227,  consisting  of  2,765  sq. 
ft. 

Consideration:  $459.75  monthly- 
Effective  Date: January  15,  19&0 

BE  IT  FURTHER  RESOLVED,  That  the  Airport  Space  or  Use 
Permit  previously  issued  Pacific  Air  Lines  under  authority  of 
Resolution  No.  19,772,  be  and  the  same  is  hereby  revoked  as  of 
the  effective  date  set  forth  above* 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron;  Greenber, 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


— RESOLUTION  NO...  19,839— 

RESOLVED*  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  Airport  Space  or  Use 
Permit  as  follows: 

Permittee:  Airborne  Freight  Corporation 

Space:  Rooms  201,  201A,  205,  207  and  209A,  consisting 

of  949  square  feet,  Exective  Aircraft  Terminal. 
Consideration:    $95.00  momthly,  through  August  I960;  $189.80 

monthly  subsequent  to  August,  I960, 
Effective  Date:  January  1,  i960 

BE  IT  FURTHER  RESOLVED,  That  the  Space  or  Use  Permit 
previously  issued  Airborne  Freight  Corporation  pursuant  to 
Resolution  N0.  19,779,  be  and  the  same  is  hereby  terminated  as 
of  the  effective  date  set  forth  above. 


Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron; Greenberg 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 
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— RESOLUTION  NO,  I9,gli0~ 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

To:    Bonita  0,  Wisnom 

Permit  for  a  roadway  across  a  portion  of  Hetch  Hetchy 
right  of  way  for  the  purpose  of  an  access  to  Edgewood  Road, 
leading  to  Redwood  City;  no  fee,  rights  being  reserved  from 
the  City's  deed. 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron;  Greenberg 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  19,841— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
cf  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

To:     Helen  E.  Loveseth,  Mi  librae 

Paul  A.  Clayton,  Millbrae 

Permit  to  occupy  for  gardening  purposes  portions  of  the 
Crystal  Springs-Sunset  Supply  Line  right  of  way;  said  portions 
being  20  feet  in  depth  adjoining  the  Permittee's  holdings,  Lots 
Id  and  11,  respectively,  Block  5,  Meadow  Glen  Subdivision, 
Millbrae;  no  fee  due  to  offsetting  benefits  to  the  Department 
in  upkeep  of  premises, 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron;  Greenberg 
Absent:    Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  19,842— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contract  in  amount 
.p306,00,  under  SFWD  Contract  No*  895-Forest  Knolls  and  U0  C0 
Housing  Tank  and  Pump  Station,  contractor,  S  &  Q  Construction 
Co.,  covering  the  following: 

Under  Contract  Item  10,  to  enclose  the  tank  lot,  add 
54  feet  of  fencing* 

Vote :Ayes- Commissioners  Fazackerley,  Del  Carlo,  Baron;  Greenberg 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,    the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,843— 

RESOLVED*  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $9,274,46,  in  favor  of  Chas.  L.  Harney,  Inc., 
under  SFIA  Contract  No,  264-Pavement  and  Utilities  Cargo  Apron 
Area. 

Payment  in  amount  $4,590.00,  in  favor  of  The  Empire  Co.,  under 
SFIA  Contract  No.  242 -Runway  and  Taxiway  Painting. 

Payment  in  amount  $11,427.37,  in  favor  of  Harrod  and  Williams, 
Inc.,  under  SFia  Contract  No.  244-Cons true t ion  of  Air  Cargo 
Buildings  No.  2  and  No.  3. 

Payment  in  amount  $30,6l2,5_5>  in  favor  of  Atkinson-Arundel  and 
Oixon,  under  HHWS  Contract  No.  300A-Construction  of  Cherry 
Fewer  Tunnel. 

Vote: Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron, Greenberg 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  wa.s  adopted: 


—RESOLUTION  NO.  19,844— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications; 
approves  Credit  Modification  of  Contract  in  amount  $164.50; 
approves  Certificate  of  Acceptance  and  Authorization  for  Final 
Payment  in  amount  4>3,223.33,  in  favor  of  Continental  Drilling  Co, 
inder  SF¥D  Contract  No.  908-Exploratory  Drilling  and  Auger 
Drilling,  San  Antonio  Dam  Reservoir  Site. 

Vote : Ayes-Commissioners  Fazackerley, Del  Carlo, Baron,  Greenberg 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,845— 

RESOLVED,  That  this  Commission  hereby  authorizes   R.  C.  Kirk 
wood,  Manager  of  Utilities,  to  execute  on  behalf  of  the  City  and 
County  of  San  Francisco,  through  its  Public  Utilities  Commission 
that  certain  State  of  California,  Division  of  Highways  Amendment 
to  Utilities  Agreement  No.  300. 4lA,  to  provide  that  the  esti- 
mated cost  of  4)750.00  set  forth  in  said  Agreement  is  amended  to 
read  $1,912.38,  said  Agreement  providing  for  relocation  of  Water 
Department  facilities  to  accommodate  construction  of  the  Embarca.- 
dero  Freeway,  between  Harrison  and  Vallejo  Streets. 

Vote: Ayes-Commissioners  Fazackerley, Del  Carlo, Baron, Greenberg 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  19,846— 

RESOLVED,  That  this  Commission  hereby  directs  that  a 
Staff  Member  of  the  Hetch  Hetchy  Water  Supply,  proceed  to 
Washington,  D.  0.,  to  confer  with  Federal  Officials  in  the 
matter  of  stipulations  by  the  United  States  Government,  re 
releasing  water  from  the  Hetch  Hetchy  Reservoir  in  connection 
with  construction  of  the  proposed  Canyon  Division  of  the 
Canyon-Cherry  Power  Project;  and 

BE  IT  FURTHER  RESOLVED*  That  the  Controller  be  and  he  is 
hereby  requested  to  transfer  or  allocate  funds,  in  amount 
4)1,000.00,  estimated  expenses  for  trip  to  said  Washington,  D, 
C.,  by  said  Staff  Member. 

Vote: Ayes-Commissioners  Fazackerley,Del  Carlo, Baron, Greenberg 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Baron, seconded  by  Commissioner 
Greenberg, the  following  resolution  was  adopted: 


— RESOLUTION  NO. 19,847 — 

RESOLVED,  That  James  H.  Turner,  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  '.?ater  Department,  be  and  he  is 
hereby  authorized  to  sign  on  behalf  of  the  City  end  County  of 
San  Francisco,  through  its  Public  Utilities  Commission,  that 
certain  petition  for  signatures  of  property  owners  for  "  the 
proposed  assessment  district  for  Street  Improvements,  El 
Camino  Real,  Millbrae,  California11,  said  improvements  con- 
templating sidewalks,  curbs,  parking  aprons  and  installation 
of  lighting  facilities. 

Vote: Ayes-Commissioners  Fazackerley,Del  Carlo, Baron, Greenberg 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  lg,848-~ 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities  to  execute  an  agreement  cancelling  and 
terminating  the  grazing  leases  executed  by  Winfield  Montgomery 
and  Jane  L.  Montgomery  for  5-year  terms  commencing  November 
1,  195S,  and  releasing  Lessees  from  liability  thereunder,  upon 
the  following  terms  and  subject  to  the  following  conditions: 

(1)  City  retain  as  its  property,  the  deposit  of  cp500.00 
furnished  in  connection  with  each  lease: 

(2)  The  lands  described  in  said  leases  be  leased  to  Holthouse 
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Bros,  for  the  5-year  term  at  the  following  yearly  rentals: 


Parcel  (3)  3,S76  acres,  at  iplU, 544,00 
Parcel  (2)     815  acres,  at  $  4,432.50 

Vote: Ayes-Commissioners  Fazackerley, Del  Carlo, Baron, Greenberg 
Absent:  Commissioner  Martin 

Manager  of  Utilities,  Robert  C«  Kirkwood,  submitted  to  the 
Commission  a  copy  of  "Notes  on  Meeting,  December  23,  1959,  be- 
tween Governor  Brown  and  Members  of  his  Staff  and  Mayor 
Christopher  and  Members  of  his  staff  and  Senator  Mc  Afc©er, 
prepared  for  the  Public  Utilities  Commission  by  Robert  C. 
Kirkwood". 

The  meeting  above  referred  to  was  for  the  purpose  of  discussing 
the  provisions  of  S.B.  1106-State  rater  Bond  Program,  It 
appeared  from  the  discussion  that  the  Governor  would  work  out 
what  would  amount  to  a  memorandum  of  understanding  between  his 
office  and  the  citizens  of  the  State,  particularly,  the 
official  representatives  of  the  City  and  County  of  San  Fran- 
.  Cisco,  to  commit  the  State  on  those  matters  which  were  of 
concern  to  San  Francisco;  it  is  believed  that  the  memorandum 
of  understanding  would  not  be  completed  for  about  sixty  days, 
(a  copy  of  the  "notes"  is  attached  to  the  official  copy  of 
the  minutes  of  today's  meeting) 

Mr,  Clay  Bernard  of  Western  Airlines,  Inc.,  presented  to 
President  Don  Fazackerley,  a  check  in  amount  £329,764.83, 
representing  payment  on  current  rates  and  charges,  retroactive 
to  July  1,  1957  (including  interest);  Mr,  Fazackerley  stated 
that  the  occasion  was  a  happy  one,  in  that,  all  air  operators 
at  the  San  Francisco  International  Airport    are  now  paying 
current  rates  and  charges, 

Roll  Call:         President  Don  Fazackerley    in  review  of  Airport 

parking  stated  the  recent  holidays  taxed 
to  the  absolute,  availability  of  parking  facilities;  that  steps 
oe  undertaken  to  make  available  Lot  Mo.  3  and  to  advance  the 
program  for  development  of  multiple  level  parking  program. 
Mr,  Belford  Brown  was  directed  to  review  the  overall  parking 
program  and  to  initiate  steps  for  improvement. 

Commissioner  Greenberg  stated  that  parking  at 
the  new  Baseball  Stadium  will  be  a  problem  and  suggested  that 
the  Municipal  Railway  review  the  situation  and  to  consider  the 
adoption  of  a  premium  fare  (25  cents),  a  fare  that  he  believes 
the  traveling  public  to  the  Stadium  would  gladly  pay  for  the 
service  rendered  and  thus  lessening  the  traffic  problems  that 
will  develop  when  a  given  game  is  over.     President  Don 
Fazackerley  stated  that  the  parking  problem  of  the  Vadium 
had  been  previously  studied,  the  Commission  believeing  that 
the  regular  fare  should  prevail,    To  consider  the  matter  in 
more  detail,  the  Commission  directed  that  Stadium' troneporta- 
facilities  be  again  reviewed,  as  a  Special  Matter,  at  the 
meeting  of  January  26,  1959. 

-ll/S^g- 


- 


Department  Report-Airport,  Belford  Brown  reporting: 

Runway  extension  work  completed  in  December^  1959,  is  indica- 
tive of  how  the  San  Francisco  International  Airport  continues 
to  keep  abreast  of  the  requirements  of  the  constantly  expand- 
ing jet  aircraft  operations,  November  passenger  traffic 
figures  indicate  a  21.5$  increase  compared  with  1958;  total 
mail  amounted  to  3,392>91$  pounds  an  increase  of  4.7$;  freight 
moving  through  the  Airport  increased  12.2$,  while  air  express 
volume  increased  lU.9f°« 

Mr.  Mm.  ^imons,  Director  of  the  Bureau  of  Public  Service  in- 
troduced to  the  Commission,  Mr.  Ben  Gaines,  new  Assistant 
Director  in  the  Bureau,  to  be  assigned  to  the  Municipal  Rail- 
way, Robert  Rockwell  being  assigned  to  the  Airport. 


THEREUPON  THE  MEETING  ADJO'JRNED. 
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NOTES  ON  MEETING,  DECEMBER  23d,  BETWEEN  GOVERNOR  BROWN  AND  MEMBERS  OP 
HIS  STAFF  AND  MAYOR  CHRISTOPHER  AND  MEMBERS  OF  HIS  STAFF  AND  SENATOR 
KC  ATEER,  PREPARED  FOR  THE  PUBLIC  UTILITIES  COMMISSION  BY  ROBERT  C. 

KIRKWCOD 

The  meeting  was  held  in  Governor  Brown's  Office  at  the  State 
Building  in  San  Francisco,  at  10:00  A.M. ,  Wednesday,  December  23d, 
and  continued  until  approximately  noon.    The  meeting  was  held  in 
executive  session  until  approximately  11:30,  then  the  Press  was 
invited  in  and  statements  were  made  by  the  Governor  and  Mayor, 
followed  by  questions  from  the  Press, 

Those  present  for  the  State:    Governor  Brown,  Harvey  Banks, 
Ralph  Brody,  Fred  Dutton,  James  Wright,  and  Fred  Rupp, 

For  the  City:    Mayor  Christopher,  Dion  R.  Holm,  Don  Fazackerley, 
Don  Cleary,  Robert  C.  Kirkwood;  Senator  Eugene  McAteer. 

In  opening,  both  the  Governor  and  Mayor  indicated  their  aware- 
ness of  the  acuteness  of  the  water  problem  and  their  hope  that  San 
Francisco  could  support  the  one  billion  seven  hundred  fifty  million 
dollar  State  Water  B6nd  Program  (S.B.  1-106 )•    The  Governor  stated 
that  it  was  his  policy  and  that  of  the  Department  of  Water  Resources 
that  there  should  be  full  repayment  by  the  water  users  of  all  costs 
of  the  water  plan  properly  allocable  to  water  development.    He  also 
stated  that  it  was  their  policy  to  build  only  those  projects  which 
were  necessary  to  meet  water  needs  and  that  it  was  not  their  intention 
to  build  facilities  which  would  duplicate  existing  facilities  or 
facilities  which  would  be  provided  by  other  agencies.    He  indicated 
that  there  would  not  be  sufficient  funds  to  permit  the  adoption  of 
any  other  policy  and  cited  as  an  example  the  difficult  situation 
which  would  be  created  if  the  Federal  Government  were  to  abandon  its 


plans  for  joint  construction  of  the  San  Luis  Dam  Project.  The 
Governor  and  Mr.  Brody  outlined  the  background  of  S.B.  1106  and 
indicated  their  reasons  for  thinking  that  it  met  the  basic  fears 
which  had  been  expressed  by  the  counties  of  origin  and  by  the  areas 
of  water  deficiency. 

Mayor  Christopher  stated  he  did  not  believe  the  Bill  in  its 
present  form  gave  San  Francisco  adequate  guarantees,  especially 
with  respect  to  subsidized  water  and  unfair  competition  in  our 
service  area.    He  referred  to  the  Statement  of  Water  Policy 
which  had  been  adopted  in  1957  by  the  Gity  and  County  of  San 
Francisco  and  pointed  to  the  conditions  set  forth  in  that  policy 
which  he  felt  had  not  been  fully  met  to  date.    Specifically,  the 
Mayor  referred  to  the  difficulties  the  City  was  encountering  with 
the  agencies  in  our  service  area  because  of  their  uncertainty  with 
reference  to  plans  and  prices  for  delivery  of  water  from  the  South 
Bay  Aqueduct.    He  also  mentioned  the  fact  that  while  the  Governor 
and  his  staff  had  often  stated  that  their  policy  was  one  of  full 
repayment,  that  there  were  no  guarantees  in  S.B.  1106  that  such  a 
policy  would  be  carried  out. 

The  Governor,  in  turn,  indicated  some  of  the  difficulties  of 
developing  a  complete  guarantee.    He  indicated  that  it  was  his 
hope  to  avoid  the  calling  of  a  Special  Session  at  which  all  of  the 
problems  that  had  beun  discussed  prior  to  the  adoption  of  S.B.  1106 
would  be  reopened.    He  pointed  out  the  difficulty  of  writing  into 
any  legislative  act  full  guarantees  of  repayment.     He  cited  the  fact 
that  S.B.  1106  was  designed  to  provide  sufficient  funds  for  the 
construction  of  the  Feather  iiivor  Project  and  some  relatively  minor 
features  of  the  California  Water  Plan.    He  pointed  out  that  there 
was  nothing  in  S.B.  1106  which  required  the  expenditure  of  bond 
funds  for  the  facilities  therein  referred  to  and  that,  in  fact, 
there  was  considerable  pressure  for  "pay  as  you  go"  financing  for 
a  large  portion  of  the  project.     Nothing  that  could  be  incorporated 
in  the  bond  act  would  prevent  subsequent  legislatures  from  abandonin 
full  repayment  to  the  extent  that  they  provided  financing  on  a  "pay 
as  you  go"  basis.    He  pointed  out  to  the  extent  that  "pay  as  you  go" 
financing  was  used  that  San  Francisco  taxpayers  would  be  asked  to 
pick  up  a  portion  of  the  cost.     In  response  to  a  question,  however, 
the  Governor  indicated  that  his  thinking  was  that  even  if  "pay  as 
you  go"  financing  were  resorted  to,  there  still  should  be  repayment 


of  these  funds  by  the  beneficiaries  of  the  project,  and  therefore, 
while  there  might  be  a  temporary  burden  thrown  on  San  Francisco 
taxpayers,  that  ultimately  it  would  be  his  concept  that  they  should 
be  repaid, 

Mr.  Holm  indicated  that  in  his  opinion  there  were  constitutional 
and  a  number  of  other  legal  problems  posed  by  B.B.  1106.     He  said  he 
had  explored  these  preliminarily  with  the  Attorney  General's  office, 
but  had  arrived  at  no  conclusions.     He  felt  it  was  premature  to 
interject  legal  questions  at  this  meeting  but  hoped  that  he  would 
have  the  full  cooperation  of  the  Attorney  General's  office  and  Mr. 
Brody  in  seeking  a  full  analysis  of  any  legal  problems  involved. 
Mr.  Brody  expressed  his  desire  to  cooperate. 

The  Governor  indicated  a  willingness  to  attempt  to  get  for  San 
Francisco  whatever  guarc?<ntees  he  could,  short  of  a  Special  Session. 

Discussion  then  centered  on  the  question  of  contracts  between 
the  State  and  the  Alameda  Dounty  Water  District  and  the  Alameda 
County  Flood  District,  Zone  7.    A  map  was  produced,  showing  San 
Francisco's  service  area  and  the  various  features  of  the  South 
Bay  Aqueduct.     It  was  pointed  out  that  financing  had  already  been 
provided  and  contracts  had  begun  to  be  let  to  permit  of  delivery  of 
water  at  the  head  of  the  Livermore  Valley.     It  was  stated  that  no 
further  appropriations  would  be  sought  unless  such  appropriations 
were  desired  by  the  two  districts  mentioned  and  unless  there  was  an 
understanding  with  them  that  they  were  prepared  to  enter  into 
contracts  that  would  provide  for  the  full  repayment  of  all  costs, 
It  was  further  indicated,  though  this  part  was  made  subject  to 
further  discussion  with  representatives  of  Santa  Clara  County,  that 
it  looked  as  though  it  might  be  best  to  terminate  the  South  Bay 
Aqueduct  at  the  Del  Valle  Aqueduct  and  to  think  in  terms  of  providing 
water  for  Santa  Clara  County  through  the  Pacheco  Pass  Tunnel.  It  was 
agreed  that  public  declarations  to  this  effect  would  be  most  helpful 
in  meeting  the  objections  of  the  City  and  County  of  San  Francisco. 

It  further  appeared  from  the  discussion  that  the  department 
would,  be  in  a  position,  within  sixty  days,  to  obtain  signed  contracts 
with  the  two  districts  presently  involved.    San  Francisco  would  thus 
have  the  opportunity  to  review  the  terms  of  these  contracts  and  to 
see  if,  in  the  City's  opinion,  they  met  the  test  of  full  repayment. 
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Representatives  of  the  City  expressed  the  hope  that  the  department 
would  press  for  early  execution  of  such  contracts. 

Senator  McAteer  indicated  that  he  had  requested  the  legislative 
Counsel  for  certain  opinions.    He  stated  he  was  preparing,  and 
contemplating  the  introduction  of  a  joint  resolution  which  would 
place  the  Legislature  on  record  in  support  of  the  policies  just 
enunciated  by  the  Governor,  both  with  reference  to  repayment  and 
with  reference  to  the  service  area  of  the  South  Bay  Aqueduct.  It 
was  pointed  out  that  such  resolution  would  have  no  binding  effect 
upon  subsequent  Legislatures  and  it  would  be  of  doubtful  effect  as 
far  as  the  use  of  funds  made  available  by  S.B.  1106.    However,  all 
were  agreed  that  such  a  resolution  would  strengthen  the  position  of 
San  Francisco  in  future  years.    Senator  McAteer  agreed  to  have  such 
a  resolution  prepared  and  to  submit  it  for  consideration  by  the 
City  and  by  the  Governor . 

No  reference  was  made  to  the  possibility  suggested  at  an 
earlier  staff  meeting  of  a  condition  imposed  on  any  future  fund 
appropriations  for  construction  of  the  South  Bay  Aqueduct  that 
contracts  calling  for  full  repayment  should  be  entered  into  before 
expenditure.    The  City's  representatives  felt,  in  view  of  the 
understanding  being  reached,  that  there  might  be  no  need  for  such 
a  condition. 

The  Governor  indicated  that  he  would  work  out  what  would  amount 
to  a  memorandum  of  understanding  between  his  office  and  the  citizens 
of  the  State,  partictilarly ,  the  official  representatives  of  the  City 
of  San  Francisco,  to  commit  the  State  on  those  matters  which  were 
of  concern  to  the  City.    He  indicated  that  before  such  a  memorandum 
could  be  released  he  would  have  to  check  it  out  with  other  areas 
affected;  that  it  should  be  checked  in  advance  by  representatives 
of  the  City,  the  State,  and  the  Bay  Area  Water  Users  Association  so 
that  there  could  be  no  misunderstanding  as  to  any  language  used. 
Such  a  memorandum  would  sot  out  the  policies  above  discussed  and 
would  supplement  any  action  which  would  be  taken  through  the  medium 
of  joint  resolution  and  the  execution  of  contracts  with  benefited 
districts.    The  Governor  indicated  that  it  would  probably  be  sixty 
days  before  he  would  be  in  a  position  to  give  to  City  officials  a 
draft  of  such  a  memorandum. 

The  hope  was  expressed  that  any  further  action  by  the  San  Fran- 
cisco Board  of  Supervisors  or  other  City  officials  with  reference  to 
S.B.  1106  could  await  the  development  of  such  a  memorandum. 
1-5-60  ******** 
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January  5,  1960 

Report  of  the  Manager,  Airport  Department 
to  the  PUBLIC  UTILITIES  COMMISSION 

Runway  Extensions: 

Extension  of  the  east-west  runway  28R-10L  from  8,870  feet  to  9,500  at 
San  Francisco  International  Airport  was  completed  during  the  month  just  ended. 
Also  completed  was  the  parallel  runway  28L-10R  from  6,500  to  7,130  feet. 

Lengthening  of  runway  23R-10L  combined  with  the  extension  in  November  of 
Runway  1R,  south  to  north  over  the  bay,  from  7,750  to  9,000  feet,  provides  facilities 
for  a  much  better  distribution  of  jet  aircraft  take-offs  than  obtained  heretofore. 

Thus  the  runway  extension  work  completed  in  December,  1959  is  indicative 
of  how  SFIA  continues  to  keep  abreast  of  the  requirements  of  the  constantly 
expanding  jet  aircraft  operations. 
Highlights  of  December  Activities : 

The  City  Attorney's  office  on  December  1  reported  receipt  of  Western 
Air  Lines'  signed  agreement  covering  revised  rates  and  charges. 

Settlement  of  claim  against  Western  Air  Lines  for  interest  accrued  on 
unpaid  rates  and  charges  since  Sept.  1,  1957  was  approved  by  the  PUC  on  Dec.  8. 

Interstate' s  plans  for  improvements  to  the  Coffee  Shop  and  "The  Hut" 
at  SFIA  were  approved  by  the  PUC  Dec.  8. 

Members  of  the  airport  staff  appeared  before  a  mass  meeting  called  by  the 
Millbrae  City  Council  Dec.  10  and  reported  in  detail  what  SFIA  is  doing  in  its 
efforts  to  minimize  the  jet  sound  problem  at  the  airport.    Representatives  of 
three  airlines  also  reported  to  the  meeting  on  the  activities  of  their  companies 
in  similar  efforts. 
Novembe r  Traffic : 

November  passenger  traffic  figures  indicate  a  21.57»  increase  compared 
with  the  same  period  of  1958.     Total  "in  and  out'   jvas«»ongAv«  autounfc&d  t-<-*  381,120, 
as  compared  with  313.563  in  Movemher,  1958,  or  an  actual  increase  of  67,557. 

more- 


0  j& 


it. 


.  i 


-2- 

The  FAA  Control  Tower  recorded  a  total  of  19,015  aircraft  operations 
during  November,  of  which  12,046  were  scheduled  airline  arrivals  and  departures, 
and  represents  a  13. 2%  increase  in  airline  operations,  or  an  actual  increase  of 
1,401  flight  arrivals  or  departures  by  airlines,  as  compared  with  the  previous 
November , 

Total  mail  (air  mail  and  first  class  mail  by  air)  amounted  to 
3,392,918  pounds,  up  4.77,  when  compared  with  the  same  period  of  the  year  before. 

Freight  moving  through  San  Francisco  by  air  showed  a  12.3%  increase, 
and  air  express  volume  increased  14.97o  during  the  same  period. 

Total  cargo,  exclusive  of  mail  and  passenger  baggage,  moving  through 
San  Francisco  International  Airport  during  November,  1959,  amounted  to  8,598,707 
pounds,  representing  a  9.8%  increase  over  the  same  period  in  1958. 

*  *  * 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,238th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JaNUaRY 
12,  I960,  COMMENCING  AT  2:00  P.  M. 

(){)()()()()()()()()()()()()()()()()()()()()()()()()()()()()()() 


Call  to  Order: 

Present:  Commissioners  Don  Fazackerley,  Daniel  F.  Del  Carlo  (in 
part),  Edw.  B.  Baron,  Joseph  Martin,  Jr.;  Stuart  N* 
Greenberg 

President  Don  Faz acker ley  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Martin. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,237th  regular  meeting  of  the 
Commission  held  January  5,  1S60  were  approved. 

Vote:  Ayes-Commissioners  Fazackerley,  Baron,  Martin;  Greenberg 
Absent:    For  item-Commissioner  Del  Carlo 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  19,849-- 

RESOLVED*  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Man  ager  of  the  Municipal  Rail way >  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrant  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Litigated  Settlement:  Date  of  Accident  Settlement 

MC  Evelyn  Meehan  November  24  >  1957       $  g50.00 

Appropriation  No^  9.735.804,000  1  850.00 

Vote;Ayes«Commissioners  Fazackerley,  Baron,  Martin;  Greenberg 
Absent:    For  item-Commissioner  Del  Carlo 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted; 

— RESOLUTION  NO,,  19,850— 

RESOLVED*  That  this  Commission  in  accordance  with  Reso- 
lution N0.  16527,  adopted  July  16/  1956,  approves  payment  of 
claims  in  amount  $18, 516.97 >  ffla^e  by  "the  Municipal  Railway, 
month  of  December,  1959,  per  Revolving  Fund  Vouchers  Nos.  2003 
through  2013. 

Vote:  Ayes-Commissioners  Fazackerley,  Baron,  Martin;  Greenberg 
Absent:    For  item  -  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


-—RESOLUTION  NO,  19,851- - 

RESOLVED,  That  this  Commission  accepts  the  services 
rendered  as  being  satisfactorily  completed  in  accordance  with 
terms  of  agreement  and  hereby  approves  Certificate  of  Ac- 
ceptance and  Authorization  for  Final  Payment  in  amount  37,000. 
in  fa.vor  of  Loubet  and  Glynn,  for  Architectural  Services  for 
the  Addition  to  Pier  "B". 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  19,852— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Water  Department  funds,  in  amount  $65,000.00,  to 
provide  funds  for  the  settlement  of  claims  and  lawsuits  now 
pending,  arising  out  of  damages  to  property  from  a  break  in 
the  Water  Department's  2H-inch  main  at  7th  and  Howard  Streets 
on  July  4,  1957;  Western  Union  Telegraph  Co,  a  co-defendant 
will  pay  fifty  percent  of  the  total  amount  of  the  claims 
which  will  approximate  ^130,000.00. 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,853— 

RESOLVED,  That  this  Commission  approves  Bid  Call  for  SFWD 
Contract  No.  936-Laying  of  8"  Mains  in  20th  and  Douglass  Sts. 

Vote: Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  I9,B5^ — 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  #152,818, 20,  in  favor  of  Puget  Sound  National 
Bank  of  Tacoma,  for  account  of  John  M.  King  Co.,  under  HHWS 
Contract  No,  325-Construction  of  Transmission  Line-Moccasin  to 
Station  "J". 

Payment  in  amount  669.98,  in  favor  of  Stolte,  Inc.,  under 
HHWS  Contract  No.  329~0onstruction  of  Warnervilje  Substation. 

Payment  in  amount  $15,788.61,  in  favor  of  S  &  Q  Construction 
Co9,  under  SF¥D  Contract  No.  895-Construction  of  Forest  Knolls 
end  U.  C.  Housing  Tank  and  Pump  Station, 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 

On  notion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,855— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Alameda  County  Water  District: 

Permit  to  install  a  power  pole  and  underground  power  duct 
to  the  permittee's  regulator  box  within  the  Hetch  Hetchy  Bay 
Division  Pipeline  right  of  way  at  the  intersection  of  Central 
Avenue  and  Cherry  Road,  Newark,  Alameda  County;  fee  waived  in 
consideration  of  a  public  agency. 

Vote:  Ayes-Commissioners  Fazackerley, .  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,856— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Pacific  Gas  and  Electric  Co. 

Permit  for  a  k  KV  overhead  wire  crossing  of  the  Hetch 
Hetchy  Bay  Division  Pipeline  right  of  way;  said  crossing  ex- 
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tending  southwesterly  from  the  westerly  line  of  El  Gamino 
Real,  subject  to  a  $50.00  permit  fee. 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,^57 — 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

To:    Pacific  Gas  and  Electric  Co. 

Permit  for  a  4  KV  overhead  wire  crossing  of  the  Bay 
Division  Pipeline  No.  3  right  of  way  between  Jefferson  avenue 
and  Farm    Hill  Boulevard,  Redwood  City,  subject  to  a  $50. oO 
permit  fee. 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  19,858— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  ^fetter  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Milpitas  School  District 

Permit  for  a  temporary  roadway  along  a  portion  of  the  Bay 
Division  Pipeline  No.  3  right  of  way  for  the  purpose  of  pro- 
viding access  to  the  Thomas  Russell  School  Site  from  Coelho 
Street,  Tract  1352,  Alameda  County;  fee  waived  in  considera- 
tion of  a  public  agency. 

Vote:    Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  19,859.— 

RESOLVED, That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors, supplemental  appropria- 
tion of  Airport  funds, in  amount  $5,000*00, to  provide  funds  to 
defray  costs  of  an  audit  of  Accounts  and  Records-1959-1960. 

Vote: Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent :  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

--RESOLUTION  NO,  19,860— 

BE  IT  RESOLVED*  That  this  Commission  hereby  amends  its 
Resolution  No.  13S23  adopted  by  it  on  December  22,  1959,  by 
adding  certain  language  thereto  which  is  underscored  in  the 
following  quotation  of  said  resolution: 

BE  IT  RESOLVED'  That  this  Commission  hereby  approves 
the  terms  and  conditions  of  that  certain  form  of  lease 
of  space  in  Air  Cargo  Buildings  2  and  3  at  the  San 
Francisco  International  Airport,  as  shown  on  Airport 
Drawing  No,  Ca-11899,  dated  July  13,  1359*  and  revised 
October  5,  1959*  and  requests  the  Director  of  Property 
to  arrange  for  a  call  for  bids  for  the  lease  of  the 
various  areas  available  in  said  buildings. 

The  terms  of  said  leases  shall  be  for  a  period  com- 
mencing on  a  date  to  be  fixed  by  this  Commission  by 
resolution  and  ending  on  August  31*  1964,  unless  extended 
for  an  additional  period  of  9  years,  all  in  accordance 
With  the  terms  and  conditions  of  said  lease. 

The  rental  for  each  year  of  the  period  ending  on 
August  31,  1964,  shall  not  be  less  than  $3.00  per  square 
foot  of  the  demised  space,  excluding  the  loading  dock  area 
contiguous  thereto,  and  the  rental  for  each  year  of  the 
extended  period,  if  any,  shall  be  subject  to  the  terms  and 
conditions  as  provided  in  said  lease,. 

BS  IT  FURTHER  RESOLVED,  That  this  Commission  reserves 
the  right  to  confirm  or  reject  the  award  of  said  leases  by 
the  Director  of  Property.. 

Voted:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,861— 

RESOLVED,  That  because  the  projected  motion  picture  would 
most  favorably  and  extensively  publicize  the  San  Francisco 
International  Airport,  this  Commission  hereby  grants  per- 
mission to  Paramount  Pictures  Corporation,  to  shoot  scenes  on 
Airport  property,  for  its  forthcoming  production  "The  Pleasure 
of  His  Company"  for  several  days  in  the  latter  part  of  the 
month  of  March,  I960,  said  permission  being  subject  to  said 
Corporation  furnishing  Airport  Management  adequate  insurance 
for  Public  Liability  and  Property  Damage, 

Vote: Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,862— 

RESOLVED*  Th  t  upon  written  request  of  Louis  L.  Cima,  this 
Commission  consents  to  the  cancellation,  without  liability  upon 
the  part  of  Louis  L.  Cima  or  the  City  and  County  of  San  Fran- 
cisco or  this  Commission  or  any  member  thereof,  of  that  certain 
SFWB  Contract  No,  883-Laying  6"  and  12"  Cast  Iron  Mains  in 
Melrose  Avenue  between  Ridgewood  and  Foerster  Streets,  awarded 
to  said  Louis  L„  Cima  under  Resolution  No.  19557/  adopted 
September  15,  1959;  and 

BE  IT  FURTHER  RESOLVED,  That  theController  be  and  he  is 
hereby  requested  to  approve  necessary  documents  to  release  the 
encumbrance  of  funds  set  up  against  the  appropriation  for  said 
Contract  No,  883* 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,863— 

WHEREaS'  by  the  terms  of  MR  Contract  No.  H62-East  Portal, 
Twin  Peaks  Tunnel,  Station  Repairs,  the  contractor,  Stenrnark 
Construction  Co*    was  to  have  completed  all  work  on  or  before 
November  19,  1959;  and 

i 

WHEREAS    electric  fixtures  ordered  on  September  21,1959 
were  not  shipped  until  November,  1959,  a  delay  in  filling  the 
order  of  46  days  which  delay  caused  the  Contractor  to  complete 
the  contractor  on  December  3,  1959,  15  days  behind  schedule; 
and 

WHEREaS    "inability  of  contractor  to  procure  material" 
is  an  unavoidable  delay  as  defined  in  File  No, 13^56,  Ordinance 
No.    9^84,  Section  6.3  Unavoidable  Delays,  adopted  by  the 
Board  of  Supervisors,  January  16,  1956;  and 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
hereby  grants  an  extension  of  15  calendar  days  to  December 
3,  1959,  for  which  liquidated  damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  in  accordance  with 
the  contract  documents  and  approves  Certificate  of  Acceptance 
and  Authorization  for  Final  Payment  in  amount  $3  #219/70. 

Vote : Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  19,864— 

RESOLVED,  That  this  Commission  approves  the  attendance 
by  the  Director  of  the  Bureau  of  Personnel  and  Safety,  of 
this  Commission,  at  the  Governor's  Traffic  Safety  Conference, 
to  be  held  in  San  Francisco,  February  16-17,  I960. 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,86,5-- 

RESOLVED'  That  this  Commission  hereby  confirms  the  award 
of  lease,  made  by  the  Director  of  Property  to  Airborne  Freight 
Corporation,  as  the  only  and  highest  bidder,  to  lease  2.10 
acres  of  land  at  the  San  Francisco  International  Airport, 
Airport  Drawing  No.  BA-10704,  dated  November,  1959,  for  a 
period  of  twenty  (20)  years,  unless  terminated  or  extended  in 
accordance  with  lease  provisions,  lessee  paying  City  and  County 
of  San  Francisco,  for  the  first  ten  (10)  years,  the  sum  of 
$500.00  per  acre  per  annum  for  unfilled  land  and  $1,800*00 
per  acre  per  annum  for  filled  land  in  accordance  with  lease 
provisions,  the  rental  thereafter  to  be  determined  or 
negotiated  pursuant  to  the  lease  provisions;  and 

BE  IT  FURTHER  RESOLVED,  That  the  members  of  this  Com- 
mission shall  execute  said  lease  on  behalf  of  the  City  and 
County  of  San  Francisco,  a  municipal  corporation,  as  Lessor 
pursuant  to  Call  for  Bids  authorized  by  this  Commission  under 
its  Resolution  No,  19,712,  adopted  November  10,  1959. 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,866— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  General  Office  Request  for  Funds, 
in  amount  $31.02,  to  provide  for  a  (deficiency  in  the  appro- 
priation for  purchase  of  one  file  cabinet,  the  budget  funds 
being  less  than  the  purchase  order. 

Vote :Ayes-Commissioners  Fazackerley/  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,8'67~- 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  £297,744.72,  in  favor  of  G-S-L-H-T  Power- 
house Contractors,  under  HHWS  Contract  No.  3l6-Constructing 
Cherry  Powerhouse  and  Penstocks  and  Related  Work. 

Payment  in  amount  $437.50,  in  favor  of  I,  C.  Steele,  for 
professional  consulting  services,  Canyon-Cherry  Power  De- 
velopment. 

Payment  in  amount  ^187.50,  in  favor  of  Robert  Horonjeff  for 
professional  services  relating  to  the  development  of  the  San 
Francisco  International  Airport, 

Payment  in  amount  #22.10,  in  favor  of  Robert  W,  Hunt  Co.,  for 
professional  services  relating  to  fabrication  of  36"  Butterfly 
Valve. 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,868— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  entering  into  lease  agreement  with 
L..  E.  Mancini  and  Henry  J.  Gallagher,  for  that  certain  64.45 
acres  of  Water  Department  lands,  commonly  known  as  Bonita 
Park,  for  a  period  of  ten  years,  at  the  following  rentals: 

First  Year-Minimum  of       000,00  or  6$  of  the  gross  revenue, 
whichever  is  the  greater. 

For  each  of  the  succeeding  9  years,  a  minimum  of 
^6, 664. 00  or  the  total  of  the  following  percentages 
of  gross  revenues: 

Sfo  up  to  $200,000.00,  plus 

Ifo  from  $200,001.00  to  ^400, 000.00,  plus 

Sfo  in  excess  of  $400,000.00 

whichever  is  the  greater. 

Vote : Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent :  None 
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On  motion  of  Commissioner  Greenberg.  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,869— 

WHEREAS'  by  the  terms  of  SFIA  Contract  No.  225,  Recon- 
struction of  Runway  and  Taxiway  Pavements  at  the  San  Francisco 
International  Airport,  the  contractor,  Lowrie  Paving  Co., 
was  to  have  completed  all  contract  work  on  or  before  December 
16,  1959;  and 

WHEREAS'  the  Engineer  ordered  additions  to  the  work  at 
Taxiway  "B"  and  the  intersections  of  Runways  1R  and  2gR  and  L, 
which  delayed  the  contractor  21  days  in  the  prosecution  of  the 
contract;  and 

WHEREAS'  "changes  in  the  work  ordered  by  the  Commission 
insofar  as  they  necessarily  require  additional  time  in  which  to 
complete  the  entire  work11  are  unavoidable  delays  as  defined  in 
File  No.  13456,  Ordinance  No*  SkZk,  Section  6.3  Unavoidable 
Delays,  adopted  by  the  Board  of  Supervisors,  January  16,  1956; 
and 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  21  calendar  days  to  January  69  I960,  for 
which  liquidated  damages  are  hereby  waived: 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  in  accordance  with  the 
contract  documents;  approves  Modification  of  Contract  in  an 
amount  of  increase  of  $28,5^2.98  and  approves  Certificate  of 
Acceptance  and  Authorization  for  Final  Payment  in  amount 
$168, 552*96. 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,870— 

RESOLVED,  That  this  Commission  authorizes  Bid  Cell  for 
SFWD  Contract  No*  939-Laying  of  o-Inch  Mains  in  Custer  Avenue 
at  Quint  Street, 

Vote:  Ayes-Commissioners  Fazackerley,  Del  Carlo,  Baron,  Martin; 
Greenberg 
Absent :  None 
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Roll  Call:         Commissioner  Del  Carlo  in  review  of  his  expired 

term  as  a  member  of  the  Commission,  spoke  of 
the  pleasure  enjoyed  working  with  other  members  of  the  Com- 
mission; he  took  particular  pride  in  the  practice  of  giving 
to  retired  employees  framed  resolutions  and  presented  to  the 
employees  by  the  Mayor,  such  a  practice  to  offset  what  he 
believes  to  be  too  common    "too  little  recognition  of  little 
people  for  the  doing  of  a  good  job";  Commissioner  Del  Carlo 
paid  personal  tribute  to  the  members  of  the  Commission  and  to 
Staff . 

Members  of  the  Commission  in  turn  paid  tribute 
to  Commissioner  Del  Carlo,  wishing  him  success,  health  and 
happiness  in  his  new  endeavors. 

Department  Report:    Hetch  Hetchy  Water  Supply,  H,  E.  Lloyd 

reporting: 

The  Department  is  re-evaluating  storage  of  water  for  power 
production  purposes,  resulting  from  the  current  dry  spell, 
Mr.  Lloyd  reviewed  progress  on  construction  work  on  the 
Division,  the  Airport,  Railway  and  Street  Lighting. 
Mr.  Lloyd  reported  that  the  Board  of  Supervisors  authorized 
sale  of  $4,000,000.  of  the  1955  Power  Bond  Fund;  the  sale 
will  result  in  a  total  of  $35*000,000.  having  been  sold  of  the 
authorized  $5^,000,000.    Mr.  Lloyd  also  reviewed  the  activi- 
ties of  the  Tech.nxc&l  Committee  for  Rapid  Transit,  speaking 
in  particular  of  the  plan  submitted  to  the  Mayor's  Transporta- 
tion Council. 


THEREUPON  THE  MEETING  ADJOURNED. 


-11,941- 


HETCH  HETCHY  WATER  SUPPLY,  POWER 
AMD  UTILITIES  ENGINEERING  BUREAU 

Report  on  the  Activities  of  the  Bureau 
Public  Utilities  Commission  Meeting 
January  12,  I960 

HETCH  HETCHY  PROJECT 
Water  Conditions 

In  my  report  to  the  Commission  last  month  I  indicated  that  because  of  the  abnormal 
water  conditions,  it  may  become  necessary  to  consider  some  curtailment  of  power 
generation.    Storage  conditions  in  the  mountain  reservoirs  have  now  reached  a  stage 
where  a  re- evaluation  of  our  power  production  draft  is  necessary.    Lake  Eleanor  is 
empty  and  since  December  3>  only  enough  water  to  operate  one  of  the  three  generators 
at  Early  Intake  Powerhouse  has  been  released  from  Lake  Lloyd,  which  has  less  than 
10,000  acre-feet  in  storage*    Hetch  Hetchy  Reservoir  has  approximately  81,000  acre=» 
feet  remaining  in  storage  as  of  this  date  which  is  good  for  about  60 -days  of  normal 
operation  of  Moccasin  Powerhouse. 

In  view  of  these  conditions,  Intake  Powerhouse  was  shut  down  on  January  7*  and  100 
second-feet  of  water  is  being  diverted  from  Lake  Lloyd  to  Intake  Reservoir  for  use 
at  Moccasin.  This  diversion  has  permitted  a  reduction  by  like  amount  of  the  draft 
from  Hetch  Hetchy  Reservoir  for  continued  normal  operation  of  Moccasin  Powerhouse* 

Studies  are  presently  being  made  to  develop  a  program  for  possible  curtailment  of 
power    production  at  Moccasin  Powerhouse,  after  the  end  of  this  month  if  the  water 
situation  has  not  eased  by  that  time*    Such  a  program  would  schedule  the  use  of 
enough  power  draft  water  to  continue  the  diversion  of  domestic  water  to  San  Francisco 
in  the  amount  of  the  full  capacity  of  the  San  Joaquin  Aqueduct  lines  for  the  balance 
of  the  season. 
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CANYON ^CHERRY  POWER  DEVEFgJHENT 
Tunnel  Work 

All  work  including  tunnel  lining  has  been  completed  on  the  Cherry  Power  Tunnel 
between  the  rock  trap  and  the  downstream  portal.    Excavation  of  the  rock  trap  is 
nearing  completion,  following  which  the  lining  work  will  proceed  upstream  from  the 
trap.    The  total  work  under  this  contract  is  9^  percent  completed. 

Transmission  Line 

Installation  of  line  hardware  and  insulators,  and  the  stringing  of  the  aluminum 
conductors  is  all  that  remains  to  be  done  on  the  230,000-volt  transmission  line 
between  Moccasin  and  Modesto  Substation  J.    Approximately  60  percent  of  the  total 
conductor  has  been  installed. 

Cherry  Powerhouse 

Construction  of  the  concrete  walls  of  the  powerhouse  superstructure  is  nearly 
completed.    Erection  of  the  generator  stator  for  the  first  unit  is  continuing  and 
approximately  137  of  the  total  177  steel  sections  for  the  penstock  have  been  installed* 

Erection  of  the  structural  steel  bus  structure  in  the  Intake  Switchyard  has  been 
completed  and  switchgear  is  being  installed.    Work  is  about  70  percent  completed. 

Warnerville  Substation 

The  two  115,000-volt  and  two  of  the  required  six  230,000-volt  oil  circuit  breakers, 
and  the  two  large  auto- transformers  have  been  delivered  to  the  job  site.    Work  has 
started  on  their  installation  and  the  installation  of  electrical  control  wiring© 
The  job  has  been  delayed  somewhat  by  the  steel  strike.    It  is  expected,  however, 
to  be  completed  before  the  date  set  for  power  production  of  the  Project. 
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Canyon  Power  Project  Application 

With  reference  to  the  City's  appeal  from  the  decision  of  the  Bureau  of  Land 
Management  pertaining  to  the  stipulation  for  water  releases  from  Hetch  Hetchy 
Reservoir  for  the  maintenance  of  fish  life,  the  City  on  December  11,  1959  >  filed 
with  the  Director,  Bureau  of  Land  Management,  in  Washington,  D.  C«,  a  request  for 
a  hearing  before  a  Field  Commissioner  of  said  Bureau.    A  decision  on  this  matter  by 
the  Director  is  pending. 

Bond  Sale 

The  Board  of  Supervisors  has  authorized  the  sale  of  another  $4,000,000  of  1955 
Hetch  Hetchy  Power  Bonds,  proposals  for  which  will  be  received  on  January  11,  I960* 
Funds  derived  from  this  sale  will  be  used  to  finance  the  first  phases  of  the  Canyon 
Power  Project.    This  sale  will  result  in  a  total  of  $35>000j°°0  having  been  sold 
of  the  authorized  $54,000,000. 

AIRPORT  ENGINEERING  AND  CONSTRUCTION 
Federal  Aid  Projects 

The  request  for  Federal  Airport  Aid  for  the  fiscal  year  1960-61  has  been  completed 
and  was  submitted  to  the  Federal  Aviation  Agency  on  December  15 »  1959*    This  request 
contemplates  improvements  at  the  Airport  which  will  have  a  total  estimated 
expenditure  of  $9,400,000. 

Under  the  grant  allocation  in  the  amount  of  $933,682  for  Federal  Airport  Aid  Projects 
for  the  fiscal  year  1959-60,  design  work  has  started  on  plans  for  four  contracts. 
This  work  will  include  a  500-foot  extension  of  Runway  19L,  reconstruction  of  Runway 
1R-19L,  paving  of  the  200-foot  extension  of  Runway  10L-28R,  reconstruction  of  runway 
lighting,  and  construction  of  taxi way  shoulders. 
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Work  under  the  recent  contracts  for  paving  runway  extensions  ,  reconstruction  of 
runway  and  taxiway  pavements,  and  lengthening  of  the  approach  lighting  trestle 
for  Runway  28R  has  been  completed.    The  Federal  Aviation  Agency  will  now  install 
and  operate  the  approach  lights  on  the  latter.    During  the  past  month  a  contract 
was  begun  for  painting  stripes  and  markers  on  runways  and  taxiways,  the  work  under 
which  is  approximately  40  percent  completed. 

Approval  by  the  Federal  Aviation  Agency  of  plans  and  specifications  for  lighting 
the  extension  of  Runway  1R  is  pending.    This  contract  will  complete  the  work  covered 
by  Federal  Airport  Aid  Project  5916. 

Air  Cargo  Buildings 

Construction  of  the  two  air  cargo  buildings  has  been  slow  because  of  delays  in  the 
delivery  of  structural  steel.    However,  all  steel  has  now  been  delivered  and 
erection  thereof  is  about  90  percent  completed.    The  excavation  and  subgrade 
compaction  for  the  adjacent  apron  paving  is  practically  completed. 

Power  Supply 

The  contract  for  enlargement  of  the  transformer  substation  serving  the  bulk  fuel 
storage  area  has  been  awarded  and  is  awaiting  certification. 

Apron  Paving 

Two  bids  were  received  on  January  7>  I960,  for  improvements  to  the  Airport  parking 
apron.    The  low  bid  was  $46,990  and  the  high  was  $47,469.    The  improvements  will 
consist  of  a  thin  overlay  pavement,  resistant  to  jet  fuel  and  blast. 

Bids  Advertised 

Bids  will  be  received  on  January  21,  I960,  for  roofing  over  and  enclosing  the  north 
and  south  patios  on  the  lobby  room  floor  of  the  Terminal  Building,  and  constructing 
within  this  space  additional  rest  room  facilities,  waiting  rooms,  and  corridors. 
Also  on  January  21,  I960,  bids  will  be  received  for  dredging  the  outfall  channel 
of  Millbrae  Canal. 
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Airport  Engineering 

Mnwiw  wimmiiwiiHi  —in  mi  —  — t  *  m  i 

During  the  past  month  the  Design  Division  has  been  preparing  plans  and  specifications 
for  additional  improvements  to  the  Terminal  Building  and  for  service  roads  and 
landscaping  adjacent  to  the  Main  Entrance  Road.    Art  Commission  approval  has  been 
received  for  the  latter.    These  projects  will  be  ready  for  Public  Utilities 
Commission  approval  in  February. 

Bond  Sale 

The  Board  of  Supervisors  has  authorised  the  sale  of  another  $2,000,000  in  1956 
Airport  Bonds,  proposals  for  which  will  be  received  on  January  11,  I960.  Funds 
derived  from  this  sale  will  be  used  to  finance  the  continuing  expansion  program  at 
the  Airport.    This  sale  will  result  in  a  total  of  $12,200,000  having  been  sold  of 
the  authorized  $25,000,000. 

Rapid  Transit 

The  Technical  Committee  has  submitted  to  the  Mayor's  Transportation  Council  its 
plan  for  rapid  transit  development  in  San  Francisco  and  has  recommended  that  it  be 
included  in  the  Bay  Area  Rapid  Transit  District  program.    Under  this  plan  there 
would  be  four  rapid  transit  lines  operating  in  San  Francisco  as  follows S 

(1)  The  Peninsula  Line  operating  over  the  Southern  Pacific  right  of  way  and 
extending  to  downtown  San  Francisco  via  Seventh  Street,  Leavenworth  Street  and 
Post  Street  to  a  subway  station  common  to  all  lines  at  Market  and  First  Streets© 

(2)  The  Marin  County-Richmond  District  Line  which  would  operate  out  Post  Street 

and  Geary  Boulevard  to  the  vicinity  of  Park  Presidio  Avenue  and  thence  northerly 
over  the  Golden  Gate  Bridge  to  Marin  County. 
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(3)    The  Twin  Peaks  Line  which  would,  operate  out  Market  Street  in  a  subway, 
thence  through  the  Twin  Peaks  tunnel,  under  West  Portal  Avenue  and  19th 
Avenue  to  Daly  City. 

W    The  Mission  District  Line  which  would  operate  out  Market  to  South  Van  Ness 
Avenue  thence  under  Mission  Street  to  30th  Street,  thence  through  a  tunnel 
under  Chenery  Street  to  a  junction  with  the  Southern  Freeway  in  the  vicinity 
of  Monterey  Boulevard  and  thence  along  the  center  mall  of  the  freeway  to  a 
terminus  near  the  county  line. 

Work  on  the  updating  of  the  19^7  Origin  and  Destination  Studies  for  inter» 
San  Francisco  movements  is  progressing  satisfactorily.    Population  estimates  for 
the  73  segments  in  San  Francisco  and  North  San  Mateo  County  have  been  completed* 
Motor  vehicle  registrations  for  1959  have  been  tabulated  by  segments.  Employment 
studies  to  determine  number  of  employed  persons  in  each  segment  are  under  way. 
This  data  will  all  be  used  in  the  updating  process. 

Temporary  Relocation  of  Trolley  Coach  Overhead  at  Mission  Viaduct 

Plans  and  specifications  are  completed  for  the  temporary  relocation  at  State  expense 
of  the  trolley  coach  overhead  at  the  Mission  Viaduct  due  to  the  construction  of  the 
Southern  Freeway  by  the  State  Division  of  Highways.    These  will  be  forwarded  to  the 
Public  Utilities  Commission  for  advertising  on  a  date  which  will  conform  with  the 
State  Division  of  Highways'  construction  schedule. 

Painting  r  East  Portal,  Twin  Peaks  Tunnel 


Plans  and  specifications  are  being  prepared  for  concrete  wall  repairs  and  painting 
of  the  East  Portal  of  Twin  Peaks  Tunnel. 

California  Street  Basalt  Block  Removal 

Plans  and  specifications  are  being  prepared  for  the  removal  of  basalt  block  paving 
and  repaving  the  track  area  on  California  Street  between  Mason  Street  and  Market 
Street.    This  contract  will  complete  the  removal  of  basalt  block  paving  on  California 


Street. 
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STREET  LIGHTING 

In  connection  with  the  street  improvements  made  at  the  terminal  of  the  No«  38  Geary 
Coach  line  at  Cabrillo  and  Great  Highway,  under  a  Department  of  Public  Works 
contract,  seven  new  fluorescent  street  lights  were  placed  in  service  on  December  18, 
1959 •    These  lights  replaced  Pacific  Gas  and  Electric  Company-owned  lights  on  the 
old  trolley  poles  which  were  removed • 

GAS  AND  ELECTRIC  ..SERVICE 

The  Bureau  has  completed  budget  estimates  of  funds  required  for  some  1400  accounts 
by  all  City  Departments  for  consumption  of  gas  and  electricity  during  the  fiscal 
year  1960-61,    These  estimates  are  based  on  staff  studies  of  load  growth  and  include 
anticipated  changes  and  addition  of  new  facilities. 

H*  Ec  LLOYD 
Manager  and  Chief  Engineer 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 

1,239th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  ~  CITY  HALL  ~  JANUARY  1?, 
I960,  COMMENCING  AT  2:00  P.  M.  r 

Call  to  Order: 

Present:  Commissioners  Don  Fazackerley,  Edw.  B.  Baron,  Joseph 
Martin,  Jr.,  Stuart  N0  Greenberg,  Thomas  P.  White. 

President  Don  Fazackerley  presided. 

Fledge  of  Allegiance  was  led  by  Commissioner  Baron 

President  Don  Fazackerley  welcomed  Commissioner  Thomas  P. 
White,  as  a  member  of  the  Commission,  Commissioner  Thomas  P. 
White,  having  been  appointed  by  the  Mayor,  effective  January 
15,  I960. 

On  motion  of  Commissioner  Martin,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  1, 238th  regular  meeting  of  the 
Commission  held  January  12,  I960  were  approved. 

Vote : Ayes-Commissioners  Fazackerley,  Baron,  Martin, Greenberg 

Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
White,  Commissioner  Joseph  Martin,  Jr.  was  elected  as  Presi- 
dent of  the  Commission  for  the  ensuing  year. 

President  Joseph  Martin,  Jr.  then  presided. 

Commissioner  Don  Fazackerley  reviewing  past  activities  of  the 
Commission  under  his  presidency, stated  that  the  success  of  the 
Commission  stemmed  from  three  sources:  1.  Cooperation  of  the 
Mayor  and  his  staff;  (2)  cooperation  of  the  Board  of  Supervi- 
sors, Controller,  City  Attorney  and  other  Municipal  Offices; 
(3)  the  very  stimulating  cooperation  by  the  Manager  of  Utili- 
ties and  Department  Heads. 

In  review  of  the  Departments,  Commissioner  Fazackerley  pointed 
up  the  achievements  of  the  Railway, going  to  the  40  hour  week; 
its  enjoyment  of  high  rider  h^bit,  constituting  acceptance  by 
the  people  of  adequate  and  efficient  operation;  adding  new 
equipment  to  the  Railway's  fleet  and  the  earnest  and  sincere 
study  being  devoted  to  the  integration  of  Municipal  Railway 
operation  with  the  projected  Rapid  Transit  Plan.. 

Water  Department:    High  purity  of  water  through  maintenance  and 
protective  action;  resources  and  planning  department  for  long 
range  planning;  hopeful  solution  of  the  Department  vs  State 
Water  Plan. 

Hetch  Hetchy  Division:  Development  of  the  power  plants  under 
the  Power  Bond  Fund,  the  first  house,  the  Cherry  Plant,  to  be 
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on  the  line  in  the  early  fall  of  this  year;  absorption  within 
the  Department  of  the  former  Bureau  of  Light,  Heat  and  Power 
and  through  the  Engineering  Bureau  of  the  modern  development 
of  Airport  facilities  for  Jet  Aircraft  Operation. 

Airport:  The  growth  has  been  rapid  despite  the  necessity  of 
frequent  and  unforeseen  changes  because  of  the  nature  of  the 
industry;  the  opening  of  the  new  Hilton  Inn;  the  development 
of  the  Complex  Terminal  Area;  the  successful  solution  of  the 
T.  W.  A.  lease,  also  the  Western  Airlines  Matter. 

Commissioner  Fazackerley  stated  that  at  all  times,  working 
with  the  Commission  was  a  pleasure;  he  extended  best  wishes 
and  pledged  support  to  the  new  president,  Joseph  Martin,  Jr. 

President  Joseph  Martin,  Jr.  stated  that  the  successes  of  the 
Commission,  as  briefly  reviewed  by  Commissioner  Fazackerley, 
had  a  4th  factor,  the  cooperation  and  loyalty  of  Commissioner 
Fazackerley. 

: resident  Joseph  Martin,  Jr.  further  stated,  that  under  his 
presidency,  the  affairs  of  the  Commission  would  be  carried 
on  as  in  the  past,  the  Commission  confining  itself,  when 
possible  to  policy  matters,  the  administrative  affairs  being 
carried  on  through  the  Manager  of  Utilities  and  the  Staff. 

On  motion  of  Commissioner  Creenberg,  seconded  by  Commissioner 
Fazackerley,  Commissioner  Edw.  B.  Baron  was  unanimously 
elected  as  Vice  President  for  the  ensuing  year. 

Scheduled  for  this  meeting,  public  hearing  to  consider  budget 
proposals: 

^Ir.  John  P.  Mc  Laugh  1  in  on  behalf  of  Local  311,  urged  the 
Commissi on  to  consider  adding  new  employments  at  the  gardening 
level  in  the  Water  Department,  contending  that  the  work  load 
justified  such  a  move;  he  was  advised  that  the  Commission 
was  in  sympathy  with  his  position,  but  that  under  the  budget, 
a  higher  priority  had  to  be  given  to  other  acute  problems, 
but  the  matter  will  be  considered  in  future  budgets. 

Mr.  E.  Mc  Nichol,  Business  Agent  of  the  Seafarers  Inter- 
national, urged  the  Commission  to  consider  adjustment  of  the 
working  hours  of  reservoir  keepers  and  rangers  on  the  Hetch 
Hetchy  Project,  so  as  to  be  on  an  equal  basis  with  like 
employments  of  the  Water  Department, 

President  Joseph  Martin,  Jr.  in  the  light  of  statements 
made,  referred  the  matter  to  the  Manager  of  Utilities  for 
study  and  report  to  the  Commission. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted; 


--RESOLUTION  NO,  18,871-- 

RSSOLVED,  That  this  Commission  on  the  recommendation  of 
the  Manager  of  Utilities,  Department  Managers,  City  Attorney, 
approves  the  write-off  of  uncollectible  accounts  receivable 
which  are  more  than  90  days  past  due  and  thead justraent  of  ac- 
counts receivable,  per  the  following: 

Water  Department  list  dated  1/5/60  $  685.45 

Municipal  Railway  list  dated  1/8/60  65,03 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  approves  com- 
promise settlements,  as  follows: 

Municipal  Railway:  Amount  Compromise 

Debtor:  Billed  Settlement 

Marge  H*  Schaeffer  $  66.90  $  54.30 

Chas.  L,  Campanella  Co*  86*00  43,00 

Norm's  Trucking  Service  115.97  98.12 

Ho  T.  Spahn  26.46  11.50 

R.  T.  Spahn  87.95  43.50 

Railway  Express  Agency  67.92  60.57 

Merchants  Express  of  California  507*63  350.00 

$958.83  $660.99 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  approves 
collections,  month  of  December,  1959/  for  damages  which  the 
departments  have  against  miscellaneous  debtors: 

Municipal  Railway  $  1,250.58 

Water  Department  1,810.38 

Bureau  of  Light,  Heat  &  Power  447,95 

11    through  Bur.  Del.  Revenue  93.50 

Vote:  Ayes-Commissioners  Martin, Baron, Greenberg, Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner     Baron,  seconded  by  Commissioner 
Jreenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,872— 

RESOLVSD'  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  SFIA  Contract  No.269-Epoxy 
Resin=Asphaltic  Surfacing  for  Apron  at  the  San  Francisco  In- 
ternational Airport  to  Chas.  L.  Harney,  Inc.  in  amount 
$46,990.00;  and  all  other  bids  received  for  the  above  described 
work  be  and  the  same  are  hereby  rejected* 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  hereby  re- 
quests the  Controller's  approval  of  the  documents  necessary 
to  provide  funds  for  certification  of  the  above  contract. 

vote: Ayes-Commissioners  Martin, Baron, Greenberg,  Fazackerley, 
White 
Absent :  None 
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On  motion  of  Commissioner  Baron,    seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,873— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  .gent  thereof  and  the  City  attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrant  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-Litigated  Settlements 

CC  Alton  L.  Vogt 

CC  Herbert  Shapiro 

MC  John  K.  Lark in 

TC  Patricia  Ann  Wilson 

TC  James  Prevost 

TC  Nicanora  Contreras 

TC  Cora  R.  Miller 


Date  of  Accident 

February  20,  1959 
May  26,  1959 
October  26,  1959 
June  5,  1959 
November  15,  1959 
February  12,  1959 
July  13,  1959 


Settlement 

$  550.00 

S6S.7S 
862*50 
2,250.00 
1,260.00 
975.00 
975.00 


litigated  Settlements: 
MC  Lunda  Pittman 
CC  Mary  S.  Flaherty 


May  1,  1956 
December  11,  1957 


900.00 
1,500.00 


BE  IT  FURTHER  RESOLVED'  That  Resolution  No.  19^37 
adopted  January  5#  I960,  approving  judgment  in  amount 
$1,000,00,  in  favor  of  Rita  Cohen,  be  and  the  same  is 
amended  to  include  costs  and  interest  in  amount  182 ,7 g 

Appropriation  No.  9.735. SOU. 000  $10,324.06 


Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner Baroiu,     seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  MO,  19,874— 

I   1.  1      C    '    1    ■  »  ■  " 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Alameda  County  Water  District 

Permit  to  install  and  maintain  within  a  portion  of  the 
Bay  Division  Pipeline  No.  3  right  of  way,  an  g"  service 
pipe  connection;  said  portion  being  adjacent  to  and 
southerly  of  Warren   .venue,  County  ^oad  No.  6624,  Alameda 
County;  no  fee,  as  the  agency  is  a  consumer  of  the  Water 
Department. 

Vote : Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 
White 
Absent:  None 
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On  motion  of  Commissioner   Baron,   seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— 'RESOLUTION  NO.  19,375— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

To:  Edward  Pardue: 

Permit  for  parking  purposes  on  a  portion  of  Bay  Division 
Pipeline  No.  3  right  of  way;  said  portion  being  0.261  of 
an  acre,  adjoining  the  westerly  line  of  El  Camino  Real, 
Mountain  View;  subject  to  a  consideration  of  $75*00  per 
month. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 
White 
Absent:  None 

On  motion  of  Commissioner   Ear^n,   seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,876— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Hater  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Veterans  Administration,  Washington,  D.  C. 

Permit  to  install  and  maintain  certain  facilities  across 
Parcel  245B  of  the  Bay  Division  Pipeline  No.  3  right  of 
way  fronting  the  Veterans  Administration  Hospital  site, 
Stanford  University;  said  facilities  as  listed  on  the 
permit;  fee  waived  in  consideration  of  a  public  agency. 

Vote:  Ayes-Commissioners  Martin,  Earon, Greenberg,  Fazackerley 

White 
Absent:  None 

On  motion  of  Commissioner   Bar^  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,877— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation,,  for  sub- 
mission to  the  Board  of  Supervisors,  authorizing  the  sale 
at  public  auction  that  portion  of  Lot  2,  Block  1 ,  Highlands 
of  Emerald  Lake,  Redwood  City,  that  extends  outside  of  the 
Bay  Division  Pipeline  right  of  way. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg, Fazackerley, 

White 
Absent:  None 
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On  motion  of  Commissioner  Baron,    seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,878— 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following  contract: 

SFWD  Contract  No.  915-Laying  of  12-Inch  Cast  Iron  Main  in 
Natick  Street,  between  Chenery  and  Arlington  Streets,  to 
Monolithic  Pipelines,  Inc.  in  net  amount  of  $2,565.50;  and 
all  other  bids  for  the  above  described  work  are  hereby  rejected 

Vote:  Ayes-Commissioners  Martin, Baron,  Greenberg,  Fazackerley 
White 
Absent:  None 

On  motion  of  Commissioner    Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  19,879— 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following  contract: 

SFWD  Contract  No.  910-Laying  of  6-Inch  Cast  Iron  Mains  in 
Mansell  Street,  between  University  Street  and  San  Bruno 
avenue,  to  Louis  L,  Cima,  in  net  amount  of       366.00;  and  all 
other  bids  for  the  above  described  work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron, Greenberg, Fazackerley 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,    seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,880- 

> 

RESOLVED    That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following  contract: 

SFWD  Contract  No,  931-Construction  of  Chain  Link  Fence  at 
Irvington  Pumping  Station  (in  Alameda  County)  to  El  Dorado 
Fence  Company,  in  amount  of  $2,803.59;  and  all  other  bids  for 
the  above  described  work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron, Greenberg,  Fazackerley 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,    seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,881— 
RESOLVED, That  this  Commission  in  accordance  with  Resolu- 
tion No. 16527, adopted  July  16,  1956,  approves  payment  of  claims 
in  amount  $3H4.39,raade  by  the  Water  Department, month  of 
December,  1959,  per  Revolving  Fund  Voucher  No. WD  2059. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg, Fazackerley  . 
White 
Absent :  None 
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On  motion  of  Commissioner  Baron,  .  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,882— 

RESOLVED,  That  this  Commission  requests  the  Controller's 
approval  of  Mater  Department  Request  for  Funds: 

In  amount  q>5,000. 00,  Appropriation  No.  3.736*032.001,  to  set 
up  reserve  for  Contract  No.  933-Centerline  Hetch  Hetchy  Pipe- 
line No,  i,  which  specifies  payment  for  emergency  interruption 
of  work. 

In  amount  52,040,00,  Appropriation  No.  3,746.032,000,  for 
transportation  charges  and  expenses  in  connection  with  pro- 
viding temporary  water  service  for  customers  served  from  the 
Bay  Division  Pipeline  No,  1,  in  connection  with  Contract  No. 
333. 

Vote:  Ayes-Commissioners  Martin, Baron,  Greenberg,Fazackerley 
White 
Absent :  None 

On  motion  of  Commissioner    Baron,  seconded  by  Commissioner 
Clreenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  i9,_ggg~ 

WHEREaS'  by  the  terms  of  SFIA  Contract  No.  217-Addition 
to  Pier  B  at  San  Francisco  International  Airport,  contractor, 
Harrod  and  Williams,  was  to  have  completed  all  contract  work 
on  or  before  October  15,  1359; and 

WHEREAS,  delivery  to  the  contractor  of  structural  steel 
and  heating,  ventilating  and  plumbing  materials  was  delayed 
for  a  period  of  2g  calendar  days  by    labor  disputes;  and 

WHEREAS,  labor  disputes  are  unavoidable  delays  as  defined 
in  File  No.  13456,  Ordinance  No.  SkSk,  Section  6.3  Unavoidable 
Delays  adopted  by  the  Board  of  Supervisors,  January  16,1356; 
and 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  here- 
by grants  an  extension  of  22  calendar  days  to  November  6,  1359 
for  which  liquidated  damages  are  hereby  waived: 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  the  con- 
tract documents  and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  $53, 31$. 53. 

Vote; Ayes-Commissioners   Martin, Baron,  Creenberg,  Fazackerley 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,    seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,8&~ 

RESOLVED*  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Modification  of  Contract,  at 
no  change  in  price,  under  HHl/S  Contract  No-  3l6-Construction 
of  Cherry  Powerhouse,  contractor,  G-S-L-H-T  Powerhouse  Con- 
tractors, covering  the  following; 

Change  Page  SP-4,  commencing  ,!At  the  Granite  Portal"  to  read;- 

"At  the  Richmond  Plant  of  Yuba  Southwest  Fabricators 
Division,  Yuba  Consolidated  Industries, 

1,  Steel  penstock  sections  and  specials 

2.  Sleeve-type  mechanical  couplings  for  the 
penstock". 

Change  SP-8,  paragraph  b,  change  third  sentence  commencing 
"the  contractor  shall  be  fully  responsible','  to  read 

"The  contractor  shall  be  fully  responsible  for  the 
above  material  from  points  where  furnished  by  the  City 
while  loading,  unloading,  handling,  hauling  and  storing 
including  protection  against  loss  or  damage  (see  also 
Section  SP-9,  Protection  of  material)." 

Vote:  Ayes-Coraraissioners  Martin,  Baron,  Greenberg, Fazackerley, 
White 
Absent :  None 

On  motion  of  Commissioner  Bar$n,    seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,885  — 

RESOLVED,  That  this  Commission  authorizes  the  issuance 
of  Airport  Space  or  Use  Permit,  as  follows: 

Permittee:  Mercury  International  Sales  and  Service  Co. 
Space:         Rooms  G26-G27-G28,  586  sq.  ft.,  Terminal  Building. 
Consideration:  $207.28  per  month. 
Effective  Date:  October  7,  1359 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  at  the 
request  of  the  permittee  hereby  rescinds  the  authority  pre- 
viously contained  in  Resolution  No.  19652,  authoring  the 
issuance  of  an  Airport  Space  or  Use  Permit  to  Meioury  Inter- 
national Travlservice,  Inc. 


Vote:  Ayes-Commissioners  Martin, Baron,  Greenberg,  Fazackerley, 

White 
Absent:  None 
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On  motion  of  Commissioner  Baron,    seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,g86  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Airport  funds,  in  amount  $4,000.00,  to  provide 
for  a  Sound  Abatement  Study, 

Vote:  Ayes-Commissioners  Martin, Baron, Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,    seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted' 

< — RESOLUTION  NO.  19,887— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $675*00,  in  favor  of  Bernard  Gay man  under 
SFWD  Contract  No.  $09-Final  Landscaping  at  Sunset  Reservoir, 
South  Basin. 

Payment  in  amount  $375*00,  in  favor  of  Walter  L,  Huber  for 
professional  services  as  consulting  engineer,  Canyon-Cherry 
Power  Development* 

Payment  in  amount  $250,00,  in  favor  of  a.  Kempkey,  for  pro- 
fessional services  as  Consulting  Engineer,  Canyon-Cherry 
Power  Development. 

Vote:  Ayes-Commissioners  Martin,  Baron^&reenberg,  Fazackerley 
White 
Absent:  None 

On  motion  of  Commissioner    Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l^iggS" 

RESOLVED'  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Municipal  Railway  Request  for  Funds, 
as  follows: 

From:  9.735.321 .000-Fuel  and  Lubricants  $82 ,000 ..00 


To:      9,735. 300. 000-Mat.  &  Supplies  $44,750.00 
9.735. 816. 000-Sxcess  Public 

Liability  Ins.  37,250.00  ^82,000.00 


Vote: Ayes- Commissioners  Martin,  Baron, Greenberg,  Fazackerley, 

White 
Absent :  None 
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On  motion  of  Commissioner  Baron,    seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,889.. 

WHEREAS ,  the  term  of  Daniel  Ff  Del  Carlo,  as  a  member 
of  the  Public  Utilities  Commission  expired  January  15,  I960; 
and 

WHEREAS'  Mr.  Del  Carlo  served  as  Vice  President  of  the 
Commission  during  his  four  year  term;  and 

WHEREAS J  Mr.  Del  Carlo,  an  outstanding  member  of  the 
Labor  Movement,    occupies  a  prominent  position  in  the  civic 
life  of  the  City  and  County  of  San  Francisco,  applying  his 
marked  ability  and  energy  in  furthering  every  progressive 
movement  for  the  welfare  of  said  City  and  County;  and  . 

jHSREAS'  during  his  term  of  office,  Mr.  Del  Carlo 
brought  to  the  Public  Utilities  Commission  an  untiring  energy 
and  devotion  to  the  application  of  sound  principles  in  the 
operation  of  all  the  utilities  under  the  jurisdiction  of  the 
Commission  and  discharged  all  duties  in  connection  therewith 
with  characteristic  ability  and  faithfulness: 

THEREFORE,  B~S  IT  RESOLVED,  That  the  Public  Utilities 
Commission  on  behalf  of  the  people  of  the  City  and  County 
of  ^an    Francisco,  in  recognition  of  the  splendid  and  self- 
less service  he  has  rendered  as  a  member  of  the  Commission, 
does,  by  this  resolution,  express  to  Daniel  F.  Del  Carlo,  its 
appreciation  of  work  well  done,  its  thanks  for  his  unpreceden- 
ted services,  its  acknowledgment  of  his  splendid  achievements 
end  its  most  profound  wish  for  health  and  happiness  and  for 
success  in  sM  his  future  activities. 


Vote: Commissioners  Martin, Baron, Greenberg,  Fazackerley, 
White. 

Absent:  None 

Roll  Call::     Commissioner  White  advanced  a  two-point  question 

(1)  Is  the  Municipal  Rax J way  through  operation  of 
diesel  buses,  making  a  possible  contribution  to  the  smog  prob- 
lem; (2)  Has  the  Municipal  Railway  a  plan  for  substitution  of 
diesel  buses,  using  trolley  coahces,  particularly  on  the  Geary 
Line.    In  response,  Mr.  C.  D.  Miller,  Manager  of  the  Municipal 
Railway  stated,  that  through  a  modern  and  efficient  maintenance 
program,  the  unburned  fuel  agent  of  buses  is  kept  to  a  mini- 
mum; that  at  the  present  time,  automotive  engineers  have  not 
yet  devised  suitable  agents  or  equipment  to  nullify  exhaust 
carbons;  that  the  Railway  is  alert  to  studies  being  made  by 
General  Motors  and  the  Mack:  Truck  Corporation  to  accomplish 
this  purpose,    in  the  matter  of  substitution,  Mr.  Miller 
stated  that  at  one  time,  there  was  a  plan  for  trolley  coahces 
for  the  Geary  Line,  but  the  plan    was  postponed  pending  de- 
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velopment  of  the  Geary  Expressway  that  at  the  present  time, 
there  is  no  plan  for  complete  substitution  of  the  diesel 
equipment,  this,  because  of  the  cost  involved  in  the  in- 
stallation of  electric  overhead,  and  lack  of  flexibility  of 
operation. 

Department  Report:  Municipal  Railway,  0,       Miller  reporting: 

Passenger  revenue  for  month  of  December,  1959  was  le97f° 
more  than    budget  estimate;  for  current  fiscal  year,  through 
January  S,  I960,  revenue  has  increased  0,30$  more  in  adult 
fare  than  last  year  through  the  same  date. 

Todate  35  buses  he ve  been  received  on  the  last  order  of 
70;  sufficient  old  buses  will  be  retained  for  adequate  service 
to  the  baseball  stadium.    If  the  plans  of  the  State  are 
adopted  in  the  development  of  the  Southern  Freeway,  it  will 
be  necessary  to  relocate  the  railway1 s  paint  shop  at  Elkton. 
City's  Department  of  Public  Works  is  planning  widening  of 
Geneva  Avenue  from  Alemany  to  Tara,  which  planning  would  re- 
quire the  taking  of  20  feet  off  the  Geneva  Garhouse  Yard;  the 
Department  of  Public  Works  is  also  planning  reconstruction 
of  Sacramento  Street,  between  Grant  and  Stockton  and  between 
Taylor  and  Jones,  the  work  to  include  the  removal  of  old 
cable  car  yokes 9 


THEREUPON  THE  MEETING  ADJOURNED. 
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MUNICIPAL  RAILWAY  OF  SAN  FRANCISCO 
REPORT  TO  PUBLIC  UTILITIES  COMMISSION        C.  D.  MILLER 

January  19,  I960 

PASSENGER  REVENUE; 

Passenger  revenue  for  the  month  of  December  1959  was  ^31,566, 
or  1.97$ j  more  than  budget  estimate.     This  fiscal  year  through 
January  9,  I960,  we  have  taken  in  $30,071]-,  or  0.30$,  more  in  adult 
fare  passenger  revenue  than  last  year  through  the  same  date, 

A  final  report  on  passengers  carried  in  "Transit  Industry 
Traffic"  received  from  the  American  Transit  Association  for  October 
1959  shoitfs  a  3*65$  decrease  for  the  entire  industry,  and  a  decrease 
of  L(..ll$  for  cities  of  500,000  to  1,000,000  over  October  1958. 

In  October  1959,  our  decrease  for  passengers  carried  was 
0,7$  compared  to  October  1958. 

The  American  Transit  Association's  report  for  September  shows 
changes  for  October  1959  as  compared  to  October  1958  as  follows: 
Cities  over  1,000,000  2*90$  decrease 


500,000  to  1,000,000  [|_.11$ 
250,000  to        500,000  3.97$ 


100,000  to        250,000  1|.33 


50,000  to  100,000  3.17$ 
Less  than  50,000  6.1+8% 

Suburban  and  others  5.88$ 


Average  3*65 


/o 
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C.  D.  MILLER  REPORT  TO  P.U.C.  -  2 


January  19.,  I960 


. "NEW  MACK  BUSES: 

To  date,  35>  buses  have  been  received  on  the  last 
order  of  70,     Enough  of  the  old  buses  will  be  retained 
for  adequate  service  to  the  ball  games, 

SOUTHERN  FREEWAY: 

A  review  of  the  Southern  Freeway  by  the  California 
State  Highway  Commission  is  now  in  progress  as  to  the 
possibility  of  rapid  transit  using  the  center  of  the 
Freeway*       If  the  new  plans  are  adopted,  it  will  be 
necessary  to  relocate  our  paint  shop  at  Elkton„ 

GENEVA  AVENUE  WIDENING: 

Department  of  Public  Works  are  now  planning  the 
widening  of  Geneva  Avenue  from  Alemany  Blvd.  to  Tara 
Street.      They  are  planning  to  take  20  feet  off  the 
Geneva  Carhouse  yard*     If  this  plan  is  carried  out,  it 
will  necessitate  work  at  the  Geneva  Carhouse  location 
that  will  amount  to  $900,000.,  and  will  greatly  Incon- 
venience us  in  our  operations  during  the  work  period* 


C.  D.  MILLER  REPORT  TO  P.U.C.  -  3  January  19,  I960 

RECONDITIONING  OP  SACRAMENTO  STREET: 


The  Department  of  Public  Works  is  planning 
to  reconstruct  Sacramento  Street  between  Grant  Avenue 
and  Stockton  Street  and  between  Taylor  and  Jones 
Streets,     This  work  will  include  the  removal  of  the 
old  cable  car  yokes,     Sacramento  Street  buses  will 
be  temporarily  re-routed  during  the  reconstruction 
period, 

BASALT     BLOCKS  ON  CALIFORNIA  STREET: 

The  Engineering  Department  has  started  work 
on  contract  MR-I4.66  -  Plans  and  Specifications  for 
Removal  of  Basalt  Blocks  on  California  Street  from 
Mason  to  Market  Streets,  On  a  previous  contract 9 
blocks  were  removed  from  Van  Ness  Avenue  to  Mason 
Street , 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,240th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 
26,  I960,  COMMENCING  AT  2:00  P.  M. 


Call  to  Order: 

Present:  Commissioners  Edw0  B.  Baron,  Stuart  N.  Greenberg, 
Don  Fazackerley;  Thomas  P.  White  (in  part) 

Absent:    Commissioner  Martin. 

Vice  President  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,233th  regular  meeting  of  the 
Commission  held  January  13,  I960  were  approved. 

Vote:  Ayes-Commissioners  Baron,  Greenberg;  Fazackerley 

Absent:  Com  m i  s  s  i  one  r  Mar  tin;  Comm  i s s  i one  r  Wh  i  t  e  (this  item  ) 


SPECIAL  MATTER  Public  Transportation  Facilities  to  Base- 

ball Stadium* 

Manager  of  Utilities,  Robert  C#  Kirkwood  in  opening  the 
discussion  referred  to  a  report  prepared  by  himself  and  Mr. 
Miller  and  concluding  with  a  recommendation  of  no  premium 
fare  at  this  time. 

In  answer  to  question  of  Commissioner  White,  Mr.  Miller 
stated  that  service  to  the  Stadium  would  be  on  a  basis  of 
express  service  in  addition  to  the  regular  local  service. 
Under  the  program,  Mr.  Miller  stated  that  there  would  be  three 
express  routes,  the  express  service  to  expedite  transporta- 
tion and  thus  putting  to  thear  greatest  use  the  available 
equipment;  this  service  would  be  of  a  nature  comparable  to 
that  afforded  to  other  special  activities  at  the  Cow  Palace 
and  to  Kezar  Stadium.  Under  a  proposed  25$  fare,  Mr.  Miller 
stated  that  no  guarantee  could  be  given  to  patrons  for  a  seat 
on  a  bus,  that  patrons  would  have  to  use  crosstown  lines, 
paying  a  total  of  BO  cents  for  a  round  trip.    He  further  stated 
that  the  Railway  had  sufficient  equipment  and  anticipated  no 
trouble  in  serving  the  stadium* 
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Commissioner  Greenberg  in  proposing  a  25^  fare  with  no  trans- 
fer privileges  stated  that  he  had  in  mind  a  two-fold  purpose; 
(1)  to  give  ball  fans  a  direct  service  to  the  Park  eliminating 
delays;  (2)  to  make  the  service  on  a  self-supporting  basis. 
It  was  his  stated  belief  that  while  taxpayers  have  been 
willing  to  subsidize  the  workers  and  shoppers,  it  is  asking 
too  much  of  them  to  expect  these  taxpayers  to  subsidize 
people  going  to  a  baseball  game.    He  believed  that  the  increase 
of  fare  would  not  prevent  any  one  from  using    the  service, 
just  as  they  do  not  hesitate  to  spend  money  for  food  and 
beverages  at  the  park.  It  was  his  thinking  that  each  special 
service  should  be  considered  on  its  own  and  that  includes 
baseball  games;  that  there  should  be  no  subsidizing  special 
service  unless  this  special  service  is  for  the  direct  benefit 
of  the  worker  and  shopper,  and  because  it  has  been  done  in 
some  instances,  is  no  reason  why  it  should  be  done  in  this 
instance,  two  wrongs  not  making  a  right*    Mr.  Greenberg 
further  stated  that  under  the  regular  fare  plan,  the  giving 
of  transfers  would  constitute  a  serious  delay  in  the  movement 
of  vehicles.  On  the  other  hand;  a  direct  service  under  the 
25  cent  plan,  such  service  from  the  outer  residential  area, 
the  Marina  District  and  the  Downtown  area,  would  tend  to  draw 
more  people  to  the  games  and  create  a  greater  interest  in  a 
good,  clean,  fine  sport,  making  for  finer  and  better  citizens 
of  San  Francisco.    Mr.  Greenberg  stated  that  from  information 
obtained  from  the  Stadium    and  lessee  of  the  Parking  Lot,  that 
the  average  number  of  cars  parked  for  the  season  is  estimated 
at  a  minimum  of  6,000  cars,  with  an  average  of  2/12  riders, 
or  15,000  in  attendance  from  automobiles;  that  there  would  be 
an  average  of  23,000  in  attendance  daily,  thus  8,000  people 
would  have  to  travel  by  bus,  taxi  and  Charter  buses.  He 
expressed  a  fear  that  the  Municipal  Railway  would  not  have 
enough  equipment  to  carry  a  minimum  of  5,000  people  to  the 
games  and  home  right  after  the  game;  because  of  the  limited 
number  of  taxicabs  in  San  Francisco  and  the  cost,  Mr.  Greenberg 
believed  that  few  people  would  avail  themselves  of  this  type 
of  transportation.    In  summary,  Mr.  Greenberg  stated  that  the 
25  cent  fare  should  be  in  effect  for  opening  day,  the  people 
will  be  used  to  it,  it  will  be  the  best  way  to  travel  to  the 
park  and  the  quickest,  and  if  costs  prove  that  this  could  be 
reduced  to  20<£,  that  City  would  gladly  consent  to  the  re- 
duction. 

Mr,  Thomas  Gray  of  the  Downtown  Association  stated  that  his 
last  instruction  was  to  hold  for  the  regular  15  cent  fare, 
but  because  of  questionable  figures  stated  and  lacking  certain 
information,  he  preferred  to  be  silent  at  this  time. 

Mr.  Ross  Shoaf,  Director  of  Traffic  reviewed  steps  taken  by 
City  for  traffic  movement  to  and  from  the  stadium,  believing 
that  the  Municipal  Railway  would  have  to  accommodate  approx- 
imately 20fc  of  those  in  attendance. 

Mr., Thomas  Mc  Grath  of  the  Carmens  Union  stated  that  his 
group  was  opposed  to  premium  fare;  that  the  public,  under  good 
service,  would  patronize  the  Railway  and  thus  relieve  traffic 
congestion. 


Commissioner  White  stated  that  he  had  talked  to  a  great 
number  of  prople  and  that  it  was  his  considered  opinion 
that  operating  under  a  two  fare  plan  was  not  in  the  best 
interests  of  the  public. 

Mr.  Greenberg  reviewed  the  contents  of  a  letter  from  G#  L. 
Fox,  General  Manager  of  the  San  Francisco  Chamber  of  Commerce, 
in  which  Mr*  Fox  stated  that  while  the  Committees  of  the 
Chamber  had  not  discussed  the  merits  of  the  proposed  premium 
fare,  that  as  an  individual,  the  level  of  tie  fare  is  not  as 
important  as  the  frequency  and  dependability  of  the  service, 
end  if  the  difference  in  fares  meana    the  difference  between 
inferior  and  superior  service,  thax  ^ae  public  would  not  ob- 
ject to  the  25cent  plan. 

During  the  discussion  there  was  a  reference  to  an  over-all 
cost  per  passenger  of  the  Railway  at  23#  per  ride;  later  this 
was  clarified  to  mean,  that  a  23  cent  fare  would  put  the 
railway  at  a  breaking  even  point,  this  to  include  a  10<£  fare 
for  school  tickets  and  assuming  the  normal  loss  of  riders 
at  this  fare. 

Because  of  the  absence  of  Commissioner  Martin,  the  Commission 
took  the  matter  under  advisement  for  a  one  week  period* 

On  motion  of  Commissioner  Fazacker ley, seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,890— 

RESOLVED,  That  this  Commission  hereby  awards  to  Martinelli 
Construction  Co#  as  the  lowest  regular  and  responsible  bidder, 
SFIA  Contract  Wo.  255-Toilets  and  Waiting  Rooms,  Terminal 
Building,  in  amount  $211,880.00;  and  all  other  bids  for  the 
above  described  work  are  hereby  rejected. 

Vote: Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,891— 

RESOLVED'  That  this  Commission  approves  pursuant  to 
the  request  of  the  Hertz  Corporation,  the  following  change  in 
charges  for  U-Drive  vehicles  applicable  at  the  San  Francisco 
International  Airport,  on 

Chevrolet,  Ford  and  Plymouth  Sedans,  ONLY,  to  be  rented 

from  and  returned  to  the  Airport: 

From  Friday  5:00  PM  to  8:00  AM,  Monday, 
Rate  of  $15*00,  plus  10tf  ;^er  mile. 

Vote : Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  White, 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

--RESOLUTION  NO,  19,892— 

RESOLVED^  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipzl  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litigated  settlements 

MC  Claude  A,  Wagner 

MC  May  Rubin 

MC  Eva  B.  Keane 

MC  Panos  George  Pilalas 

TC  Maria  Pototzky 

TC  Frank  Wilridge 


Date  of  Accident 

 M  I  l  ■  ""■  ■■'  l    ■   ■    ' 

February  2k,  1959 
May  20,  1959 
September  26,  1959 
November  6.,  1959 
September  29,  1959 
December  26,  1959 


Settlement 


Q"4 


1, goo, 00 
900.00 
750*00 
1,500.00 
2,750.00 
1,360.00 


Litigated  Settlements; 

TC  Eleanor  N.  Stanford  January  19,  1959  765.00 

TC  Lola  Jennings  July  1,  1959  900.00 

TC  Albert  Peterson  May  25,  1957  750.00 

BE  IT  FURTHER  RESOLVED*  That  that  portion  of 
Resolution  No".  19,532,  adopted  September  1,  1959, 
approving  payment  in  amount  #750*00,  in  favor  of 
Judith  Patch,  a  minor,  be  and  the  samp  is  amended 
to  read  Mrs,  Judith  Patch  Guglielminof   

Appropriation  N0.  9. 735. SOU. 000  $  11,4-75.00 


Vote:  Ayes-Commissioners  Baron,  Greenberg;  Fazackerley 

Absent:  Commissioner  Martin;  Commissioner  White  (this  item) 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,893— 

RESOLVED/  That  this  Commission  approves  all  non-civil 
and  temporary  appointments  and  removals  made  by  the  Manager  of 
Utilities,  for  the  month  of  December,  1959;  and 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Civil  Service  Com- 
mission and  to  the  Controller. 

Vote : Ayes-Commissioners  Baron,  Greenberg;  Fazackerley 

Absent:  Commissioner  Martin;  Commissioner  White  (this  item) 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  MO,  19,894- 

WHEREAS,  THE  City  and  County  of  San  Francisco  (hereinafter 
called  "City")  acting  by  and  through  its  Public  Utilities  Com- 
mission (hereinafter  called  "Commission")  as  lessor,  and  the 
United  States  of  America  (hereinafter  called  "the  Government") 
as  lessee,  entered  into  a  certain  lease  dated  November  4,  1954, 
of  space  to  be  used  for  postal  purposes  in  the  Air  Mail  and 
Cargo  Building  No.  1  at  the  San  Francisco  International  Airport, 
in  San  Mateo  County,  California,  which  space  is  described  in 
said  lease  as  follows: 

"All  that  certain  room,  94fxl09?  providing  10,246 
sq.ft.  of  floor  space,  net,  inside  measurements, 
on  the  first  floor  and  12fx95s6"  providing  1146 
sq.ft.  of  space  on  the  loading  platform,  with 
satisfactory  use  of  paved  driveway  approximately 
95,xl52t  adjoining  easterly  side  of  the  loading 
platform,  of  the  one  story,  metal  and  concrete 
premises,  situated  at  International  Airport,  San 
Francisco,  California  (Air  Mail  and  Cargo  Building);and 

WHEREAS,  said  lease  in  Section  8  thereof  permits  the  Govern- 
ment to  make  alterations,  attach  fixtures,  erect  additions, 
structures  or  signs  in  or  upon  said  premises;  and 

WHEREAS'  the  United  States  Post  Office  Department, tenant 
of  said  demised  premises  has  requested  permission  to  install 
certain  light  fixtures,  electric  convenience  outlets  and 
mechanical  vents,  and  other  accessores  incidental  thereto,  in 
accordance  with  a  drawing  and  specifications  thereof  as  ap- 
proved by  City  on  August  IS,  1958: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  permission  to  the  Government  to  install  said  light 
fixtures  and  said  electric  convenience  outlets  and  mechanical 
vents,  subject  to  the  following  conditions: 

1.  That  said  light  fixtures  shall  be  properly  marked  by  and 
shall  remain  the  property  of  the  Government. 

2e  That  the  other  electrical  units  to  be  installed  in  and  which 
shall  become  the  property  of  City  upon  the  completion  of 
their  installation. 

3*  That  the  installation  and  future  maintenance  of  said 
electrical  units,  including  the  replacement  of  tubes  and 
ballasts  will  be  provided  by  the  Government  during  the 
remainder  of  the  term  of  said  lease  without  any  cost  or 
expense  whatsoever  to  City;  and 

4.  That  the  Government  shall  pay  for  all  electric  energy 
consumed  by  the  said  fixtures  and  outlets  to  be  installed 
as  aforesaid,  from  the  date  of  commencement  of  their  use 
at  the  rates  regularly  established  therefor  by  this  Com- 
mission. 

Vote:Ayes~Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  19,895~~ 

RESOLVED'  That  the  budget  estimates  for  the  fiscal  year 
1960-61.,  as  prepared  by  the  Manager  of  Utilities  and  which 
hav e been  filed  by  said  executive  with  the  Public  Utilities 
Commission  and  acted  upon  by  said  Commission  and  upon  which 
budget  estimates  and  proposals,  public  hearing  has  been  held 
by  said  Commission,  be  and  the  same  are  hereby  approved  for 
the  following  amounts: 

Public  Utilities  Commission  $  364,646.00 

Bureau  of  Light,  Keat  and  Power  4,471,336.00 
S.  F.  International  Airport  5,468,070.00 
Special  Aviation  Fund  11,424.00 
Municipal  Railway  25,545,407*00 
S.  F,  Water  Department  15,966,234*00 
Utilities  Eng.  Bureau-Operations  365,363.00 

Cons  t  rue  t  i  on  1 , 056 , 2  57 . 00 

Hetch  Hetchy  Project  10,432,330.00 
Airport  Bond  Fund-1956  1,557,000.00 
Hetch  Hetchy  Power  Bond-1955  1, 785,000*00 

$  67,083,067.00 

It  is    Ordered,  That  the  budget  estimates  in  the 
amounts  indicated  be  filed  with  the  Controller  in 
accordance  with  the  provisions  of  Charter  Section 
No.  69. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

"RESOLUTION  NO,  19,896— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Water  Department  funds,  in  amount  $204,693.00, 
from  the  Unappropriated  Balance  of  lunds,  to  credit  of  the 
following  appropriations: 

9.745. 111. 000-Allowance  for  Overtime  $  5,500,00 

9.745. 200. 000-Contractual  Services  29,907.00 
9. 745*231. 000-Light,  Heat  &  Power  53,012.00 
9.745.300.000-Materials  and  Supplies  61,175.00 
9.745.804a000-Injuries  and  Damages  5,000.00 
9 . 745 . 870 . 000-Taxes  50,099.00 

$  204,693.00 

Vote: Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,   19, 897-- 

RESOLVED^  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Modification  of  Contract  in  amount 
$2, 105eOQ;approves  Certificate  of  Acceptance  and  Authoriza- 
tion for  Final  Payment  in  amount  $5,77^*79*  in  favor  of 
Ben  C.  Gerwick^  Inc.,  under  SFIA  Contract  No.  24l-Extending 
Timber  Trestle  for  Approach  Light  System  at  the  San  Francisco 
International  Airport. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  19,899— 

RESOLVED,  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers,  covering  trip  to  Portland,  Oregon, 
January  18-19-20,  I960,  to  witness  test  of  96"  butterfly 
valve  to  be  furnished  and  installed  under  HHWS  Contract  No. 
3l6-Cherry  Power  House: 

Voucher  in  amount  $117.10,  expenses  of  R.  Dale  Keeley 
Voucher  in  amount  $120,11,  expenses  of  W.  W,  Helbush. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  19,900— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Departmental  Requests  for  Funds: 

Hetch  Ketchy  Department  Request  in  amount  $216.52,  trans- 
ferring from  Appropriation  Ho.  9-755.200.000,  Contractual 
Services,  to  Appropriation  No.  9.755.^70.000,  to  provide  for 
deficiency  in  appropriation  for  taxes. 

Hetch  Hetchy  Department  Request  in  amount  $500.00,  trans- 
ferring from  Appropriation  No.  9.755.216.000,  to  Appropria- 
tion No.  9.735*216.755/       transfer  additional  funds  for 
maintenance  of  automotive  equipment. 

Vote: Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,901— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for  sub- 
mission to  the  Board  of  Supervisors,  authorizing  quitclaim 
deed  to  that  portion  of  the  Alameda  Pipeline  right  of  way 
through  Lots  9-10-11-12  and  13,    Block  28,  Dumbarton  Tract, 
San  Mateo  County,  for  a  consideration  of  ^500.00. 

Vote: Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

-^RESOLUTION  NO.  19,902— 

RESOLVED,  That  Resolution  No.  19824,  adopted  December  22, 
1959/  in  the  matter  of  sale  of  Water  Department  property, 
known  as  the  Baden  Lots,  San  Mateo  County,  Parcels  19-20-21, 
be  and  the  same  is  hereby  rescinded;  and 

BE  IT  FURTHER  RESOLVED,  That  the  San  Francisco  Water 
Department  is  hereby  directed  to  arrange  for  the  leasing  of 
the  aforesaid  parcels,  lease  or  leases  to  have  a  proper  can- 
cellation clause. 

Vote . 'Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Martin. 

0  0  0  0  0  0 

Department  Report-Water  Department,  J,  H«  Turner  reporting: 

Unprecedented  increase  in  water  sales  continues  to  establish 
new  all  time  records,  the  increase  being  attributed  to  exten- 
ded dry  spell  and  increase  in  population  and  higher  con- 
sumption per  person.    Sales  within  San  Francisco  were  up  over 
5$  and  suburban  sales  are  more  than  iM-fo  higher  than  last  year. 
The  daily  average  "Hater  consumption  for  the  entire  system  for 
December,  1959  was il3S.g  mgd  or  10.6  mgd  more  than  December, 
1958.    Contract  work  under  construction  was  reviewed;  also, 
meeting  reviewed,  the  meetings  being  held  with  various  com- 
munities relative  to  agreements  for  sale  of  v/ater;  Water 
Right  Taxation  Conference  in  Los  Angeles;  State  Highway 
Officials  re  proposed  routes  for  the  Serra  Freeway;  Pleasanton 
Industrial  Park. 


THEREUPON  THE  MEETING  ADJOURNED. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
32nd  PERIODICAL  REPORT 
PUBLIC  UTILITIES  COMMISSION 

January  26 ,  I960 

REPORT  OF  J.  H.  TURNER 

GENERAL  MANAGER  AND  CHIEF  ENGINEER 


Since  December  22nd,  the  date  of  my  last  report,  the  various 
Divisions  of  the  Water  Department  have  functioned  in  a  normal  manner, 
without  any  unusual  difficulties  or  problems  presenting  themselves. 

The  unprecedented  increase  in  sale  of  water  continues  to 
establish  new  all  time  records.    This  increase  is  attributed  not  only 
to  the  extended  dry  spell  but  to  the  continuing  increase  in  population 
and  higher  consumption  per  person.     Collections  since  July  1st 
through  January  18th  amounted  to  $9,192,910,  indicating  an  increase 
of  $683,176  over  the  same  period  last  year*     Sales  within  San 
Francisco  are  up  over  5%  and  suburban  sales  are  more  than  14$  higher 
than  last  year.    As  of  December  31st,  the  Department  had  726  more 
customers  than  on  the  same  date  last  year* 

Although  expenditures  for  contractual  services,  light,  heat  and 
power  (pumps),  temporary  salaries,  taxes  and  materials  and  supplies 
are  exceeding  budget  allotments,  actual  receipts  have  exceeded 
budget  estimates,  resulting  in  a  credit  balance  of  $719*928  as  of 
December  31st,  1959 • 

There  were  312  unfilled  orders  to  renew  water  service  pipes  at 
the  beginning  of  December •    During  this  month  264  services  were 
renewed  by  the  Department,  and  there  v/ere  246  incompleted  orders  at 
the  end, of  December,  or  66  less  than  the  number  incomplete  at  the  end 
of  November.. 

The  daily  average  water  consumption  for  the  entire  system  for 
December,  1959  was  138*8  million  gallons,  or  10.6  MGD  more  than  for 
December,  1958.     Out  of  the  total  of  138.8  MGD  for  the  system,  98.7 
MGD  were  used  in  the  San  Francisco  consumption  area  and  the  balance 
of  40.1  MGD  were  used  in  the  suburban  area. 

Work  on  six  contracts  is  under  way,  with  two  contracts 
awaiting  certification.     Bids  are  to  be  received  on  three  contracts 
on  January  28th.     One  cast  iron  main  contract  has  been  completed. 
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The  filling  of  joints  in  Sunset  Reservoir,  south  basin,  is 
being  completed  this  week  and  it  is  anticipated  that  we  will  start 
filling  the  reservoir  for  leakage  tests  the  first  week  of  February, 
work  will  begin  this  week  on  cement  mortar  lining  19>200  feet  of  the 
Bay  Division  Pipe  Line  No.  1.     Bids  will  be  received  on  January  28th 
for  lining  and  roofing  College  Hill  Reservoir  and  for  two  cast  iron 
main  contracts. 

Printed  and  bound  copies  of  the  newly  approved  Rates  and 
Charges  and  Rules  and  Regulations  of  the  Department,  which  went  into 
effect  January  1,  I960,  have  been  distributed • 

Meetings  are  being  held  regularly  with  the  various  communities 
relative  to  agreements  for  the  sale  of  water.    In  this  regard  a 
proposed  form  for  sale  of  water  for  resale  purposes  has  been 
submitted  to  the  Commission  for  approval.    Acceptance  of  this  form 
by  the  Commission  will  greatly  simplify  the  problem  of  reaching 
understandings  between  the  Department  and  the  various  outside  water 
users . 

On  January  12th  a  member  of  the  Department's  staff,  along  with 
two  members  of  the  City  Attorney's  office,  attended  a  meeting  of 
the  Water  Rights  Taxation  Conference  in  Los  Angeles  and  progress 
was  made  toward  a  resolution  of  this  problem  at  the  State  level. 

Representatives  of  the  Department  have  attended  various  meetings 
with  outside  organizations  relative  to  such  matters  as  alternate 
routes  for  Juniper o  Serra  Freeway,  the  Pleasant  on  Industrial  Park, 
and  service  connections  on  the  larger  transmission  pipe  lines. 

There  has  been  a  slight  gain  in  the  overall  storage  in  the 
Peninsula  and  Calaveras  Reservoirs  since  the  start  of  the  rainy 
period  on  January  10*     On  January  22  the  storage  in  these  reservoirs 
was  38,105  million  gallons,  an  increase  of  763  million  gallons  over 
the  January  10th  storage.    However,  only  some  360  million  gallons 
of  the  gain  can  be  attributed  to  runoff  as  a  result  of  the  rains. 
The  balance  of  403  million  gallons  can  be  accounted  for  by  the  fact 
that  the  system  consumption  and  evaporation  are  reduced  during 
periods  of  rain,  together  with  the  fact  that  maximum  deliveries 
from  Hetch  Hetchy  have  been  maintained  during  the  rainy  period. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,241st  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2S2  -  CITY  HALL  -  FEBRUARY 
2,  I960,    COMMENCING  aT  2:00  P.  M. 


Call  to  Order: 

Present:  Commissioners  Joseph  Martin,  Jr,,  Edw.  B.  Baron, 

Stuart  I,  Greenberg,  Don  Fazackerley,  Thomas  P.White 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,240th  regular  meeting  of  the 
Commission  held  January  26,  I960  were  approved,  subject  to 
correction,  tht  correction  being  on  page  11, 95^,  where  it 
speaks  of  2/12  riders,  to  read  2-1/2  riders. 

Vote:Ayes~Commissioners  Martin, Baron,  Greenberg,  Fazackerley 
White 

Absent:  None 

Public  Transportation  Facilities  to  the  Baseball  Stadium, 

The  Commission  at  its  meeting  of  January  26,  i960,  had  an 
extended  discussion  in  the  matter  of  transportation  to  the 
Stadium,  Commissioner  Greenberg,  proposing  a  special  fare  of 
25  cents,  with  no  transfers,  the  service  to  be  by  express 
buses.  The  Commission  at  that  meeting  took  the  matter  under 
advisement  for  one  week. 

In  opening  the  matter,  Commissioner  Greenberg  stated  that  the 
problem  of  suitable  transportation  had  been  explored  at  greath 
length;  that  during  the  past  week,  he  visited  the  area  and  note 
the  road  accesses  to  the  stadium;  he  stated  that  arrivals  and 
departures  will  be  easy  via  public  transportation,  but  - 
because  of  limited  parking  facilities  and  difficulties  to  be 
experienced  by  those  traveling  in  private  automobiles,  that 
express  buses  operated  by  the  Municipal  Railway,  at  a  premium 
fare,  offered  a  natural  solution  to  the  complex  traffic  situa- 
tion, that  will  otherwise  exist.  He  expressed  great  concern 
over  his  inability  to  procure  from  Management  cost  figures 
of  operation  to  the  Stadium. 
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It  was  the  firm  belief  of  Commissioner  Greenberg  that 
the  large  crowds  could  only  be  accommodated  by  special  service, 
a  service  that  would  prove  attractive  and  a  service  that  the 
riders  would  gladly  pay  for;  it  was  also  his  firm  belief  that 
the  express  service  contemplated  by  the  Railway  should  be  paid 
for  by  the  riders  and  not  a  burden  on  the  ad  valorem  taxpayer. 
Commissioner  Greenberg  further  stated  that  operation  of  the 
planned  service  by  the  Railway,  on  a  50  passenger  bus,  would 
entail  a  loss  of  approximately  $300,000.00  for  a  season. 

To  bring  the  matter  to  a  vote,  Commissioner  Greenberg  moved 
that  there  be  established  a  special  fare  of  20  cents  with  no 
transfer  privileges,  service  to  be  rendered  by  express  buses  as 
shown  on  Municipal  Railway  drawing. 

For  discussion  purposes,  Commissioner  White  seconded  the  motion 
of  Commissioner  Greenberg: 

Vote:    Commissioner  Martin  voting  NO,  stating  that  service 

was  not  of  a  specialized  nature;  that  experience  indicates 
$,  lessening  of  patronage  from  increased  fares;  that  costs 
of  service  cannot  be  determined  at  this  time  because  of 
the  variables  and  that  a  yearTs  time  should  elapse  to 
gain  this  experience. 

Commissioner  Baron  voting  NO,  stated  that  while  he  has 
always  favored  a  more  realistic  fare  structure,  this 
service  with  increased  fare  was  not  warranted  at  this 
time. 

Commissioner  Greenberg  voting  YES,  as  indicated  in  his 
presentations. 

Commissioner  Fazackerley  voting  NO,  stating  that  a 
premium  fare  on  a  point  to  point  service  was  not 
warranted,  but  that  the  matter  should  again  be  con- 
sidered when    a  proper  pattern  of  service  and  patronage 
has  been  developed. 

Commissioner  White  voting  NO,  stating  that  he  was  not 
in  favor  of  express  buses  being  on  a  chartered  basis, 
interfering  with  the  normal  uses  of  equipment;  he  also 
stated  that  the  problem  could  be  again  considered  in  the 
light  of  the  experience  to  be  attained  in  a  season* s 
operation. 

President  Joseph  Martin,  Jr.  directed  that  the  Municipal 
Railway  keep  a  close  wf&gfy  on  the  operation  of  service 
to  the  stadium,  a  watch/would  permit  the  Commission 
to  take  a  "fresh  look"  in  the  future. 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  19,903— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-Litigated  Settlements        Date  of  Accident  Settlement 

MC  May  Sorensen  September  g,  1959  $  3,500.00 
MC  Joseph  Foppiano  July  15,  1959  681.64 
MC  Dominic  J.  Rodato  July  15,  1959  1,249.50 
CC  Madeleine  V.  Gibson  September  18,  1959  1,200.00 
CC  Evelyn  Mary  Yost  (daughter 
of  Elvina  M.  Storheim,  de- 
ceased) October  31,  1959  750.00 

Litigated  settlements: 

CC  Charlesetta  Alston  December  15,  1957  2,100.00 

CC  Irving  Cohen  April  11,  1958  3,000e00 

TC  Gertrude  R.  Kirske  April  26,  1956  3,750.00 

SC  May  Van  Laak  December  27,  1957  1,620.00 

Judgment: 

Woodrow  B.  Brown,  re  petiion  for  write  of  mandamus, 
action  for  reinstatement  to  position  of  S102 
Conductor  30,75 
Appropriation  No.  9.735.804.000  $  17,881.89 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,904— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  and  Chief  Engineer  of  the  San  Fran- 
cisco Water  Department  and  the  City  attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrant  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  claim, ^in^favor  of  the  Pacific  Telephone 
and  Telegraph  Co.  in  amount  ^665.68,  in  settlement  of  claim 
arising  from  certain  operations  of  said  San  Francisco  Mater 
Department  on  or  about  April  21,  IS59,  at  or  near  24th  Street, 
between  Dolores  and  Chattanooga  Streets,  San  Francisco, Calif- 
ornia, 

Vote: Ayes=Comrnissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

' ~~ ABSOLUTION  NO.  19,905" 

RESOLVED,  That  because  of  delay  in  securing  necessary 
permits  from  Alameda  County  Officials,    this  Commission  hereby 
extends  the  tine  for  securing  said  permits  for  a  period  of 
90  days,  under  that  certain  lease,  covering  Water  Department 
gravel  quarry  property,  at  Sunol,  said  lease  being  executed 
with  The  Santa  Clara  Sand  and  Gravel  Co.,  under  the  Com- 
mission^ Resolution  No.  19561. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,906— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

To:  Chas.  H.  3rown,  Karry  Simmons  and  B.  0.  Williams  dba 
Beef  Eaters  Restaurant,  Redwood  City 

Permit  to  occupy  for  parking  purposes  a  portion  of  Hetch 
Hetchy  Bay  Division  pipelines  right  of  way;  said  portion 
being  219  feet  in  length,  extending  easterly  of  Linden 
Avenue,  Redwood  City,  subject  to  a  consideration  of 
$100.00  per  month. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,90?" 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property,  as  follows: 

To:  Earl  Wilms,  Mi  librae 

Permit  to  occupy  0*14  of  an  acre  portion  of  the  Water 
Department's  Mi  librae  Corporation  Yard  for  the  purpose  of 
landscaping  and  driveway  approach  to  the  permittee^ 
adjoining  parcel  of  land;  subject  to  a  consideration  of 
$100.00  per  month. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  19,3,08-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contract,  in 
amount  4>40, 000*00,  under  contract  executed  with  Sverdrup  and 
Parcel,  Inc.,  for  Engineering  Services,  Canyon-Cherry  Power 
Development,  covering  the  following: 

Because  of  the  delay  resulting  with  negotiations  with  the 
United  States  Department  of  Interior,  for  rights  of  way 
for  the  Tunnel,  Penstock  and  Powerhouse  sites,  the  dates  for 
completion  of  various  items  of  engineering  work  are  extended 
to  those  dates  as  delineated  in  said  modification  of  contract 
and  because  of  the  delays  and  additional  expense  to  the 
Engineer  by  reason  of  increasing  engineering  costs,  the  net 
compensation  for  particular  items  in  Section  6,  Paragraph  B, 
are  increased  to  total  not  to  exceed  the  sum  of  ^40,000.00* 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Fazackerloy,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19., 909— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Calls 
for  the  following: 

SFIA  Contract  No.  274-Lighting  Runway  1R  Extension  and  Con- 
necting Taxiway. 

SFIA  Contract  No.  243-Paving,  Utilities  and  Landscaping  of 
Main  Entrance  Road  Area. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,910— 

RESOLVED,  That  t^Sj^qmraission  hereby  awards  to  the  lowest 
regular  and  responsible, /SnfD  Contract  No.  g8U-Roofing  and 
Lining  College  Hill  Reservoir,  to  Payne  Construction  Co.  in 
net  amount  $325*932.00  and  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 

Vote : Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  19 > 911— 

RESOLVED,  THat  this  Commission  awards  to  the  lowest 
regular  and  responsible  bidder,  SFWD  Contract  No.  939-Laying 
of  8>-Inch  Mains  in  Custer  .Avenue  at  Quint  Street,  to  Theo.  G# 
Meyer  and  Sons,  in  the  net  amount  of  $952.50  and  all  other 
bids  for  the  above  described  work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  HQ.  19,912— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

To;  Pacific  Gas  and  Electric  Co. 

Permit  for  an  overhead  wire  crossing  Bay  Division 
PipelineNo.  3  right  of  way  easterly  of  and  parallel  to 
Whisraan  Road,  City  of  Mountain  View,  Santa  Clara  County, 
subject  to  a  permit  fee  of  $50.00 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO..  19,913— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller s  approval  of  Airport  Request  for  Funds: 

Allotment  in  amount  <p2, 856.00,  under  Appropriation  No.  9.725. 
$14*000,  to  provide  additional  coverage  on  premium  for  fire 
insurance. 

Tr-nsfer,  in  amount  $300.00,  from  Appropriation  No.  9.725.272* 
000,  to  credit  of  Appropriation  No.  9.725#2lU#000,  to  provide 
additional  funds  for"  certification  of  Contract  for  Dredging 
Mi librae  Canal  Outfall  Channel. 

Allotment  in  amount  $200.00,  under  Appropriation  No.  9.725» 
111.000,  to  provide  additional  funds  for  abnormal  absenteeism 
due  to  illness. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  MO.  19,914— 

RESOLVED*  That  this  Commission  approves  issuance  of 
Airport  Space  or  Use  Permits: 

To:  Kyatt  House  Hotels 

To:  El  Ranoho  Motel 

Use:  To  occupy  an  8x20 f  area  adjacent  ground  floor  entrance 
to  Terminal  Building,  as  designated  from  time  to  time  by 
Airport  Manager, 

Effective  Date:  February  15,  I960;  each 
Consideration:    £150«00  per  month;  each 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,915 — 

RESOLVED,  That  this  Commission  approves  Contract  Payment 
in  amount  5531.55*  in  favor  of  Robert  ¥.  Hunt  Co.,  Engineers, 
for  professional  services  relating  to  fabrication  of  S6H 
butterfly  valve. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  lone 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

"RESOLUTION  NO.  19,916— 

RESOLVED'  That  this  Commission  on  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  and  Chief  Engineer 
of  the  Hetch  Hetchy  Water  Supply  and  the  City  Attorney, 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
to  dra.w  warrant  in  amount  53,000,00,  in  settlement  of  that 
certain  action  entitled  Ellinwood  v  City  and  County  of  San 
Francisco,  Merced  County,  Superior  Court  No.  11511,  said 
axtion  arising  from  certain  operations  in  the  construction  of 
the  Foothill  Tunnel  of  the  Ketch  Hetchy  Project, 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,917— 

RESOLVED*  That  this  Commission  approves  expenses  and 
hereby  authorizes  five  (5)  Staff  Members,  as  designated  by 
the  Manager  of  Utilities,  to  attend  the  California  Municipal 
Utilities  Association  Conference,  to  be  held  in  Santa  Monica, 
California,  February  23-26,  I960. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 
White 
Absent:  None 

Calendar  Item  for  Further  Study:    The  Commission  had  before  it 

a  proposed  resolution,  en- 
dorsing legislation  before  the  United  States  Congress  in  the 
matter  of  the  San  Luis  Unit  of  the  Cen  tral  Valley  Project 
and  urging  the  Congress  to  authorize  the  unit  at  the  air rent 
session.    Because  of  the  complexities  and  complication  of  the 
project  under  the  State  Water  Plan  and  the  possible  conflict 
with  San  Francisco's  service  area,  the  matter  was  directed  to 
be  returned  to  the  Manager  of  Utilities  for  further  study^ 

Department  Report;  Airport,  Belford  Brown,  reporting: 

Traffic  for  the  month  of  December,  1959  was  unique,  in  that 
the  percentage  increase  of  on  and  off  passengers,  shows  the 
greatest  increase,  for  a  one  month  period,  in  the  history  of 
the  new  terminal,  a  25%  increase.    Also  of  particular  interest 
is  the  report  of  Dr.  Robert  Horonjeff,  Professor  of  Trans- 
portation Engineering  at  the  University  of  California  and  a 
consultant  to  the  .Airport;  the  report  outlines  certain  air- 
port developments,  which  under  primary  experimentation  and 
research  at  the  San  Francisco  International  Airport,  have  de- 
veloped to  the  point,  that  major  airports,  the  military  and 
other  governmental  agencies  are  installing  similar  installa- 
tions.   Under  the  chairmanship  of  Commissioner  Fazackerley, 
progress  was  noted  in  the  establishment  of  the  Sound  Abate- 
ment Center,  the  Center  being  patterned  after  that  of  Los 
Angeles  which  has  operated  successfully. 


THEREUPON  THE  MEETING  ADJOURNED, 
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Report  of  the  Manager,  Airport  Department  February  2,  1960 

to  the  Public  Utilities  Commission 

Highlights  of  January  Activities : 

Preliminary  planning  of  the  south  terminal  building  under  the  Welton 
Becket  &  Associates  contract  is  progressing,  and  a  study  of  the  structural  system 
best  suited  to  the  building  and  land  is  being  made.    Airport  management  will  attend 
a  meeting  of  the  architects  when  their  recommendation  is  made  known  to  the  Utilities 
Engineering  Bureau.    Leigh  Fisher,  whose  consultant  contract  has  been  executed, 
has  also  been  brought  up  to  date  on  current  plans. 

The  first  meeting  of  SFASAC's  newly  formed  Executive  Committee  was  held 
January  13,  attended  by  airport  management,  in  an  effort  to  expedite  the  establish- 
ment of  the  Sound  Abatement  Center.    Chairman  Fazackerley  offered  rent-free  space 
at  the  Executive  Aircraft  Terminal  plus  financial  assistance  from  the  City  of  San 
Francisco.    A  subsequent  meeting  with  the  airlines  has  determined  their  pro  rata 
share  of  costs  to  operate  the  Center  for  one  year.    Our  Sound  Abatement  Center  has 
been  patterned  along  the  lines  of  a  similar  center  that  has  operated  very  success- 
fully in  Los  Angeles. 

Plans  are  under  way  for  renovation  of  Pier  D.    The  Utilities  Engineering 
Bureau  has  been  requested  to  initiate  action  for  the  installation  of  complete  new 
flooring.    In  addition,  the  walls  of  the  entire  pier  will  be  painted  in  pleasant, 
wew  colors. 

Plans  for  the  enclosure  of  the  patios  and  expansion  of  the  restroom 
facilities  on  the  first  floor  of  the  terminal  were  approved  by  the  Art  Commission, 
and  construction  bid  was  awarded  to  Martinelli  Construction  Co.  in  the  amount  of 
$211,880.    Ticket  counter  expansion  and  baggage  conveyor  installation  plans  are 
virtually  complete  and  we  will  receive  final  drawings  for  review  within  a  few  days. 
Traffic  for  December,  1959 : 

It  gives  me  pleasure  to  report  a  rather  significant  statistic  concerned 
with  our  Traffic  Report  for  December.     The  percentage  increase  for  on  and  off 
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passengers  for  December  1959,  as  compared  to  the  same  month  of  1953,  has  shown  the 
greatest  jump  in  any  one  month's  time  in  the  history  of  the  new  terminal --25. 97,, 
In  other  words,  2,383  more  passengers  per  day  used  our  facilities  during  December 
1959  than  during  the  same  period  of  a  year  ago. 

Actual  figures  are:    359,312  passengers  for  December  1959,  as  compared  to 
285,447  passengers  for  December  1958. 

In  addition,  during  the  1959  calendar  year  the  Airport,  for  the  first  time, 
accommodated  over  four  million  originating  and  terminating  passengers,  the  exact 
figure  being  4,111,220,    This  represents  an  increase  of  13.37.  over  1958, 

The  FAA  Control  Tower  recorded  a  total  of  12,481  aircraft  operations 
during  December,  representing  a  147.  increase  in  airline  operations,  or  an  actual 
increase  of  1,536  arrivals  and  departures  as  compared  with  the  previous  December, 

Total  mail  (air  mail  and  first  class  mail  by  air)  amounted  to  5,330,355, 
up  4.17.  compared  with  the  same  period  the  year  before. 

Total  cargo,  exclusive  of  mail  and  passenger  baggage,  moving  through  San 

Francisco  International  Airport  during  December  1959,  amounted  to  8,937,076  pounds. 

December,  1958  figures  showed  8,757,334  pounds. 

1959  Calendar  Year  Traffic  Figures  as  compared  with  1958: 

1959  1958  Increase  Percentage 

Total  Passengers  In  and  Out     4,675,354       4,063,871  611,483  15.0 

Airline  Arrivals  and 
Departures  139,754  128,421  11,333  8.8 

Total  Mail  by  Air  44,171,532     40,418,383  3,753,149  9.3 

Express  Pounds  Off  and  On        8,610,995       8,137,117  473,878  5.8 

Freight  Pounds  Off  and  On       99,578,301     85,583,207         13,995,094  16.4 

Airport  Design  Experiments  Pioneered  at  SFIA: 

Also  of  particular  interest  is  a  letter  received  just  yesterday  from 

Robert  Boron jeff ,  Professor  of  Transportation  Engineering  at  the  University  of 


■ 

- 

...  . 


-3- 

California's  Institute  of  Transportation  and  Traffic  Engineering,  stating  that 
certain  significant  developments  in  airport  design  have  emerged  as  a  direct  result 
of  experimentation  and  research  started  at  San  Francisco  International  Airport 
several  years  ago,    They  are: 

1.  High  speed  exit  taxiways 

2.  Runway  button  lights 

The  high  speed  exit  taxiway  has  now  been  adopted  for  use  on  civil  and 
military  airports  for  the  purpose  of  increasing  runway  capacity,  and  most  recent 
installations  have  been  at  New  York  International  and  Dulles  International  Airports. 
Other  airports  in  the  U.  S.  and  abroad  are  contemplating  similar  installations. 

As  you  will  recall,  the  initial  experimentation  on  this  concept  of 
increasing  runway  capacity  was  conducted  at  San  Francisco  Airport  back  in  1952  as 
a  cooperative  undertaking  by  the  City  and  County  of  San  Francisco,  United  Air  Lines 
and  the  University  of  California.    The  project  received  no  financial  aid  from  the 
federal  government  and  was  made,  possible  only  with  the  cooperation  of  the  Public 
Utilities  Commission  and  airport  management. 

Because  of  the  enthusiasm  shown  for  the  small  button  or  "pancake"  type 
of  runway  lights  installed  at  SFIA  last  year,  the  FAA  is  now  conducting  studies 
on  this  type  of  lighting  at  its  experimental  center  in  Atlantic  City.    As  a  result 
of  tests  made  at  Dow  Air  Force  Base,  Bangor,  Maine,  the  U.  S.  Air  Force  is  now 
using  this  same  type  of  light  for  taxiway  guidance.    The  Fort  of  New  York  Authority 
has  installed  these  centerline  lights  on  high  speed  exits  at  New  York  International 
Airport  and  they  are  to  go  into  operation  at  the  end  of  the  month.    Prof.  Horonjeff 
states,  "If  the  lights  are  successful  in  providing  taxiway  guidance  there  may  be  no 
necessity  of  providing  the  standard  blue  side  lights,  thus  saving  airport  owners  ant 
the  federal  government  thousands  of  dollars. .... .Here  again  is  an  example  of  how  the 

cooperation  of  the  City  and  County  of  San  Francisco  has  resulted  in  a  new  approach 
to  the  problem  of  airport  field  lighting." 

*  *  * 
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M  IMUTES 


PUBLIC  UTILITIES  OOMM I S SION 


1,242nd  REGULAR  MEETING  OF  THE  PUBLIC!  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  0  FEBRUARY 
9,  I960,  COMMENCING  aT  2:00  P.  M. 

=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0=0= 

Call  to  Order 

Present:    Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 

Stuart  N.  Greenberg;  Don  Fazackerley;  Thomas  P.  White 

Absent :  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  l,24lst  regular  meeting  of  the 
Commission  held  February  2,  i960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent;  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,918— x 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-litigated  settlements  Date  of  Accident  Settlement 


CC  Raymond  Pablo  October  2,  1S59        $  750.00 

MC  Anna  May  Granfill  July  1,  1559  999.95 


Litigated  settlements: 

MC  Beverly  Van  Sickel,  Alfred 

Van  Sickel                      December  13,  1957  1,750.00 

MC  Lucille  Cancilla                   September  11,  1957  jj, 500.00 

Appropriation  N0.  9. 735. S04.000  $  7,999.95 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  HO.  19,919— 

RESOLVED,  That  this  Commission  in  accordance  with  Reso- 
lution No.  16527,  adopted  July  16,  1956,  approves  payment  of 
claims  in  amount  $19,372,32,  made  by  the  Municipal  Railway, 
month  of  January  I960,  per  Revolving  Fund  Vouchers  Nos.  2014 
through  2023. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,920— 

WHEREAS*  the  following  employees  have  retired  from  the 
service  of  the  City  and  County  of  San  Francisco,  having 
served  in  the  respective  departments  for  a  period  in  excess 
of  twenty-five  years;  and 

WHEREAS'  the  Public  Utilities  Commission  rec  ognizes  the 
valuable  service  these  employees  have  rendered  the  people  of 
San  Francisco  v/hile  so  employed: 

THEREFORE,  BE  IT  RESOLVED.  That  the  Public  Utilities 
Commission  on  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  their  long  and  faithful 
service,  by  this  resolution  expresses  to  the  employees,  its 
best  wishes  for  a  long  and  happy  life  and  the  assurance  of  its 
appreciation  of  work  well  performed;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  resolution  for  presenta- 
tion to  each  of  the  following  employees: 

Municipal  Railway: 


Herman  Luis  Car dona 

33 

years 

service 

Caroline  °.  Seider 

33 

years 

service 

Earl  H.  Renter 

26 

years 

service 

John  Cf  Morgan 

33 

years 

service 

Connie  P.  Seeley 

30 

years 

service 

Joseph  A«  Blake 

36 

years 

service 

Earl  Castillo 

H3 

years 

service 

E.  G.  Dobie 

42 

years 

service 

Hetch  Hetchy  Department: 

William  W.  Helbush  37  years  service 

Vote: Ayes -Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  19.921 — 

WHEREAS ,  in  accordance  with  Section  124  of  the  Charter, 
the  Manager  of  Utilities  recommends  the  appointment  of  Harry  E. 
Lloyd  as  General  Manager  and  Chief  Engineer,  Ketch  Hetchy 
Project  and  Utilities  Engineering  Bureau: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  and  confirms  the  appointment  of  Harry  E.  Lloyd  as 
General  Manager  and  Chief  Engineer,  Hetch  Hetchy  Project  and 
Utilities  Engineering  Bureau. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

« — RESOLUTION  NO.  19,_9g2— 

WHEREAS'  SFWD  Contract  No.  882-Laying  of  6"  Mains  in 
Mangels  Avenue,  between  Detroit  and  Foerster  Streets,  Louis  L. 
Cima,  contractor,  should,  in  accordance  with  the  time  limit  set 
forth  in  said  contract, be  completed  on  or  before  Nov.  6,1959; 

WHEREAS'  contractor  experienced  unavoidable  delays  of  22 
days  awaiting  street  grades  and  curbs  and  5  days  awaiting  con- 
nections and  chlorination  tests  of  mains  by  the  Water  Depart- 
ment, contractor  over-ran  time  allowed  by  1  day  due  to  diffi- 
culty in  procuring  water  for  jetting  backfill  in  the  trench; 

WHEREAS,  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE,  BE  IT  RESOLVED*  That  in  accordance  with  the 
provisions  of  File  No,  13456,  Ordinance  No,  9484, adopted  by 
the  Board  of  Supervisors,    January  16,  1956,  Section  6.3 
"Unavoidable  Delays  due  to  the  prevention  of  a  contractor  from 
commencing  or  prosecuting  the  work  because  of  the  acts  of 
others",  this  Commission  hereby  grants  an  extension  of  28 
work  days: 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Credit  Modification  of  Contract  in 
amount  #681.45;  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  $5>055»55,  in  favor 
of  Louis  L.  Cima  under  said  SFWD  Contract  No.  882. 

Vote; Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,923— 

WHEREAS'  SFWD  Contract  No.  859-Replace  Bents,  Bay 
Division  Pipe  Line  No.  1  east  of  Newark  Slough,  Chas.  I. 
Cunningham  Co.  contractor,  should,  in  accordance  with  the  time 
limit  set  forth  in  said  contract,  be  completed  on  or  before 
December  Ik,  1959;  and 

WHEREAS'  contractor  experienced  5  calendar  days  of  un- 
avoidable delay  due  to  prevention  by  City  and  County  of  San 
Francisco  from  commencing  the  work;  and 

WHEREAS'  contractor  prosecuted  the  work  diligently  and 
completed  all  work  on  December  19,  1959: 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  No.  13^56,  Ordinance  No.  SkBk,  adopted  by 
the  Board  of  Supervisors,  January  16,  1956,  Section  6.3, 
"Unavoidable  Delays  due  to  prevention  by  City  and  County  of 
San  Francisco  from  commencing  the  work'1,  this  Commission 
hereby  grants  an  extension  of  time  of  5  calendar  days;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Credit  Modification  of  Contract  in 
amount  $2,092.13;  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount        567.05,  in 
favor  of  said  Chas.  I.  Cunningham  Co.,  under  said  SFWD  Con- 
tract No.  859. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  19,92Li~- 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors^  supplemental 
appropriation  of  Water  Department  funds,  in  amount  $1,3^0.00, 
to  provide  for  compensation  of  one  (1)  B-352  Storekeeper, 
deleting  the  position  of  one  (1)  J-54  Laborer,  position  having 
been  recently  reclassified  by  the  Civil  Service  Commission. 


Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,925--. 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors ,  supplemental 
appropriation  of  Utilities  Engineering  Bureau  Funds,  in 
amount  K3,960900,  to  provide  for  compensation  of  one  F4l2b 
Senior  Engineer,  Mechanical,  deleting  position  of  one  F4l2a 
Senior  Engineer,  Civil,  reflecting  recent  reclassification 
of  position  by  the  Civil  Service  Commission. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 
White  ' 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— 'RESOLUTION  NO.  19,926— 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following  con- 
tract-SFWD  Contract  No,  936 -Laying  of  S-Inch  Cast  Iron  Main 
in  20th  and  Douglass  Streets,  to  Associated  Pipeline,  Inc., 
in  net  amount  $3,011.00,  and  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerlev 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
^reenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19 r 927— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit,  covering  use 
and  occupancy  of  property,  as  follows: 

To:    Pacific  Gas  and  Electric  Co., 
San  Francisco,  California. 

Permit  to  extend  a  two  (2)  inch  gas  line  across  the 
Bay  Division  Pipeline  No.  3  right  of  way  within 
Silverlake  Drive,  Lakewood  Park  Annex,  Sunnyvale, 
Santa  Clara  County;  subject  to  a  $50.00  permit 
fee. 


Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
Whit© 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,923— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit,  covering  use 
and  occupancy  of  property,  as  follows: 

To:  The  Pacific  Telephone  and  Telegraph  Co« 

Permit  to  install  and  operate  s^n  outdoor  public  tele- 
phone booth  on  a  portion  of  the  San  Andreas  5^M  Pipe- 
line right  of  way,  adjoining  the  easterly  line  of 
Junipero  Serra  Boulevard  and  south  of  Belle  Avenue, 
San  Francisco,  subject  to  a  consideration  of  15/°  of  the 
income. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,929— 

RESOLVED*  That  this  Commission  approves  an  assignment 
of  that  certain  lease  authorized  by  Resolution  N0.  19,459, 
from  Lakewood  Village  Improvement  Association,  original 
lessee^  to  Lakewood  Village  Aquatic  Club,  Inc.,  a  non-profit 
California  corporation,  said  lease  being  of  Water  Department 
property,  1,46  acres,  in  the  Lakewood  Village  No.  5  sub- 
division, Sunnyvale,  for  a  term  of  twenty  (20)  years,  subject 
to  conditions  stated  in  that  certain  document  entitled  Condi- 
tional Consent  to  Assignment. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,930— 

RESOLVED*  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Water  Department  funds,  in  amount  ¥30,650.00 
to  provide  for  the  reconstruction  of  Water  Department  facili- 
ties that  will  be  affected  by  the  sale  of  the  Silva  Tract, 
Mi librae,  San  Mateo  County. 

VoteiAyes-Oommissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— -RESOLUTION  NO,  19,931  — 

WHEREAS*  the  General  Manager  and  Chief  Engineer  of  the 
Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  has 
recommended  that  certain  lands  within  the  former  Glen  Park 
Reservoir  site,  no  longer  needed  by  the  Hetchy  Hetchy  Project, 
be  disposed  of;  and 

WHEREAS,  the  Redevelopment  Agency  of  the  City  and  County 
of  San  Francisco  is  currently  acquiring  land  for  its  Diamond 
Heights  Redevelopment  Project  Area  B-l;  and 

WHEREAS'  said  Redevelopment  Agency  intends  to  acquire  cer- 
tain Hetch  Hetchy  lands  within  said  former  Glen  Park  Reser- 
voir site;  and 

WHEREAS*  said  Redevelopment  Agency  does  not  contemplate 
that  acquisition  of  said  Hetch  Hetchy  lands  will  be  completed 
in  the  near  future;  and 

MERE AS*  said  Redevelopment  Agency  desires  to  commence 
site  improvement  work  prior  to  acquisition  of  said  land: 

THEREFORE,  3E  IT  RESOLVED,  That  this  Commission  consents, 
insofar  as  lands  under  the  control  of  the  Commission  are 
concerned,  to  the  execution  by  the  Mayor  and  the  Board  of 
Supervisors  of  an  agreement  with  said  Redevelopment  Agency 
granting  the  right  to  commence  site  improvements  prior  to  ac- 
quisition of  City  lands  within  the  Project  area. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  Hone- 
On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  HO.  19,932— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Water  Department  funds,  in  amount 
§171,193.00,  to  provide  additional  funds  required  for  con- 
struction of  water  mains  and  services  in  the  Diamond  Heights 
Redevelopment  Project, 


Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,933 — 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $61,722.60,  in  favor  of  Harrod  and 
Williams,  under  SFIA  Contract  No.  244-Construction  of  Air 
Cargo  Buildings  Nos.  2  and  3. 

Payment  in  amount  $11, 367*00,  in  favor  of  The  Empire  Company, 
under  S^'IA  Contract  Mo,  242-Runway  and  Taxi  way  Painting, 

Payment  in  amount  #153,709.42,  in  favor  of  G-S-L-H-T  Power 
House  Contractors,  under  HHWS  Contract  Ho*  3l6-Construction 
of  Cherry  Power  House, Penstocks  and  Related  Work. 

Payment  in  amount  #57*777.30,  in  favor  of  Atkinson-Arundel- 
Dixon,  under  HHWS  Contract  No.  300A-Cherry  Power  Tunnel  and 
Related  Work. 

Payment  in  amount  #28,870,76,  in  favor  of  Stolte,  Inc., 
under  HHWS  Contract  No.  329-Construction  of  the  Warnerville 
Substation, 

Payment  in  amount  #145,777.50,  in  favor  of  Puget  Sound 
National  Bank  of  Tacoma,  account  of  John  M.  King,  under 
HHWS  Contract  No.  325-Construction  of  Transmission  Line, 
Moccasin  to  Station  "J". 

Payment  in  amount  $14,043.63,  in  favor  of  Oscar  C.  Holmes, 
Inc.,  under  SFWD  Contract  No.  902-Replace  Bents,  Bay 
Division  Pipeline  No.  1. 

Payment  in  amount  #16,122.46,  in  favor  of  S.  &  Q.  Construction 
Company,  under  SFWD  Contract  No.  894-Construction  of  Forest 
Knolls  and  University  of  California  Housing  Tank  and  Pump 
Station. 

Payment  in  amount  $125*00,  in  favor  of  Robert  Koronjeff,  for 
professional  services  relating  to  the  development  of  the  San 
Francisco  International  Airport. 

Payment  in  amount  $2,757 .60,  in  favor  of  Allis-Chalmers 
Manufacturing  Co.,  for  sales  tax  under  Hetch  Hetchy  Water 
Supply  Contract  No.  2S9-Furnishing  and  Installing  Generators 
for  Cherry  Generating  Station. 


Vote: Ayes- Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,934— 

WHEREAS'  the  Manager  of  the  San  Francisco  International 
Airport  of  this  Commission  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  that  department,  as  hereinafter 
set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:  State  of  California-Department  of  Public  liorks,  Division 
of  Highways,  or  its  Authorized  Agent 

Permit  to  deposit  approximately  20,000  cu.yds.  of  clean 
fill  material  on  two  areas  of  land,  approximately  7.35 
acres,  within  the  boundary  of  the  San  Francisco  Inter- 
national Airport  as  shown  on  Utilities  Engineering  Bureau 
Drawing  RA  105^7;  no  fee  due  to  offsetting  benefits  to 
City. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,935— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Municipal  Railway  to  forward  to  the  Los  Angeles  Metropolitan 
Transit  Authority,  for  testing  purposes,  for  an  approximate 
two  week  period,  one  complete  car  set  of  Municipal  Railway 
PCC  car  trucks,  all  liability  and  expense  in  connection 
therewith  to  be  borne  by  the  said  Los  Angeles  Transit 
Authority. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— .RESOLUTION  HO.  19,936— 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  SFIA  Contract  No,  273- • 
Dredging  Outfall  Channel  of  Millbrae  Channel,  to  Associated 
Dredging  Co.  in  amount  ^ll,000o00o 

Vote :Ayes- Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19.937— 

RESOLVED'  That  this  Commission  hereby  approves  the  terms 
and  conditions  and  hereby  authorizes  bid  call  for  the  leasing 
of  that  certain  0.  7  acre  parcel  of  land  under  the  jurisdiction 
of  the  San  Francisco  Water  Department,  being  the  former  power 
house  site  of  the  Municipal  Railway,  Millbrae,  San  Mateo' County, 
said  le§se  to  be  for  a  period  of  ten  years,  at  a  biddable 
monthly  rental  for  two  five  year  periods  (minimum  of  $200,00 
per  month  for  each  of  the  two  periods),  lessee  to  furnish  a 
faithful  performance  bond  in  amount  ,p2, 500,00,  all  in  ac- 
cordance with  the  terms  and  conditions  a,s  outlined  in  said 
lease  document. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,938— 

RESOLVED,  That  this  Commission  approves  San  Francisco 
International  Airport  Master  Plan,  as  delineated  on  Drawing 
No,  RA  10555,  dated  January  11,  1359,  and  revised  January  11, 
I960. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
. Absent:  None 

Calendar  Item  Over:    To  permit  clarification,  the  Commission 

will  consider  at  next  weekfs  meeting, 
approval  of  that  certain  form  entitled  "Application  for  Water 
Supply  for  Resale  Purposes", 

Roll  Call:     President  Joseph  Martin,  Jr.  reviewed  attendance 

at  meeting  with  Southern  Pacific  officials  in  the 
matter  of  rapid  transit;  from  the  conference,  3  points  were 
developed  by  the  Company"!,  the  company  believes  the  three- 
track  program  is  feasible;  2.  Company  is  willing  to  negotiate 
in  the  matter  of  rjght  of  way;  3.  Company  is  opposed  to  any 
system  that  would  take  the  "heart"    out  of  the  commuter  business 

In  the  matter  of  Airport  Sound  Abatement,  Commissioner  Greenberg 
observed  that  at  the  level  of  the  Hilton  Inn,  there  are  no 
complaints. 

Departmental  Report-Hetch  Hetchy  Project,  H,  Ea  Lloyd,  re- 
porting: 

As  of  February  8,  i960,  there  has  been  some  inprovement  in  the 
water  situation,  through  the  season's  precipitation  being  con- 
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sick-rably  below  normal.    Curtailment  of  power  production  at 
the  Moccasin  Plant  will  be  deferred  pending  a  narked  change 
in  weather  and  storage  situation* 

The  Department  is  cooperating  with  the  Redevelopment  Agency 
in  the  redevelopment  of  the  Diamond  Heights  area  (as  noted 
by  formal  actions  of  the  Commission  at  this  meeting). 

Mr,  Lloyd  reviewed  construction  work  under  the  Cherry  Power 
Tunnel,  Transmission  Line,  Cherry  Powerhouse,  Warnerville 
Substation;  also,  reviewed  construction  work  on  Airport 
Projects, 

Under  rapid  transit,  Mr,  Lloyd  stated  thatthe  Technical 
Report  of  the  City!s  Rapid  Transit  Committee  would  be  for- 
warded to  the  Maiyorfs  Transportation  Council  during  the 
present  month. 


THEREUPON  THE  MEETING  ADJOURNED. 
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HETCH  HETCHY  WATER  SUPPLY,  POWER 
AND. UTILITIES  ENGINEERING  BUREAU 

Report  on  the  Activities  of  the  Bureau 

Public  Utilities  Commission  Meeting 
  February  8,  19.60    . 

HETCH  HCTCHY^mOJECT 
Water  Conditions 

Although  there  has  been  some  improvement  in  the  water  situation  on  the  mountain 
watersheds  due  to  precipitation  during  the  month  of  January,  the  season  precipita- 
tion to  date  is  considerably  below  normal.    Following  is  a  comparison  with  the 
past  two  years  at  OcShaughnessy  Dam  as  of  February  5* 

I960         1959  1958 

tBMMBBBBMB  WmMMIl  ■6»WBBoS»aM» 

Precipitation  to  date  (inches)       <         12.12        11.57  18.49 
Percent  of  normal  65.9%        62.9%  100.5% 

Normal  precipitation  as  of  February  5  is  18. 39  inches. 

Results  of  the  season's  first  snow  survey  on  our  watersheds  at  the  higher 
elevations  indicate  that  the  snow  pack  and  water  content  to  date  is  less  than 
that  of  last  year  at  this  time.    However,  it  is  too  early  to  draw  any  definite 
conclusions • 

In  the  meantime,  the  program  of  conservation  of  storage  in  Hetch  Hetchy  Reser- 
voir is  continuing  with  the  release  of  15 0  second-feet  from  Lake  Lloyd  which 
together  with  the  intermittent  runoff  during  storms  below  Cherry  and  Eleanor 
Dams  is  being  diverted  through  the  Lower  Cherry  Canal  to  Early  Intake.  With 
this  diversion  and  the  consequent  corresponding  reduction  in  the  draft  from 

Hetch  Hetchy  Reservoir,  normal  operation  of  Moccasin  Powerhouse  is  being  main- 

/intermittent 

tained  and  one  generator  at  Early  Intake  Powerhouse  is  in  operation.  Possible 
curtailment  of  power  generation  at  Moccasin  to  assure  the  domestic  water  supply 
requirements  in  San  Francisco  is  being  deferred  pending  a  marked  change  in  the 
weather  and  storage  situation. 


Moccasin  Powerhouse  Generator 

On  Sunday,  January  31,  I960,  routine  inspection  during  shutdown  of  Generator  No.  4 
at  Moccasin  Powerhouse  revealed  a  defective  electrical  connection  between  adjacent 
field  coils  on  the  rotor.    The  lead  on  one  side  was  burned  within  one-quarter  inch 
of  the  coil  surface  making  it  impossible  to  repair  in  place.    City  forces  were 
directed  to  remove  the  defective  field  coil  and  pole  piece  and  replace  with  a  spare 
By  working  continually  throughout  the  night  the  unit  was  placed  back  in  service 
Monday  morning  at  9s^0  a.m.  and  scheduled  generation  resumed.    Cost  of  performing 
the  emergency  work  was  approximately  $1,000. 

Springs  and  Wells  Damage,  Foothill  Division 

On  January  1^,  i960,  a  settlement  was  made  with  the  Estate  of  Veranus  Ellinwood 
relative  to  the  suit  claiming  damages  to  springs  and  wells  on  the  Ellinwood 
property  in  Tuolumne  County  due  to  the  City's  construction  of  the  Foothill  Tunnel 
in  1930»    The  amount  of  the  settlement  was  $3»000,  whereas  the  amount  of  damages 
claimed  in  the  suit  was  $85,000.    It  is  now  proposed  that  the  City  should  proceed 
to  consider  and  settle  other  pending  claims  relative  to  the  alleged  damages  to 
springs  and  wells  caused  by  the  construction  of  the  Foothill  Tunnel. 

Diamond  Heights  Redevelopment 

This  Bureau  is  cooperating  with  the  Redevelopment  Agency  of  the  City  in  its  acqui- 
sition program  for  the  Diamond  Heights  Redevelopment  Project.    The  Agency  proposes 
to  acquire  some  surplus  Hetch  Hetchy  lands  within  the  former  Glen  Park  Reservoir 
site.    The  department  is  to  receive  fair  market  value  for  said  lands.    It  is  contem 
plated  that  the  remainder  of  the  surplus  Hetch  Hetchy  lands  in  the  reservoir  site 
will  be  transferred  to  the  Park  and  Recreation  Department  of  the  City. 
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CANYON-CHERRY  POWER  DEVELOPMENT 
Tunnel  Work 

Rock  trap  excavation  has  been  completed  in  the  Cherry  Power  Tunnel •    The  Contractor 
is  now  preparing  form  work  for  placing  concrete  lining  in  remaining  sections  of 
tunnel  upstream  from  the  rock  trap.    About  1,000  feet  of  steel  lining  and  kOO  feet 
of  concrete  lining  remain  to  be  placed. 

Transmission  Line 

Rain  has  slowed  progress  on  construction  of  the  230,000-volt  transmission  line 
between  Moccasin  and  Modesto  Substation  J.    Starting  westward  from  Moccasin9 
the  Contractor  has  now  reached  the  vicinity  of  Riverbank  with  the  conductor  string- 
ing.   Approximately  73$  of  the  total  conductor  has  been  installed  to  date.  The 
Contractor  has  completed  work  at  Oakdale  Substation  which  consisted  of  removing 
and  reinstalling  two  line  disconnect  switches. 

Cherry  ^Powerhouse 

All  substructure  concrete  work  has  now  been  completed.    Pouring  of  the  concrete 
walls  above  the  main  floor  is  nearing  completion.    Erection  of  the  generator  for 
Unit  No.  2  has  begun  and  installation  of  electrical  equipment  at  Intake  Switch- 
yard is  continuing. 

Wamerville  Substation 

Construction  of  Warnerville  Substation  has  been  delayed  by  rainy  weather.    To  date 
two  115s000-volt  and  four  230,000-volt  oil  circuit  breakers  have  been  delivered 
and  set  in  place.    Two  more  230,000-volt  oil  circuit  breakers  remain  to  be  delivered. 
The  walls  and  roof  of  the  control  house  have  been  finished  and  the  building  is  now 
about  80$  complete.    Construction  of  Warnerville  Substation  is  approximately  35$ 
complete . 
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Canyon  Power  Project  Application 

The  Manager  of  Utilities  by  letter  to  the  Director,  Bureau  of  Land  Management  in 
Washington,  D.  C,  who  has  under  consideration  the  City's  appeal  relative  to  the 
Canyon  Power  Project,  offered  to  have  a  representative  of  the  City  meet  with  the 
Director  to  discuss  the  essential  elements  of  the  problems  involved.  Subsequently, 
the  General  Manager  of  the  Ketch  Hetchy  Project  met  with  Mr.  Earl  Thomas,  Assistant 
Director,  Bureau  of  Land  Management,  and  members  of  his  staff  in  Washington  on 
January  20,  i960.    As  a  result  of  the  meeting  the  Assistant  Director  stated  that 
the  local  regional  directors  of  the  National  Park  Service  and  the  Forest  Service, 
representatives  of  the  City  and  of  the  State  office  of  the  Bureau  of  Land  Management 
would  be  requested  by  the  Director  to  arrange  a  conference  to  deteraine  a  program  of  . 
water  releases  from  Ketch  Hetchy  Reservoir  for  fish  life  and  recreation  which  would 
be  agreeable  to  all  parties.    It  is  expected  that  such  a  meeting  will  be  held  at  an 
early  date. 

Acquisition  of  Easements  at  Oakdale  Substation 

The  Turlock  Irrigation  District  has  conveyed  several  easements  to  the  Q±ty  at  the 
District's  Oakdale  Substation  which  were  required  for  the  connection  of  the  City's 
new  transmission  line  to  the  substation  for  the  delivery  of  power  from  the  Cherry 
Power  Project  to  the  District.    These  easements  were  conveyed  at  no  cost  to  the  City. 

Bond  Sale 

Bids  were  received  on  January  11,  i960,  for  the  sale  of  $^,000,000  of  bonds  (Series 
F)  for  the  1955  Ketch  Hetchy  Bond  Fund  at  a  net  average  interest  rate  of  3.^975 
percent  over  a  period  of  20  years.    In  comparison,  the  rate  for  the  previous  sale 
last  May  was  3-3302  percent.    A  total  of  $35,000,000  of  the  authorized  $5^,000,000 
have  now  been  sold. 
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AIRPCRT  ENGINEERING  AND  CONSTRUCTION 
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Design  work  is  nearing  completion  for  the  work  to  bo  included  under  the  grant 
allocation  for  this  fiscal  year  in  the  amount  of  $933,682.    This  work  will  include 
a  5>00-f oot  extension  of  Runway  19L,  reconstruction  of  pavement  for  Runway  1R-19L, 
paving  of  a  200-foot  extension  of  Runway  28r,  reconstruction  of  runway  high 
intensity  lighting,  and  construction  of  taxiway  shoulders. 

The  last  contract  for  work  contemplated  under  Federal  Airport  Aid  Project  5>9l6, 
lighting  the  extension  of  Runway  1R,  was  approved  by  the  Federal  Aviation  Agency 
on  February  1,  I960,  and  is  now  being  advertised. 

Due  to  wet  weather,  work  is  proceeding  at  a  slow  rate  on  the  contract  to  paint 
stripes  and  markings  on  the  runway  and  taxiway  pavements.    This  work  is  about 
Q0%  complete. 

Air  ^argo_^uildings 

The  present  work  of  installing  roofing  and  siding  and  thereby  enclosing  the 
structures  should  reduce  delays  due  to  inclement  weather.    No  work  is  being  done, 
due  to  the  rains,  in  placing  base  rock  in  the  parking  areas  adjacent  to  the 
buildings.    The  building  work  is  approximately  55p  complete  and  the  paving  and 
utility  work  about  3%. 

Power_  Supply 

Work  has  started  on  the  contract  for  supplying  additional  substation  capacity 
for  supplying  power  to  the  bulk  fuel  storage  area. 
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Terminal  Building  Modifications 

Thirteen  bids  ranging  from  $211,880  to  §2l].2,li73,  were  received  on  January  21, 
I960,  for  the  project  to  increase  the  size  of  the  rest  rooms  on  the  lobby  room 
floor.    This  contract  was  awarded  on  January  26,  i960,  and  is  now  awaiting 
certification  by  the  Controller. 

Apron. Paving 

The  contract  for  improvements  to  the  airplane  parking  apron  was  awarded  January  19, 
i960,  and  is  now  awaiting  certification  by  the  Controller. 

Main_ Entrance  Road 

The  contract  for  improvements  to  and  landscaping  of  the  main  entrance  roads  has 
been  advertised  and  bids  are  to  be  received  February  25,  i960. 

Airport  Engineering 

During  the  past  month  the  Airport  Design  Division  has  been  working  on  twelve 
contracts  for  work  to  be  started  this  year.    The  Bureau  is  also  participating  in 
the  planning  for  the  New  South  Terminal  Building  and  is  making  preliminary  studies 
on  traffic  control  and  additional  parking. 

Bond  Sale 

Bids  were  received  on  January  11,  i960,  for  the  sale  of  $2,000,000  of  bonds 
(Series  C)  for  the  1956  Airport  Bond  Fund  at  a  net  average  interest  cost  of  3.^165 
percent  over  a  period  of  15  years.    A  total  of  $12,200,000  of  the  authorized 
$25,000,000  have  now  been  sold. 
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RAILWAY  ENGINEERING  AND  CONSTRUCTION 
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Rapid  Transit 

It  is  expected  that  the  Technical  Report  of  the  Cityis  Rapid  Transit  Committee 
"will  be  forwarded  to  the  Mayers  Transportation  Council  during  February. 

Alterations  to  Washington  and  Mason  Carhoase 

nmrnaBBtmaxKatK  bumbo  taws*  3aaK   uaeMgi  wbbwp  jam.  -  am—a.  dM-auas . .  MKEKv.iuoeainMKu.  ^agr^.-.  ac  tco lijaMaftte jthjb^  «n-3w.rr  * 

Following  the  settlement  of  the  suit  on  the  cable  car  lines5  and  abrogation  of 
the  original  contract  for  the  rehabilitation  of  the  Washington-Mason  Car house , 
a  review  is  being  made  with  Railway  Management  for  any  changes  that  should  be 
incorporated  in  the  new  contract  which  is  under  preparation. 

Painjto^jEas^b_ Pgr tal^ Twin  Peaks  Tunnel 
California  Street,  Basalt  Paving  Block  Removal 

The  preparation  of  plans  and  specifications  for  these  two  contracts  is  under 
way. 

H.  E.  LLOH) 
General  Manager  and  Chief  Engineer 


M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


1,243rd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2^2  -  CITY  HaLL  ~  FEBRUARY 
16,  I960, 


Call  to  Order: 

Present:    Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 

Stuart  N.  Greenberg,  Don  Fazackerley;  Thomas  P.  White 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Baron. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,242nd  regular  meeting  of  the 
Commission,    held  February  3,  I960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  19,939— 

RESOLVED,  That  this  Commission  accepts  the  services 
rendered  as  being  satisfactorily  completed  in  accordance 
with  terms  of  agreement  and  hereby  approves  Certificate  of 
Acceptance  and  Authorization  for  Final  Payment,  in  amount 
$2,505.95,  in  favor  of  John  F.  Forbes  and  Co.,  for  Appraisal 
of  Properties  of  the  later  Department. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent;  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

< — RESOLUTION  NO.  19,9^0— 

4 

HESHSUft   That  this  Commission  accepts  the  services 


-11,930- 


I*" 


V 


rendered  as  being  satisfactorily  completed  in  accordance  with 
terms  of  agreement  and  hereby  approves  Certificate  of  Ac- 
ceptance and  authorization  for  Final  Payment  in  amount 
$1,138.84,  in  favor  of  John  F.  Forbes  and  Co.,  under  contract 
for  appraisal  of  properties  of  the  Hetch  Ketchy  Project. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazacker ley; 
White 
Absent:  None 

On «motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazacker ley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19.91!  1 — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Municipal  Railway  funds,  in  amount  $1,2$0#00, 
to  provide  for  compensation  of  one  B222  General  Clerk,  de- 
leting position  of  one  B222.1  Carhouse  Receiver,  the  position 
having  been  reclassified  by  the  Civil  Service  Commission. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazacker ley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  19,942— 

WHEREAS'  the  Public  Utilities  Commission  by  its  Resolu- 
tion No.  15,347,  dated  April  27,  1955/  granted  the  National 
Park  Service  a  revocable  permit  for  use  of  certain  lands, 
under  the  jurisdiction  of  the  Hetch;  Hetchy  Project,  located  at 
Miguel  Meadow,  Tuolumne  County,  California;  and 

WHEREAS'  the  National  Park  Service  granted  like  privileges 
to  the  Public  Utilities  Commission  for  use  of  certain  Park 
lands  located  at  Miguel  Meadow,  Tuolumne  County, California; and 

WHEREAS'  said  privileges  were  granted  to  the  Commission 
for  the  period  of  January  1,  1955  to  December  31,  1959;  and 

WHEREAS'  the  National  Park  Service  proposes  to  extend  said 
privileges  for  the  period  of  January  1,  I960  to  December  31, 
1964: 

THEREFORE,  SE  IT  RESOLVED,  That  the  Public  Utilities 
Commissi  on  hereby  authorizes  the  Manager  of  Utilities  to  exe- 
cute on  behalf  of  the  Commission  a  Special  Use  Permit  from  the 
National  Park  Service  for  use  by  the  Commission  of  Park  Lands 
at  Miguel  Meadow,  Tuolumne  County,  California,  for  the 
period  January  1,  I960  to  December  31,  1964, 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Faz acker ley,  the  following  resolution  was  adopted: 

— 'RESOLUTION  NO.  ;  19, 3k3— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway: 

Claimant 

Non-litigated  settlements  Date  of  Accident  Settlement 
CC  Marie  Rehak         *~     ^        April  22,  1959  $  695.89 

TC  Marion  G.  Harris,  heir  and  exectrix  of  the 
estate  of  Frances  Goldson,  her  mother, 

deceased  September  15,  1959  750,00 

Litigated  Settlements: 

MC  Vada  Alice  Vose  April  20,  1959  1,100,00 

TC  Dolly  Freed  February  2,  1959  650,00 

MC  Minnie  Roberson,  Administratrix  of  the 
estate  of  Anna  Perkhiser,  deceased 

March  17,  195S  2,500,00 

Judgment : 

TC  Lucille  W,  Schnell  September  11,  1957  1,500,00 

Appropriation  Mo,  8. 735.804,000  $  7,195.89 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  Hone 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19 , gjjj — 

RESOLVED'  That  this  Commission  hereby  approves  the  terms 
and  conditions  and  hereby  authorizes  entering  into  lease 
with  George  Kinoshita,  covering  9  acres,  more  or  less,  being 
portion  of  Parcel  65,  Alameda  County  lands,  under  the 
jurisdiction  of  the  San  Francisco  Water  Department,  for  a 
period  of  four  years,  commencing  November  1,  1959,  at  a 
rental  of  ^65,00  per  ?cre  for  the  first  year  and  ^125.00 
per  acre  for  each  of  the  remaining  three  years. 


Vote :Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  Hone 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  19,945— 

RESOLVED'  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $267.46,  expenses  of  George  P.  Agnost, 
Deputy  City  Attorney,  re  taking  of  deposition  of  plaintiff  and 
treating  physician  in  the  case  of  Kay  Anderson  v  City  and 
County  of  San  Francisco,  Municipal  Railway,  in  Seattle,  Wn,, 
October  16-22,  1959. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  19,946— 

RESOLVED*  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  p765*00,  in  favor  of  Bernard  Gayman,  under 
SFWD  Contract  No,  909-Final  Landscaping,    South  Basin,  Sunset 
Reservoir* 

Payment  in  amount  $18, 235. OB,  in  favor  of  Fruin-Colnon  Con- 
tracting Co,,  under  SFWD  Contract  No,  £>06 -Const ruction  of  South 
Basin,  Sunset  Reservoir, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO-,  19,947— 

RESOLVED/  That  in  accordance  with  provisions  of  Section  19 
of  lease  for  operation  of  Cafeteria,  Coffee  Shop,  Bars  and 
Restaurant  at  the  San  Francisco  International  Airport,  this 
Commission  approves  in  amount  $770,000,00  fire  insurance 
c  overage  submitted  by  leasee,  Interstate  Hosts,  Inc. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  16,209, 
adopted  March  20,  1956,  approving  amount  of  ip435, 000,00  fire 
insurance  coverage  for  the  above  referenced  lease  be  and  the 
same  is  amended  to  reflect  fire  insurance  coverage  in  amount 
of  $770,000.00, 

Vote :Ayes- Commissioners  Martin,  Baron,  Greenberg i  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  MO,  19,948— 

" 

RESOLVED' That  this  Commission  on  the  recommendation  of 
the  Manager  of  Utilities,  Department  Heads,  City  attorney, 
approves  the  write-off  of  uncollectible  accounts  receivable 
which  are  more  than  90  days  past  due  and  the  adjustment  of  ac- 
counts receivable,  per  the  following1: 

Water  Department-list  dated  2/2/60  $  283.16 

Municipal  Railway-list  dated  2/10/60  549.72 

BE  IT  FURTHER  RESOLVED,  THAT  THE  Commission  approves 
compromise  settlements,  as  follows: 


Municipal  Railway:  amount  Compromise 

Debtor1":  Billed  Settlement 

M.  A.  Corcoran  $171.36  <$  100.00 

Evans  Truck  and  Auto  Rental  112,27  99.67 

Pacific  Motor  Trucking  Co.  21.25  19*15 

ialph  Foose  563,03  375.00 


Dcirt  Transportation  Service  250.51  205.36 

TT/nSAS      $  799*18 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  approves 
collections,    month  of  January,  I960,  for  damages  which  the 
departments  have  against  miscellaneous  debtors: 

Municipal  Railway  $  2,229.65 

Water  Department  644.07 

Light,  Heat  &  Power  Division  _  1,395*81 

"  through  Bur.  of  Qel.  Revenue  89.00 


n 


Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,94$— 

RESOLVED'  That  this  Commission  consents  to  request  of 
Barrett  Transportation,  Inc«  to  maintain  all  necessary 
records  pertaining  to  Ground  Transportation  operations  at  the 
main  office  of  said  Barrett  Transportation,  Inc.,  735  Harrison 
St#.>  San  Francisco,  subject  to  the  condition  that  said  records 
of  Airport  Operation  be  available  for  examination  by 
representatives  of  the  City  and  County  of  San  Francisco. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,950— 

RESOLVED,  That  this  Commission  approves  Bid  Call  for  the 
following  Contracts: 

SFWD  Specification  No*  937-Construction  of  Sidewalk  and 
Bulkhead  at  University  Mound  Reservoir,  San  Francisco. 

SFWD  Specification  No,  938-Laying  of  6-Inch  Cast  Iron  Mains  in 
Rolph  Street, 

SFWD  Specification  No.  935~Reconditioning  16-Inch,  22-Inch  and 
30-Inch  Steel  Mains  in  Phelan  and  Flood  Avenues  and  in 
Divisadero  and  Diamond  Streets. 

SFIA  Specification  No,  879 -Additional  Ticket  Counter,  Offices 
and  Barrage  Area  Termiiial  Building  and  South  Concourse. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,951— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities,  to  execute  agreement  with  Wm,  W,  Moore, 
Partner,  Dames  and  Moore,  Consulting  Soil  Mechanics  Engineers, 
under  which,  said  Wm.  M;  Moore  will  prepare  a  report  of  the 
causative  factors  of  the  landslide  which  occured  on  October 
18,  1339,  at  and  about  1333  Jones  Street,  San  Francisco,  at  the 
following  fee: 

Fee  for  the  Engineer  -  lump  sum  of  ^700.00 

Fee  for  field,  laboratroy  and  other  staff  Engineering  work, 
under  the  supervision  of  the  Engineer,  not  to  exceed  the  sum 
of    1,200,00,  total  sum  not  to  exceed  $1,900,00, 

all  in  accordance  with  an  appropriate  form  of  agreement  to  be 
entered  into  between  said  Wm.  W.  Moore  and  the  Public  Utili- 
ties Commission  through  its  Manager  of  Utilities. 

Vote:  -Ayes-Commissioners  Martin,  Baron,  Oreenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  19,952— 

RESOLVED*  That  this  Commission  hereby  approves  that 
certain  form  entitled  "Application  for  Water  Supply  for  Resale 
Purposes  (Governmental  Agencies)", 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 
White 
Absent:  None 

Reports  by  Manager  of  Utilities,  Robert  C.  Kirkwood 

1.  Mr.  Kirkwood  advised  the  Commission  that  the  City  Attorney 
is  preparing  a  report  on  the  matter  of  permit  from  the  City 
of  Mi librae,  in  connection  with  lighting  of  Airport  Runway, 
the  report  to  be  submitted  to  the  Commission  at  its  next 
regular  meeting. 

2.  Mr.  Kirkwood  advised  the  Commission  that  the  Sheriff  of 
San  Mateo  County,  in  the  preparation  of  his  budget,  is 
recommending  to  the  County  Board  of  Supervisors,  additional 
staff  to  serve  the  interests  of  the  Airport  on  a  24  hour 
basis,  a  most  desirable  need;  the  Commission  directed  that 
Mr.  Kirkwood  write  a  letter  to  the  Sheriff  approving  the 
budget  program. 

3.  Mr.  Kirkwood  advised  the  Commission  that  Deputy  City 
Attorney,  Frank  Needles  will  appear  before  the  Commission 
in  review  of  the  proceedings  before  the  Civil  Aeronautics 
Board  in  the  matter  of  the  Trans  Pacific  Case. 

4.  Mr.  Kirkwood  advised  that  he  had  a  meeting  with  the  Public 
Utilities  Committee  of  the  San  Francisco  Grand  Jury  and 
worked  out  a  schedule  for  visitation  of  properties. 

Following  an  extensive  review  by  the  Manager  of  Utilities, 
the  Commission,  on  motion  of  Commissioner  Fazackerley, 
seconded  by  Commissioner  Greenberg,  adopted  the  following 
resolution: 

—RESOLUTION  NO.  19,953— 

WHEREAS*  this  C  ommission  has  reviewed  the  letter  dated 
February  4,  i960,  from  the  Manager  of  utilities  to  Hon.  George 
Christopher,  Mayor,  in  which  certain  suggestions  are  made 
with  reference  to  support  of  a  concurrent  Resolution  and  an 
amendment  to  the  Budget  Act  of  I960  at  the  current  session  of 
the  State  Legislature;  and 

WHEREAS'  in  the  opinion  of  the  Commission,  the  adoption  of 
the  current  Resolution  and  of  the  amendment  would  be  in  the 
best  interest  of  the  San  Francisco  Water  Department  and  would 
implement    the  CityTs  Statement  of  Water  Policy,  adopted 
January  24,  1957: 
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THEREFORE,  BE  IT  RESOLVED'  That  the  Manager  of  Utilities, 
be  and  he  is  hereby  directed  to  transmit  to  the  Board  of 
Supervisors,  copies  of  his  letter  of  February  4,  I960  to  the 
Hon.  George  Christopher,  Mayor,  with  the  request  that  the 
suggestions  therein  made  be  reviewed  by  said  Board  of  Super- 
visors, and  the  City's  Legislative  Representative  in  Sacramento, 
and  the  Staff  of  the  Public  Utilities  Commission  be  authorized 
to  support  on  behalf  of  the  City  and  County  of  San  Francisco 
the  concurrent  Resolution  and  theamendment  to  the  Budget  Act 
of  I960  referred  to  in  the  aforementioned  letter, 

Vote:Ayes-Commissionurs  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

Roll  Call: 

President  Joseph  Martin,  Jr.  reviewed  the  recent 
announcement  of  Flying  Tiger  Lines,  moving  their  base  opera- 
tions from  Los  Angeles  to  the  San  Francisco  International 
Airport  and  paid  particular*  tribute  to  Commissioner 
Fazackerley  for  the  wonderful  work  accomplished. 

President  Joseph  Martin,  Jr.  stated  that  the  action  of  Flying 
Tiger  Lines  in  moving  to  the  San  Francisco  International 
Airport,  forms  a  basis,  for  the  Commission  to  look  into  the 
future  for  the  development  of  an  "Air  Cargo  City"  at  the  Air- 
port; the  potential  is  great,  air  cargo  in  time  paralleling 
■to  a  high  degree,  rail  shipments,  and  to  that  end,  Mr.  Martin 
suggested  that  Staff  take  steps  to  plan  for  cargo  expansion, 
to  solicit  the  aid  of  Chambers  of  Commerce,  to  consult  with 
technical  experts,    for  the  development  of  the  Air  Cargo  City 
and  International  Trade  Zone,  the  action  of  Flying  Tiger 
Lines  being  a  great  impetus . 

In  answer  to  question  of  President  Joseph  Martin,  Jr.  the 
Manager  of  Utilities  will  check  with  the  Director  of  Property 
as  to  progress  in  acquisition  of  some  600  acres  of  tidelands 
that  the  Commission  had  authorized. 

Departmental  Report-Municipal  Railway,  C.  D.  Miller  reporting: 

Passenger  revenue  for  the  month  of  January,  I960  was  1.19f° 
more  than  budget  estimate,  the  current  fiscal  year,  through 
February  6,  i960  was  0.25$  less  in  adult  passenger  revenue  than 
last  year  through  the  same  date.  The  70  Mack  buses  on  the  last 
order  have  been  received,  making  a  total  of  450  buses  on  lease. 
Recent  storms  have  had  no  adverse  effect  on  the  properties  of 
the  Municipal  Railway. 

THEREUPON  THE  MEETING  ADJOURNED. 
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MUNICIPAL  RAILWAY  OF  SAN  FRANCISCO 
REPORT  TO  PUBLIC  UTILITIES  COMMISSION        C.  D.  MILLER 

February  16,  I960 

PASSENGER  REVENUE l 

Passenger  revenue  for  the  month  of  January  I960  was 
$17*192,  or  1.19$*  more  than  budget  estimate.     This  fiscal  year 
through  February  6.,  I960,  we  have  taken  in  §27*879,     or  0,25$* 
less  in  adult  passenger  revenue  than  last  year  through  the 
same  date* 

A  final  report  on  passengers  carried  In  "Transit  Industry 
Traffic"  received  from  the  American  Transit  Association  for 
November  1959  shows  0<>76$  decrease  for  the  entire  industry, 
and  a  decrease  of  \±.2l\.%  for  cities  of  500,000  to  1,000,000  over 
November  1958 « 

In  November  1959*  our  increase  for  passengers  carried  was 
1»5$  compared  to  November  1958* 

The  American  Transit  Association's  report  for  November 
shows  changes  for  November  1959  as  compared  to  November  1958 
as  follows0. 


500,000  to 


Cities  over  1,000,000 


1,000,000 


1.33$  increase 
L|_.2lj-$  decrease 


250,000  to 


100,000  to 


50,000  to 


250,000 


100,000 


500,000 


1.29$ 
3.89$ 
1.18$ 


Le  s s  than 


5oAooo 


l.llj-$ 


Suburban  and  others 


1.71$ 


Average 


0.76$ 
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C.  D.  MILLER  REPORT  TO  P.U.C.  -  2  February  16,  I960 

NEW  MACK  BUSES ; 

The  70  Mack  buses  on  the  last  order  have  been 
received.     This  makes  a  total  of  l\.$0  buses  on  lease, 

CANDLESTICK  PARK; 

It  has  been  suggested  by  one  of     the     daily  papers 
that  on  Sunday,  March  13*  Candlestick  Park  be  opened  to 
the  public  for  inspection. 

If  this  plan  goes  through,  it  will  give  the  Police 
Department,  the  Railway,  and  the  Department  of  Public 
Works  an  opportunity  to  review  the  traffic  situation 
before  the  baseball  season  starts. 

RECENT  STORM; 

During  the  recent  heavy  storms  no  damage  was  done 
to  the  overhead  or  underground  electrical  facilities 
of  the  Municipal  Railway. 
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M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


1,244th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  FEBRUARY 
23,  I960,  COMMENCING  AT  2:00  P.  M. 


Call  to  Order: 

Present:  Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron,  Stuart 
N.  Greenberg,  Don  Fazackerley,  Thomas  P.  White 

Absent:  None 

President  Joseph  Martin,  Jr.  presided 

Pledge  of  Allegiance  was  led  by  Commission  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,243rd  regular  meeting  of  the 
Commission,  held  February  16,  I960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  19, 95^— 

RESOLVED'  That  this  Commission  in  accordance  with 
Resolution  No*  16527,  adopted  July  16,  1956,  approves  payment 
of  claims  in  amount  $370*37,  made  by  the  San  Francisco  Water 
Department,  month  of  January,  I960,  per  Revolving  Fund  Voucher 
No.  WD  2068, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19 > 955— 

RESOLVSD,  That  this  Commission  approves  ell  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
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Manager  of  Utilities  for  the  month  of  January,  I960;  and 

BE  IT  FURTHER  RESOLVED,    That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Oivil  Service  Com- 
mission and  to  the  Controller. 


Vote:  Ayes-Commissioners  Martin,  Baron,  G-reenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  19,956—  " 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  said 
San  Francisco  Water  Department  and  the  Western  Union  Telegraph 
Coa,  said  claims  arising  from  a  broken  24-inch  main  at  7th  and 
Howard  Streets,  San  Francisco,  July  4,  1957' 

Superior  Court     City's  Share  in 
Claimant:  Action  full  settlement: 

Leon  Beck  404797  $  700,00 

William  Singer  403693  225.00 

Francis  Carrade  479569  1,750*00 

Arch  Hons on  477432  5,250.00 

Mildred  Morris  475058  1,250.00 

Carroll  E#  Thomas  475059  3,250.00 

Alfred  Bauch  475059  71V9S 

Lester  J.  Robinson  475059  28.00 

Paul  Skiomen  475059  27.53 

Farnan  and  Seemann  476177  1> 500.00 

Minnie  Kline  475810  1,050.00 

Huber  Distributing  Co.  475803  14,375*00 

The  Bean  Son  Co.  476334  26,250.00 

B,  B.  Eastman  409498  62.50 

Appropriation  No.  9.745.804.000  1  55,790*01 

Vote : 

Ayes-  Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Abstaining:  Commissioner  Martin 
Absent:  None 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,957— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupan- 
cy of  property,  as  tollows: 

To:    Milpitas  County  Water  District,  Milpitas,  California 
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Permit  to  install  and  maintain  an  additionto  the  Water 
District's  existing  regulating  station  adjoining  Gurtner 
Road,  Santa  Clara  County,  for  the  purpose  of  increasing 
the  service  connection  to  the  Bay  Division  Pipeline  Ho. 
3;  fee  waived  in  consideration  of  a  public  agency. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  19,958— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Lawrence  Mace,  135  Tioga  Avenue,  San  Francisco 

Permit  to  maintain  a  fence  across  a  portion  of  the 
Crystal  Springs  Pipeline  No*  1  right  of  way  within 
Assessor's  Block  6201,  City  and  County  of  San  Fran- 
cisco. Fee  waived  due  to  offsetting  benefits  to  the 
Department  in  upkeep  of  premises. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  IS, 959 — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  the  necessary  legislation  for 
submission  to  the  Board  of  Supervisors,    authorizing  a  quitclaim 
deed  covering  a  portion  of  the  old  San  Andreas -Co liege  Hill 
Pipeline  right  of  way,  through  Lot  172,  Block  1,  Fairmont  Land 
Association,  San  Francisco,  consideration  of  $100.00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,960— 
RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Modification  of  Contract  No.  3,  in  amount 
$1*^59 •  00, under  SFIA  Contract  No.  2)44~Construction  of  Air  Cargo 
Buildings  Nos.  2  and  3,  contractor,  Harrod  and  Williams,  to 
provide  for  deletion  of  one  3ly&)%"  pass  door  and  furnish  and 
install  one  10lxl2l  roll  up  door  and  four  additional  door 
guards. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,961— 

WHEREAS,  on  Sunday,  January  31,  I960,  routine  inspection 
during  shutdown  of  Generator  No*  U  at  Moccasin  Powerhouse 
revealed  a  defective  electrical  connection  between  adjacent 
field  coils  on  the  rotor;  and 

WHEREAS*  the  nature  of  the  fault  clue  to  burning  was  such 
as  to  make  repairs  in  place  impossible,  and  consequently 
the  defective  field  coil  end  pole  piece  assembly  was  removed 
by  City  forces  -and  replaced  with  the  only  available  spare 
assembly;  and 

WHEREAS'  s  subsequent  routine  test  on  Generator  No.  3 
(not  the  same  generator)  revealed  that  a  ground  has  developed 
in  the  rotor  field  circuit  premumably  due  to  failure  of  the 
insulation  of  a  field  coil;  and 

WHEREAS,  further  failure  of  the  insulation  in  the  field 
circuit  of  Generator  No.  3  could  result  in  serious  damage  to 
the  generator  which  would  necessitate  its  immediate  removal 
from  service  and  through  reduced  generation  of  electric 
energy,  result  in  loss  of  revenue  to  the  City  and  County  of 
San  Francisco: 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with 
Chapter  6,  Section  6.30  of  the  San  Francisco  Administrative 
Code,  time  being  of  the  essence,  this  Commission  hereby  de- 
clares the  existence  of  an  emergency  in  order  to  minimize 
possible  loss  in  revenue  to  said  City  and  County  of  San 
Francisco,  and  the  Manager  of  Utilities  be  and  he  is  hereby 
directed  to  execute  necessary  repairs  to  the  defective  field 
coil  removed  from  Generator  No.  4  for  use  as  a  spare  and 
necessary  repairs  to  Generator  No,  3,  in  the  most  expeditious 
manner;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  re- 
quests the  Controller  to  certify  necessary  funds  in  an  esti- 
mated amount  of  $5>0PO#00  to  provide  for  said  necessary 
emergency  repairs., 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  HQ.  19,962— 

RESOLVED,  That  this  Commission  approves  Contract  Payment 
in  amount  $4,435*35,  in  favor  of  Fred  T,  Fairey,  under  SFWD 
Contract  No.  912-Laying  of  6U  Mains  in  Ocean  Avenue,  between 
19th  Avenue  and  Junipero  Serra  Boulevard, 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,963— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Joseph  M.  Whelan 

Permit  to  occupy  for  parking  a.nd  landscaping  purposes  a 
portion  of  the  Bay  Division  Pipeline  Mo,  3  right  of  way; 
said  portion  being  1,12  of  an  acre  adjoining  the  westerly 
line  of  Arastradero  Road,  Santa  Clara  County,  subject  to  a 
monthly  consideration  of  ^50«00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  19,964— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Municipal  Railway  Request  for  Funds: 

Transferring  from  Appropriation  No.  853-000. 000,  to  credit  of 
Appropriation  No.  8 53 •  4-00 .000,  in  amount  ;.o600.00,  to  provide 
for  installation  of  public  address  systems  in  four  radio  cars, 
and  transferring  in  amount  ^362. 65,  under  Appropriation  No.  853. 
510.02,  to  provide  for  purchase  of  high  pressure  grease  pump 
to  be  used  at  the  24th  Street  Garage. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

Cn  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,96.5- - 

RESOLVED,  That  this  Commission  hereby  consents  to  the 
request  of  Stockton  Helicopters,  dba  Bay  'Copter  Transport, 
that  Trans-Sierra  Airways,  Inc.  be  allowed  joint  usage  of 
space  occupied  under  Airport  Space  or  Use  Permit  issued  pur- 
suant to  Resolution  N0,  18,  686. 

BE  IT  FURTHER  RESOLVED,  That  this  approval  of  joint 
usage  may  be  terminated  at  any  time  at  the  discretion  of  this 
Commission, 

Vote: Ayes-Commissioners  Martin,.  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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Department  Report-Water  Department,  J.  H.  Turner  reporting: 

Water  storage  in  Calaveras  and  Peninsula  Reservoirs  has  im- 
proved, though  the  State  Department  of  Water  Resources  on 
February  1,  I960  predicted  that  water  supply  during  the  re- 
mainder of  the  year  will  be  far  below  normal  in  all  areas  of 
the  State* 

Water  Consumption  continues  to  increase  over  last  year's 
figures;  of  the  126.0  mgd  used  by  the  entire  system,  93*3  mgd 
was  used  in  San  Francisco  and  the  balance  of  32.7  mgd  was  used 
in  the  suburban  areas. 

Water  collections  from  July  1,  1959  to  February  15,  i960 
amounted  to  ^10,233#956»00,  indicating  an  increase  of 
p6S2, 882,00  over  the  same  period  last  year. 

Construction  contract  work  reviewed  and  noted. 

Considerable  interest  has  developed  in  the  sale  of  the  Silva 
Tract,  Mi  librae,  bids  to  be  received  by  the  Director  of  Proper- 
ty on  March  29,  I960. 

The  Department  has  been  represented  at  several  meetings  during 
the  past  month,  among  them  being  the  Santa  Clara  Advisory 
Committee;  San  Francisco  Bay  Area  Water  Users  Association; 
Feather  River  Project  Association;  Water  Rights  Taxation  Con- 
ference. 

000000 

Trans  Pacific  Case 

Deputy  City  Attorney,  Frank  Needles  appeared  before  the 
Commission  in  review  of  the  Trans-Pacific  Case,  following 
return  from  Washington,  D.  G#J  appearing  before  the  Civil 
Aeronautics  Board: 

In  general,  the  applications  by  carriers,  were  as  follows: 

a»  North  Pacific  Area-San  Francisco,  Los  Angeles,  Seattle, 

Portland. 

Applicants:  Pan  American  and  Northwest  Airlines 

Objectors:    United  Airlines  and  Western  Airlines 

b#  California-Mainland-Honolulu: 

Applicants:    Northwest  Airlines,  Hawaiian  Airlines,  Western 

Airlines,  South  Pacific  Airways,  Continental 
Airlines,  United  States  Overseas  Airways* 

Objectors:      United  Airlines  and  Pan  American  Airlines 

c.  Central  Pacific  (Honolulu-Orient) 

Applicants:    Northwest  Airlines,  Hawaiian  Airlines,  South 

Pacific  Airways,  United  States  Overseas  Air- 
ways. 
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Objectors:    Pan  American  Airlines,  United  Airlines  as  to 

Honolulu  traffic. 

d.  South  Pacific  Area  (Honolulu-Tahiti) 

Applicants:    Pan  American  Airlines,  South  Pacific  Airways, 

Hawaiian  Airlines  (Honolulu  to  Australia) 

Objectors:      Pan  American  and  South  Pacific  Airways. 

Appearances:    Eastern  Gities  seeking  services, non  stop  to 

Honolulu. 

By  Pan  American:  Baltimore,  Washington,  Detroit,  Philadelphia, 

Boston,  Chicago  and  New  York. 

By:  United  Airlines:  Chicago,  Hew  York,  Detroit,  Philadelphia. 

Interior  Cities: 

Kansas  City,  St.  Louis,  Minneapolis,  St.  Paul,  Denver, 
Phoenix,  Salt  Lake  City 

Following  some  questions  and  answers,  the  Commission  directed 
that  Staff  with  the  cooperation  of  the  City  Attorney,  to 
prepare  a  review  of  the  whole  case  and  to  submit  recommendation 
in  advance  of  preparation  of  briefe  for  submission  to  the 
Civil  Aeronautics  Board, 

Roll  Call:         Commissioner  Greenberg,  submitted  to  the 

Manager  of  Utilities,  an  editorial  from  the 
San  Francisco  Progress  in  the  matter  of  Municipal  Railway 
service  to  the  Baseball  Stadium. 

Manager  of  Utilities,  Robert  C.  Kirkwood, 
recommended  that  a  recent  resolution  by  the  City  of  Pleasanton 
re  development  of  an  Industrial  Park  on  Water  Department 
property,  be  reviewed  by  Staff.  . 


THEREUPON  THE  MEETING  ADJOURNED. 
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SAN  JSAgOISOO  WATER  DEPARTMENT 
5 3rd . PERIODICAL  REPORT 

COMMISSION 

February  23,  I960 


REPORT  OF  J.  H.  TURNER 

GENERAL  MANAGER  AND  CHI EE  ENGINEER 


Since  January  26th,  the  date  of  my  last  report  to  the  Commission, 
the  most  noticeable  change  affecting  the  Department  has  occurred  in 
the  amount  of  water  storage  in  Calaveras  and  Peninsula  Reservoirs. 
A  noticeable  improvement  in  the  storage  in  these  reservoirs  has 
taken  place  within  the  past  month.    The  storage  has  increased  from 
38,105  million  gallons  on  January  22  to  44,983  million  gallons  on 
February  18,  a  gain  of  6,878  million  gallons.     Part  of  this  gain  is 
due  to  the  fact  that  maximum  deliveries  are  being  received  from 
Hetch  Hetchy,  which  are  in  excess  of  the  present  system  demand,  and 
part  of  the  gain  is  the  result  of  the  heavy  rains  of  the  past  month. 
Since  July  1,  1959  the  net  productivity  of  the  Calaveras  and 
Peninsula  watersheds    has  amounted  to  approximately  one-quarter  of  a 
normal  year's  productivity.     The  effect  of  evaporation  will  sub- 
stantially reduce  the  gain  in  reservoir  storage  during  the  coming 
months.     It  should  be  borne  in  mind  that  when  the  storage  of  Hetch 
Hetchy  Reservoir  is  considered,  the  over-all  storage,  including 
the  local  storage,  has  only  increased  approximately  2,900  million 
gallons  during  the  past  month.     State  Department  of  Water  Resources 
on  February  1st  predicted  that  water  supply  during  the  remainder  of 
the  year  will  be  far  below  normal  in  all  areas  of  the  State. 

In  spite  of  the  rains  of  the  past  month,  the  water  consumption 
continues  to  increase  over  last  year's  figures.     In  January,  I960 
the  average  daily  v/ater  consumption  for  the  entire  system  was  126.0 
million  gallons,  or  8.4  MGD  over  January,  1959.     Of  the  126.0  MGD 
used  by  the  entire  system.,  93 * 3  MGD  was  used  in  the  San  Francisco 
consumption  area,  and  the  balance  of  32.7  MGD  was  used  in  the 
suburban  areas • 

Collections  from  the  sale  of  water  from  July  1,  1959  to  February 
15,  I960  have  amounted  to  $10,233,956,  indicating  an  increase  of 
#682,882  over  the  same  period  last  year.     Sales  within  San  Francisco 
are  up  5.55^  and  suburban  sales  are  14.06^  higher  than  last  year. 
As  of  January  31st,  the  Department  had  629  more  customers  than  on 
the  same  date  last  year. 
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There  were  246  unfilled  orders  to  renew  water  service  pipes  at 
the  beginning  of  January.     Luring  January,  288  services  were  renewed 
by  the  Department  and  at  the  end  of  the  month  there  were  115 
uncompleted  orders,  which  is  131  less  than  the  number  on  hand  as  of 
December  31,  1959. 

Although  expenditures  for  contractual  services,  light,  heat 
and  power,  temporary  salaries,  taxes,   and  materials  and  supplies 
continue  to  exceed  budget  allotments,  actual  receipts  have  exceeded 
budget  estimates,  resulting  in  a  credit  balance  of  $760,675  as  of 
January  31st. 

Work  continues  on  seven  construction  contracts  with  two 
contracts  certified  and  work  not  as  yet  started,  and  two  other 
contracts  awaiting  certification. 

An  8,000  foot  section  of  the  Bay  Division  Pipeline  No.  1  on 
the  east  side  of  the  bay  has  been  cleaned  on  the  inside  and  50$  of 
the  cement  lining  has  been  placed.    An  11,200  foot  section  on  the 
west  side  of  "che  bay  is  also  included  in  the  contract  presently  in 
progress.     The  contract  for  replacing  trestle  bents  on  Bay  Division 
Pipeline  No.  1  west  of  Newark  Slough  is  now  50$  completed. 

Testing  of  the  south  basin  of  Sunset  Reservoir  is  presently  in 
progress,  with  the  water  level  at  26' -1",  or  about  Ai  feet  from  the 
maximum  level.    The  total  measured  leakage  at  this  water  level  is 
exceedingly  low  for  such  a  large  reservoir  basin,  attesting  to  the 
high  quality  of  the  construction  work. 

Progress  was  made  in  the  matter  of  negotiating  contracts  for 
the  sale  of  water  for  resale  purposes  when  the  Commission  on  February 
16  approved  the  form  of  the  Application  for  Water  Supply  for  Resale 
Purposes.    This  application  will  be  forwarded  to  all  public  agencies 
purchasing  water  from  the  Department  for  resale  purposes,  and  close 
contact  with  each  such  agency  will  be  maintained. 

The  official  advertisement  for  the  sale  of  the  Silva  Tract  was 
made  as  of  February  1,  and  considerable  interest  is  being  displayed 
in  the  sale  of  this  property.  A  very  comprehensive  brochure  on  the 
various  features  of  the  property  was  prepared  by  the  Department  and 
transmitted  to  the  Director  of  Property  for  the  guidance  of  prospec- 
tive bidders . 

The  Department  has  been  represented  at  several  meetings  during 
the  past  month,  among  them  being  the  Santa  Clara  County  Advisory 
Committee,  San  Francisco  Bay  Area  Water  Users  Association, the 
Feather  River  Project  Association  and  the  Water  Rights  Taxation 
Oonf erence . 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,245th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  1, 
I960,  COMMENCING  AT  2:00  P.  M. 


*  =  *=*  =  *  =  ^  =  *  =  £  =  3fc  =  &  =  i£  =  *  =  &==*:=i£  —  £  =  £  =  ^  =  4=:*=:*=:^  =  £  —  =  =  *  =  £  =  * 


Call  to  Order: 

Present:  Commissioners  Joseph  Martin,  Jr.,  Edw,  B.  Baron,  Stuart 
N.  Greenberg,  Don  Fazackerley;  Thomas  P.  White 

Absent:  None 

President  Joseph  Martin  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  1,244th  regular  meeting  of  the 
Commission,  held  February  23,  I960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


— RESOLUTION  NO.  19,966- 


Claimant 

N on-litigated  settlements 


Date  of  Accident 


Settlement 


OC  Anne  H.  MacDonogh 
MC  Joseph  Brown 
MC  Michael  Lewton 
SC  Eugene  Shea 


September  18,  1959 
July  28,  1959 
October  7,  1959 
October  8,  195S 


974*00 
975.00 
950.00 
750.00 


Litigated  settlements 
TC  Joseph  A.  Cuaresma 
CC  Fred  L.  Dorsett 


June  7,  1954 
May  IS,  195S 


1,500.00 
2,450.00 
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Claimant 
Judgment: 


Date  of  Accident 


Settlement 


TO  Nettie  Hannon  March  4,  1957  1,500,00 

Amending  Resolution  (portion)  No.  19,9^3, 
adopted  February  16,  I960,  claimant,  Lucille  W. 
Schnell,  to  provide  for  payment  in  amount 

,92.70,  costs  on  judgment  of  #1,500.00  _?g»7° 
Appropriation  No.  9.735.804.000  9 1 191*70 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,967— 

WHEREAS    SFWD  Contract  No.  912-Laying  of  6"  Mains  in 
Ocean  Avenue \  between  19th  .venue  and  Junipero  Serra  Blvd., 
Fred  T.    Fairey,  contractor-should,  in  accordance  with  the  time 
limit  set  forth  in  said  contract,  be  completed  on  or  before 
January  29,  I960;  and 

VHEREiiS,  contractor  experienced  unavoidable  delays  of  1 
work  day  awaiting  underground  obstruction  markings  by  the 
Pac.  Tel.  &  Tel*  Co.,  2  work  days  awaiting  connections  by  the 
Sen  Francisco  Water  Department,    and  7  work  days  due  to  ad- 
verse weather  conditions;  and 

MERE AS'  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  Mo.  13^56,  Ordinance  No.  S^Sk,  adopted  by 
the  Board  of  Supervisors,  January  16,  1956,  Section  6.3 
"Unavoidable  Delays  due  to  the  prevention  of  a  contractor  from 
commencing  or  prosecuting  the  work  because  of  the  acts  of 
others,  and  due  to  adverse  weather  conditions51 ,  this  Com- 
mission hereby  grants  an  extension  of  4  work  days  for  which 
liquidated  damages  are  hereby  waived* 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  excess  Modification  of  Contract 
in  amount  $43.17;  approves  Certificate  of  Acceptance  and 
Authorization  for  final  payment  in  amount  $660.82,  in  favor 
of  said  Fred  T.  Fairey,    under  said  San  Francisco  Water  De- 
partment Contract  No.  912. 


Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

^RESOLUTION  NO,  19,968— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  R.  D.  Mattison,  San  Mateo 

Permit  to  landscape  and  extend  driveways  and  utilities 
across  the  Sunset  Supply  Line  right  of  way,  leading  from  Lots 
5  and  6,  Block  1,  Country  Club  Manor,  Hillsborough;  fee  waived 
because  of  rights  reserved  in  Deed, 


Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  19,969— 

WHEREAS,  the  General  Manager  and  Chief  engineer  of  the 
Hetch  Hetchy  Water  Supply,  Power  and  Utilities  Engineering 
Bureau  of  this  Commission  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  that  bureau,  as  hereinafter  set 
forth: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  ^an  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  thesame  as  follows: 

To:  Martin  Murphy 

Permit  to  use  for  residential  purposes  only,  a  tw©~rooia 
frame  cottage  in  its  present  "as  is"  condition,  known  as 
Cottage  No*  1,  Camp  Mather,  Tuolumne  County,  California,  at  a 
rental  of  ^25*00  per  month  including  water  and  electricity. 

Vote:  Ayes-Commissioner  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION    NO.  19,970— 

RESOLVED    That  this  Commission  hereby  requests  the  Mayor 
bo  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Hetch  Hetchy  Project  funds,  in  amount  $275#OQO»00, 
from  the  unappropriated  balance  of  funds,  to  provide  for 
purchase  of  power  for  resale,  the  increased  expenditure  being 
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offset  by  a  corresponding  increase  in  revenue  to  the  Depart- 
ment. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,971— 

WHEREAS,  Sen  Francisco  Water  Department  Contract  No,  806, 
Construction  of  ^oof  and  Lining  for  Sunset  Reservoir,  South 
Basin,  Fruin-Colnon  Contracting  Co.,  contractor,  should,  in 
accordance  with  the  time  limit  set  forth  in  said  contract,  be 
completed  on  or  before  October  26,  1959;  and 

WHEREAS,  contractor  experienced  unavoidable  delays::: 

7  days  due  to  changes  in  reinforcing  steel  in  roof; 
7  days  due  to  carpenter's  dispute; 
35  days  due  to  manufacturer  of  joint  sealer  shipping  wrong 
material; 

3  days  due  to  electrical  change  at  gate  tower  under 
Modification  No.  1; 

kO  days  chipping  and  sealing  random  cracks  under  Modifica- 
tion No.  2  due  to  shrinkage  in  concrete  beyond  con- 
tractor's control  as  provided  for  under  Section  20k 
of  the  specifications; 

2k  days  due  to  rain 

WHEREAS,  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  No.  13^56,  Ordinance  No.  SkSk,  adopted  by 
the  Board  of  Supervisors,  January  16,  1956,  Section  6.3  "Un- 
avoidable delays  due  to  the  prevention  of  a  contractor  from 
commencing  and  prosecuting  the  work  because  of  the  acts  of 
others,  changes  in  the  work,  strides  and  adverse  weather  con- 
ditions", this  Commission  hereby  grants  an  extension  of 
116  calendar  days  for  which  liquidated  damages  are  hereby 
waived;  and 

BE  IT  FURTHER  RESOLVED*  That  this  Commission  accepts 
the  work  as  satisfactorily  completed  in  accordance  with  plans 
and  specifications;  approves  Credit  Modification  of  Contract 
in  amount  yl 18, 7^9.91;  approves  Certificate  of  Acceptance 
and  Authorization  lor  Final  Payment  in  amount  $203,427,29, 
in  favor  of  said  Fruin-Colnon  Contracting  Co.,  under  said 
San  Francisco  Hater  Department  Contract  No.  306. 


Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
Noes-Commissioner  White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  MO.  19,972— 

WHEREAS,  by  the  terms  of  the  contract  for  professional 
services  for  Inspection  and  Supervision  of  Testing  of  Genera- 
ting Equipment  being  purchased  under  HHWS  Contract  No.  283, 
the  contractor,  Robert  W«  Hunt  Company,  was  to  have  completed 
all  contract  work  on  or  before  July  1,  1959;  and 

'WHEREAS,  final  testing  of  spare  parts^  for  generating 
equipment  was  not    completed  until  January,  I960;  and 
R.  W#  Hunt  Company,  Engineers,  finished  inspection  and 
submitted  their  final  report,  January  21,  I960;  and 


WHEREaS,  "the  prevention  of  a  contractor  from  commencing 
or  prosecuting  the  work  because  of  acts  of  others"  is  an  un- 
avoidable delay  as  defined  in  File  Mo.  134-56,    Ordinance  No. 
9484,  Section  6.3  Unavoidable  Delays,  adopted  by  the  Board  of 
Supervisors,  January  16,  1956;  and 

THEREFORE,  BE  IT  RESOLVED*  That  this  Commission  hereby 
grants  an  extension  of  204  calendar  days  to  January  21,  I960, 
for  which  liquidated  damages  are  hereby  waived: 

BS  IT  FURTHER  RESOLVED'  That  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  in  accordance  with  the 
contract  documents;  approves  Modification  of  Contract  in  an 
amount  credited  to  City  of  $5H«S7  and  approves  Certificate 
of  Acceptance  and  Authorization  for  Final  Payment  in  amount 
of  $llU#30. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— -RESOLUTION  NO..  19,973 — 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  ivater  Department  Revocable  Permit  for  use  and  occupancy  of 
property,  as  follows: 

To:  John  E.  and  Juanita  Morton,  Redwood  City 

Permit  to  occupy  for  gardening  purposes  a  portion  of  the 
Bay  Division  Pipeline  No.    3  right  of  way,  adjoining  Lot  19, 
Block  24,  Sterling  Highlands,  Redwood  City;  fee  waived  because 
of  offsetting  benefits  to  the  Department  in  the  upkeep  of  the 
premises. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,97U— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Departmental  Requests  for  Funds: 

Airport : 

From  appropriation  No.  3. 311. 238. 725  $1,162.16 

3.725.269.000  511.05 

9,725.272.000  1,820.63 

9.725.271.000  15.16 

To:      Appropriation  No.  9.725.200,000,  Contractual  Services 
in  amount  S3, 353.00 

Appropriation  No.  9.725.251.000,  Conference  Expense  in 
amount  .pl50.00 

From:  Appropriation  No,  9.725.112,000,  in  amount 
$150.00 

To:     Appropriation  Ho.  3.725. Ill ,000-Overtime. 

From:  Appropriation  No.  3.715.231.725,  in  amount 
$21,103.00 

To:     Appropriation  No.  3,725.231.001,  Water  for  Resale. 

Bureau  of  Light,  Heat  and  Power 

From:  Appropriation  No.  3.313. 200. 715  in  amount  $  150.00 

3.735.216.715  150.00 

To:  Appropriation  No,  9.313. 200. 715-Oontr.  Services, 


Vote:  Ayes-Commissioner  Martin,  Baron,  Greenberg,  Fazackerley; 
¥hj  te 
Absent:  None 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,375— 

RESOLVED*  That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  $516.72,  in  favor  of  Robert 
¥.  Hunt  Co0  Engineers,  for  professional  services  relating  to 
fabrication  of  96"  butterfly  valve. 

Contract  Payment  in  amount  $419. 25,  in  favor  of  Leigh 
Fisher  for  professional  planning,  operation*!  research  and 
consultant  services,  at  the  San  Francisco  International  air- 
port. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


--RESOLUTION  NO.  19,976— 

RESOLVED,  That  this  Commission  accepts  the  services 
rendered  as  being  satisfactorily  completed  in  accordance 
with  terms  of  agreement;  approves  Credit  Modification  in 
amount  $3,621.00  and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment,  in  amount  $0*0,  under 
agreement  with  Arthur  C.  Jenkins,  for  professional  services 
as  traffic  consultant  relating  to  development  of  the  San 
Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 

Absent:  None 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  19,977— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  Airport  Space  or 
Use  Permit: 

Permittee  Trans-Sierra  Airways,  Inc. 

Space  Rm.  CIB-Executive  Aircraft  Terminal 

Effective  Date:  March  1,  i960 

Consideration:  $50.00  per  month 

BE  IT  FURTHER  RESOLVED,  That  the  joint  usage  authority 
extended  Stockton  Helicopters,  Inc.  by  Resolution  No.  19,965, 
be  and  the  same  is  hereby  rescinded  as  of  the  effective  date 
et  forth  above. 


/ote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 

Absent:  None 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 
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— RESOLUTION  NO.  1$  .97%-- 

WHEREAS,  the  Southern    Pacific  C  >mpany  has  filed 
Application  No,  40736  with  the  Public  Utilities  Commission  of 
the  State  of  California  requesting  at  thority  to  reduce  the 
number  of  days  crossing  flagmen  are  ■■.  o  be  on  duty  at  16th  and 
Harrison  Streets  and  17th  and  Karrisc  a  Streets  from  a  seven 
day  week  to  a  five  day  week;  and 

WHEREAS'  said  application  has  been  assigned  Oase  No,  6U04 
and  scheduled  for  hearing  on  March  "J,  I960: 

THEREFORE,  BE  IT  RESOLVED,  That  On  recommendation  of  the 
Manager  of  Utilities  and  the  General  Manager  of  the  Municipal 
Railway,  this  Commission  opposes  said  application  in  the 
interests  of  accident  prevention,  and  requests  that  the  City 
Attorney  appear  at  the  hearing  of  Case  No*  6404  under  the 
guidance  of  the  policy  herein  expressed. 

Vote:  Ayes-Connissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  19,979— 

RESOLVED'  That  this  Commission  hereby  terminates  as  of 
February  29,  1;;60,  the  Airport  Space  or  Use  Permit  previously 
issued  Transocean  Air  Lines,  Inc,  under  authority  of  Resolu- 
tion No,  19762;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
revokes  as  of  February  29>  I960,  the  permission  previously 
granted  Japan  Air  Lines,  Ltd.,  under  Resolution  No.  18913, 
co  share  ticket  counter  facilities  with  Transocean  Air. Lines, 
Inc.  j 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 


Department  Report  -  Airport,  B.  Brown  reporting: 

Management  had  a  recent  meeting  with  the  San  Mateo  County 
Planning  Commission  to  review  features  of  the  Airport's  Master 
Plan. 

A  director  has  been  chosen  for  the  new  Sound  Abatement  Center, 
to  be  located  in  the  Executive  Aircraft  Terminal*  The  Center 
will  classify,  evaluate  and  process  all  complaints  concerning 
aircraft  noise  in  and  around  the  Airport, 


-12,002- 


Much  interest  has  developed  looking  toward    the  establishment 
of  a  "Cargo  City"  at  the  Airport;  it  is  already  noted  that 
requests  for  space  in  Cargo  Buildings  Nos.  2  and" 3/  now  under 
construction,  exceeds  23,000  feet  of  space  available;  steps 
will  be  taken  to  ascertain  space  requirements  in  the  con- 
sideration of  a  fourth  cargo  building. 

Bank  of  America  and  Japan  Air  Lines  have  indicated  need  for 
additional  space  in  the  Terminal  Building  and  its  concourses. 

Managers  of  the  Shannon  Airport  and  Honolulu  Airport  have 
visited  the  Airport  recently. 

$150,000.00  of  new  fire  fighting  and  crash-rescue  equipment 
has  been  recently  demonstrated. 

An  attendance  of  some  500  California  school  principals  is 
anticipated  when  a  tour  of  Airport  properties  is  arranged  by 
the  California  Elementary  School  Administrators  Association. 

Pending  the  resolving  of  certain  points,  leasing  of  Plot  S 
is  being  held  in  abeyance. 

Traffic:  January,  I960,  passengers  up  18$  when  compared  with 
same  period  of  1959;  Airmail  and  first  class  mail  by 
air  up  4.7$;  freight  up  8.5$* 


Reports  by  Manager  of  Utilities,  Robert  C.  Kirkwood 

Through  the  Manager  of  Utilities,  Mr.  H.  S.  Lloyd,  an 
officer  of  the  organization,  reviewed  recent  convention  of 
the  California  Municipal  Utilities  Association  held  in  Santa 
Monica;  Mr.  Lloyd  spoke  of  the  legislative  program  before 
the  Association,  the  Association  approving  a  resolution 
requiring  the  State  of  California  to  make  an  immediate  and 
complete  study  involving  the  matter  of  transmission  of 
surplus  power  from  Northwest  areas  into  California;  proposed 
amendments  to  Revenue  and  Taxation  Code,  exempting  certain 
private  utilities  from  use  tax  were  not  adopted* 

Mr.  Kirkwood  announced  that  next  year!s  convention  of  the 
California  Municipal  Utilities  Association  will  be  held  in 
San  Francisco. 

Mr.  Kirkwood  reviewed  the  request  of  the  Smithsonian  Institute 
for  the  furnishing  by  the  Municipal  Railway  of  some  cable  car 
equipment;  Staff  will  endeavor  to  comply  with  the  request 
if  proper  and  legal  arrangements  can  be  made. 

Mr.  Kirkwood  advised  the  Commission  that  the  City  Attorney 

in  review  of  the  present  Public  Utilities  Code  and  portions  of 

the  Public  Works  Code,  as  the  latter  affects  Municipal  Railway 
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suggested  that  the  Commission  and  Staff  study  and  determine 
a  policy  to  the  end  that  many  sections  of  the  codes  be  de- 
leted and  modernized  to  reflect  present  day  operations. 

Mr.  Kirkwood  and  Mr.  Brown  reviewed  the  Expansion  Plans  of 
Interstate  Hosts,  Inc.,  end  in  particular  the  installation 
of  a  glass  elevator.  The  project  has  been  under  consideration 
for  some  time;  its  concept  in  general  contemplates  the  con- 
struction of  a  glass  elevator  within  the  present  terminal 
building,  starting  at  the  main  floor  lobby  and  rising    out  in 
the  open  on  the  east  wall  of  the  second  floor  and  terminating 
on  the  third  floor,  giving  an  attractive  entrance  to  the 
present  International  Room.    Under  the  proposed  project,  City 
will  install  the  elevator  at  an  estimated  cost  of  $120,000.00. 
The  Company  will  plan  for  an  extensive  and  enlarged  develop- 
ment of  the  dining  facilities.  The  Company  will  enter  into 
a  new  agreement  ,  paying  to  City  during  a  seven-year  period 
the  present  prevailing  percentages  of  rental  on  all  sales  and 
in  addition  to  said  percentages,  the  Company  will  guarantee 
that  the  rentals  so  paid  will  be  at  the  rate  of  $25,000.00 
per  year  over  and  a.bove  the  rentals  for  the  base  year  of 
July  1,  1958-June  30,  1953,  established  at  $70,464,00,  the 
Company  for  the  seven  year  period  agreeing  to  pay  not  less 
than  $668>, 248,00.    In  addition  the  Company  agrees  to  expend 
a  minimum  of  $200,000.00  for  a  complete  and  enlarged  renova- 
tion of  the  premises.  If  the  Company1 s  estimates  of  an 
additional  $300,000.00  hold  for  the  International  Room,  with 
the  completion  of  the  glass  elevator,  the  City  can  anticipate 
additional  rentals  of  approximately  $33,000,00  per  year. 
To  effectuate  the  program,  arrangement a  will  have  to  bo  ne-  1 
gotiatod  with  the  A*  Bo,09  Cigar  to  relocate  their  present 
facilities. 

Commissioner  Don  Fazackerley  also  reviewed  the  various  steps 
that  took  place  in  the  development  of  the  suggested  plan. 

Mr,  Kirkwood  announced  that  on  Thursday,  March  3,  I960,  the 
Water  Department  will  observe  a  30th  "birthday u  with  an 
appropriate  program. 

Roll  Call:    Commissioner  Greenberg  submitted  to  the  Commission 
and  to  the  Manager  of  Utilities,  a  petition  from  residents 
in  the  vicinity  of  the  Airport,  registering  a  complaint  as  to 
"smog"  from  operation  of  Jet  Aircraft. 


THEREUPON  THE  MEETING  ADJOURNED. 
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Report  of  the  Manager,  Airport  Department  March  1,  1960 

to  the  Public  Utilities  Commission 

HIGHLIGHTS  OF  FEBRUARY  ACTIVITIES 

Master  Plan: 

Airport  management  met  informally  on  the  evening  of  February  8  with 
members  of  the  San  Mateo  County  Planning  Commission  to  review  and  explain  certain 
features  of  the  Airport  Master  Plan. 
More  Space  for  Bank  of  America: 

The  Bank  of  America  is  interested  in  acquiring  approximately  700  square 
feet  of  space  in  the  north  patio  and  conferences  have  been  held  with  their  repre- 
sentatives concerning  expanded  facilities  in  the  terminal. 
San  Mateo  County  Sheriff  Additional  Staffing: 

The  San  Mateo  County  Sheriff  has  requested  funds  in  his  new  budget  to 
staff  the  Airport  substation  around  the  clock  and  also  have  a  plainclothesman  on 
duty  for  five  shifts  each  week.    A  letter  has  been  written  to  the  County  Manager 
supporting  the  Sheriff's  request  for  funds. 
Training  Program  for  Operations  Division: 

A  training  program  is  being  developed  for  new  Operations  personnel  in 
anticipation  of  our  obtaining  additional  men  as  a  result  of  the  recent  Civil 
Service  Classification  Survey. 
Sound  Abatement  Center  Ready  for  Operation : 

Another  meeting  of  the  SFASAC  Executive  Committee  was  held  February  10 
and  a  Director  was  chosen  for  the  new  Sound  Abatement  Center,  to  be  located  at 
the  Executive  Aircraft  Terminal.    The  Center  will  classify,  evaluate  and  process 
all  complaints  concerning  aircraft  noise  in  and  around  the  Airport. 
"Cargo  City"  Interest: 

As  has  already  been  reported,  announcement  was  made  in  February  of 
Flying  Tiger  Line's  plans  to  move  its  base  operations  from  Los  Angeles  to  SFIA. 

Since  this  announcement,  considerable  interest  has  been  indicated  by 
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local  business  firms  in  a  proposal  to  establish  a  "Cargo  City."    Management  is 
conferring  with  Chamber  of  Commerce  representatives,  and  one  of  the  Chamber's 
committees  will  make  a  study  as  to  the  feasibility  and  advantages  of  such  an 
installation,    tt  should  be  noted  that  our  requests  from  prospective  tenants  for 
cargo  space  that  will  be  available  when  Buildings  Nos.  2  and  3  are  completed 
exceed  the  available  space  by  some  23,000  feet. 

A  meeting  of  interested  cargo  tenants  will  be  called  to  ascertain  their 
latest  space  requirements  and  a  recommendation  will  be  considered  to  construct  a 
fourth  cargo  building,  as  an  interim  measure,  to  meet  these  space  needs. 
Japan  Air  Lines  Expansion  on  Pier  D: 

In  the  same  vein,  Japan  Air  Lines  has  indicated  the  need  for  more  space 
and  is  seeking  600  square  feet  on  Pier  D  for  their  exclusive  use.    We  are  planning 
to  include  this  space  with  Pier  D  modifications. 
Meetings  on  South  Terminal  Planning: 

Several  meetings  have  been  held  this  last  month  with  the  architects  of 
Wei ton  Becket  and  Associates,  Utilities  Engineering  Bureau  and  Airport  management 
to  plan  for  the  concession  area  and  discuss  problems  relating  to  traffic  flow  and 
installation  of  a  conveyor  belt  operation  in  the  new  south  terminal. 
Top  Management  visits  SFIA: 

Managers  of  Shannon  Airport  and  Honolulu  Airport,  on  extensive  tours  of 
airports  throughout  the  world  to  study  handling  of  jet  aircraft,  were  recent 
visitors  to  SFIA  and  made  a  thorough  inspection  of  our  facilities.    Mr.  Ottar 
Kollerud,  Manager  of  Fornebu  Airport  in  Oslo  and  his  architect  will  also  visit 
SFIA  early  in  March. 
Airport  Parking  Lots  Filled: 

During  the  Washington's  Birthday  three-day  weekend,  the  auto  parking  lot3 
were  again  filled  nearly  to  capacity  and  it  was  estimated  that  only  thirty  vacant 
spaces  were  available  during  peak  periods. 
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New  Fire-Rescue  Equipment  Demonstrated: 

$150,000  worth  of  new  fire  fighting  and  crash-rescue  equipment  was  demon- 
strated several  days  ago  by  Capt.  Parks  and  his  men  for  the  benefit  of  various  City 
officials,  Airport  administration,  and  interested  members  of  the  San  Francisco  and 
Peninsula  press  corps. 
500  School  Principals  to  visit  SFIA: 

Representatives  of  the  California  Elementary  School  Administrators  Associa- 
tion called  on  Airport  staff  recently  to  plan  an  all-day  tour  of  the  airport  which 
will  include,  with  airline  participation,  a  jet  flight,  luncheon,  and  review  of 
facilities.    Attendance  of  some  500  California  school  principals  is  anticipated. 
Plot  8  Negotiations  Halted; 

Because  of  difficulties  encountered  with  Standard  Oil  Co.  concerning  their 
rights  on  and  access  to  Plot  8  (8.26  acres)  which  was  being  negotiated  with 
American  Airlines  for  hangar  expansion;  because  certain  conflicts  existing  between 
American  and  Standard  Oil  concerning  operation  of  jets  within  American's  present 
leased  area  have  not  been  resolved;  and  because  of  our  inability  to  reach  a 
finallzation  of  the  leasing  of  Plot  8  after  26  months  of  negotiations,  Airport 
management  withdrew  the  property  from  the  market  and  closed  the  conversations* 

The  matters  brought  up  by  Standard  Oil  Co.  concerning  their  rights  also 
affect  the  leasing  of  Plot  9  (16.62  acres),  and  the  City  will  be  unable  to  proceed 
with  discussions  concerning  this  acreage  until  the  matter  has  been  resolved. 

Standard  Oil  Co*  presently  leases  four  acres  of  ground  in  the  center  of  the 
main  maintenance  base  area  which  they  use  for  their  executive  aircraft.    We  have 
asked  the  Utilities  Engineering  Bureau  to  review  the  matter  and  to  advise  us  as  to 
what  effect  this  claim  will  have  on  our  present  overall  master  planning, 
JANUARY  TRAFFIC: 

January  passenger  traffic  figures  indicate  an  18%  increase  compared  with 
the  same  period  of  1959.    Total  "in  and  out"  passengers  amounted  to  389,685,  as 
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compared  with  330,278  in  January,  1959,  or  an  actual  increase  of  59,407  passengers* 
The  FAA  Control  Tower  recorded  a  total  of  12,391  aircraft  operations 

during  January,  1960,  as  compared  to  11,291  for  the  same  period  in  1959,  an  actual 

increase  of  1,100  movements,  or  9.7%. 

Total  mail  (air  mail  and  first  class  mail  by  air)  amounted  to  3,735,126 

pounds,  up  4.7%  when  compared  to  3,567,827  pounds  for  the  year  before. 

Freight  moving  through  San  Francisco  by  air  showed  an  8.5%  increase, 

and  air  express  volume  also  increased  with  a  percentage  of  10.7. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,246th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MaRCH  g, 
I960,  COMMENCING  AT  2:00  P.  M. 


Call  to  Order: 

Present:  Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron,  Stuart 
N.  Greenberg,  Don  Fazackerley;  Thomas  P.  White 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

On  motion  of  Commission  Greenberg,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,245th  regular  meeting  of  the 
Commission,  held  March  1,  I960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO,  19,980— 

RESOLVED'  That  this  Commission  approves  amendments  to 
the  following  Federal  Aviation  Agency  contracts  by  deleting 
article  requiring  30  days  notice  of  renewal  each  year  and 
adding  article  providing  for  automatic  renewal  clause: 


Authorized  by 

P.  U.  C.  Reso-  F.  A#  A.  Con-  Article  N0t  to  Extend 

lution  No,  tract  No»  Amended  Beyond 

7376  C4ca-35^7-A  5  June  30,  197b 

10604  C4ca-210O-A  5  June  30,  1970 

14275  C4ca-2gg7-A  5  June  30,  1965 

14340  C4ca-2916-A  5  June  30,  1964 

15534  C4ca-3427-A  5  June  30,  1975 

19683  Fa4-615  3  June  30,  1979 


Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,981— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  end  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-Litigated  Settlements        Date  of  Accident  Settlement 

CC  Gertrude  K.  Broukel  October  25,  1959  $  1,585*00 

SC  Nora  C.  Crean  October  5,  1959  19^  M 

TC  Lillian  Shore  August  22,  1959  7^7.63 

TC  Joe  Johnson  January  23,  I960  1,950.00 

MC  Betty  Peters  August  20,  1959  1,500.00 

Litigated  Settlements: 

MC  Mitsuzo  Uyeda  March  13,  1959  8,500.00 

SC  Loretta  Nolan  June  19,  1958  5,000.00 

MC  Beulah  Chspman  December  13,  1955  1,500.00 

Judgment: 

CC  Margaret  A.  Buist  March  2,  1959  1,029.75 

Appropriation  No.  9.735.804.000  $22,606.79 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,982— 

RESOLVED'  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers: 

Expense  Voucher  in  amount  $^72*77>  expenses  of  H.  E.  Lloyd, 
for  trip  to  Washington,  D#  C.,  to  confer  with  Bureau  of  Land 
Management,  re  Hetch  Hetchy  Project,  January  18-23,  I960. 

Expense  Voucher  in  amount  $281* 95,  expenses  of  S.  Yakahi  of 
the  Engineering  Bureau,  trip  to  Centralia,  Missouri,  December 
11-18,  1959,  to  witness  tests  on  high-voltage  disconnect 
switches. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  19,983— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 

of  Water  Department  Revocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

To:    Pacific  Telephone  and  Telegraph  Co. 

Permit  to  extend  a  telephone  line  across  the  San  Andreas 
Quarry  to  the  City  of  Millbrae* s  tank  site,  subject  to  permit 
fee  of  $50,00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  19,984— 

RESOLVED,  That  this  Commission  hereby  awards  to  Earl 
Wilms    of  Millbrae,  as  the  highest  regular  and  responsible 
bidder,  lease  of  Water  Department  property,  being  in  area 
.7039  acre,  more  or  less,  situated  in  Millbrae,  San  Mateo 
County,    for  a  ten  year  period,  at  a  monthly  rental  of 
$307.00,  or  a  total  of  $36,840.00  for  the  full  term  of 
lease;  and  all  other  bids  for  the  above  described  lease  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,9^-- 

RESOLVED'  That  this  Commission  in  accordance  with  Reso- 
lution No.  16527,  adopted  July  16,  1956,  approves  payment  of 
claims  in  amount  $19,880.83,  made  by  the  Municipal  Railway, 
month  of  February,  I960,  per  Revolving  Fund  Vouchers  Nos. 
2024-2033. 


Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  19,986— 

RESOLVED,  That  this  Commission  hereby  awards  to 
Dahl-Beck  Electric  Co.  as  the  lowest  regular  and  responsible 
bidder,  SFIA  Contract  No.  27^- Lighting  Runway  1R  Extension  and 
Connecting  Taxi way #  San  Francisco  International  Airport,  in 
amount  $67,353.00;  and  all  other  bids  for  the  above  described 
work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,987— 

RESOLVED,  That  this  Commission  hereby  awards  to  The 
Lowrie  Paving  Co.,  as  the  lowest  regular  and  responsible 
bidder ,  SFIA  Contract  No.  248-Paving,  Utilities  and  Land- 
scaping of  Main  Entrance  Road  Area,  San  Francisco  Inter- 
national Airport,  in  amount  $102,563.55;  and  all  other  bids 
for  the  above  described  work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  19,988— 

RESOLVED*  That  this  Commission  hereby  authorizes  execu- 
tion of  grazing  lease,  covering  100  acres  of  Water  Department 
lands,  near  Calaveras  Reservoir,  with  Matthew  T,  Butler,  for 
a  period  of  five  years,  commencing  November  1,  I960,  at  a 
monthly  rental  of  $5»50  per  acre  per  year 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  19,989— 

RESOLVED'  That  this  Commission  approves  and  authorizes 
attendance  by  a  staff  member  of  the  Utilities  Engineering 
Bureau,  at  the  Western  Snow  Conference  to  be  held  at  Santa  Fe, 
New  Mexico,  April  12-14,  i960. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazaqkerley; 
White 
Absent :  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  19,990- - 

WHEREAS,  by  the  terms  of  SFIA  Contract  No.  242-Runway 
and  Taxi way  Painting  at  the  San  Francisco  International  Air- 
port, the  Empire  Company,  contractor,  was  to  have  completed 
all  contract  work  on  or  before  February  11,  I960;  and 

WHEREAS'  the  contractor  was  delayed  in  performance  of 
contract  work  by  reason  of  adverse  weather  conditions  for  a 
total  of  2k  calendar  days  during  the  period  between 
December  23,  1959  and  February  9,  I960;  and 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  No,  13^56,  Ordinance  No,  SkBk,  adopted  by 
the  Board  of  Supervisors  January  16,  1956,  Section  6.3 
"Adverse  Weather  Conditions",  this  Commission  hereby  grants 
an  extension  of  13  calendar  days  to  February  24,  I960,  for 
which  liquidated  damages  are  hereby  waived;  and 

BE  IT  FURTHJR  RESOLVED,  That  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  in  accordance  with  the 
contract  documents;  approves  Credit  Modification  of  Contract 
in  amount  ^734.05  and  approves  Certificate  of  Acceptance 
and  Authorization  for  Final  Payment  in  amount  4>3,65S.OO. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,991  — 

RESOLVSD,  That  this  Commission  approves  entering  into 
agreement  with  the  Sound  Abatement  Committee  to  study  sound 
abatement  at  the  San  Francisco  International  Airport,  at  a 
cost  of  not  to  exceed  the  sum  of  ^3,000.00,  all  in  ac- 
cordance with  the  terms  and  conditions  of  an  appropriate  form 
of  agreement  to  be  drawn  up  by  the  City  Attorney, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,992— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call 
for  the  work  of  SFWD  Contract  No.  8>o3R,  Laying  of  12-Inch 
Mains  in  Mangels  Avenue  and  Foerster  Street. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  19,993— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $34,025.26,  in  favor  of  Guy  F#  Atkinson 
Co.,  The  Arundel  Corporation  and  L.  E#  Dixon  Co.,  under 
HHWS  Contract  No.  300A,  Cherry  Power  Tunnel  and  Related  Work* 

Payment  in  amount  $6&, 547?24,  in  favor  of  The  Puget  Sound 
National  Bank  of  Tacoma,  account  of  John  M.  King  Co.,  under 
HHWS  Contract  No,  325-Construction  of  Transmission  Line, 
Moccasin  to  Station  "J", 

Payment  in  amount  sol07,659t67,  in  favor  of  StolteA  Inc., 
under  HHWS  Contract  No..  329= Construct ion  of  the  Warnerville 
Substation, 

Payment  in  amount  $119,791.29,  in  favor  of  G-S-L-H-T  Power- 
house Contractors,  under  HHWS  Contract  No.  3l6-Construction 
of  Cherry  Powerhouse  and  Related  Work, 

Payment  in  amount  361,172.69,  in  favor  of  Harrod  and  Williams, 
Inc.,  under  SFIA  Contract  No,  244-Const ruction  of  Air  Cargo 
Buildings  Nos,  2  and  3. 

Payment  in  amount  $8,47o.09,  in  favor  of  S  &  Q  Construction 
Co.,  under  SFWD  Contract  No,  895-Construction  of  Forest 
Knolls  and  U.  C,  Housing  Tank  and  Pump  Station, 

Payment  in  amount  $21,514.34,  in  favor  of  Oscar  C.  Holmes, 
under  SFWD  Contract  No.  902-Replace  Bents,  Bay  Division 
Pipeline  No.  1. 

Payment  in  amount  $4,4-10,00,  in  favor  of  Bernard  Gayman, 
under  SFWD  Contract  No>  909 -Final  Landscaping  South  Basin, 
Sunset  Reservoir, 

Paymen  t  in  amount  $41,609.43,  in  favor  of  Am  erican  Pipe 
and  Construction  Co.,  under  SFWD  Contract  No.  933-^e con- 
dition portion  of  Bay  Division  Pipeline  No.  1, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted! 

— RESOLUTION  NO.  19,994-. 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Department  Requests  for  Funds: 
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Water  Department? 

Transferring  from  surplus  developed  under  Appropriation  No. 
9«7^7»532aOOO/  Sunset  Reservoir,  to  provide  funds  for  the 
installation  of  a  Flow  Recorder,  Pulgas  East  Portal,  in 
amount  $3,OOOf004 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Creenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted; 

— RESOLUTION  NO.  19,995— 

RESOLVED'  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  call  for  public  bids  for  the 
leasing  of  10*1  acres  of  Water  Department  property  in  South 
San  Francisco,  San  Mateo  County,  SFWD  Drawing  B-101S,  revised 
June  12,  195%,  for  a  Trailer  Park,  Motel  and  Related  Business; 
said  lease  is  for  a  period  of  ten  years  effective  with  date  of 
execution  of  said  lease,  rental  to  be  at  a  minimum  of  ^1,000. 
for  the  first  year  and  a  minimum  of  #8,000.  for  each  of  the 
remaining  nine  years,  or  a  biddable  percentage,  not  less  than 
eight  percent,  of  the  gross  revenues,  whichever  is  the 
greater,  all  in  accordance  with  the  terms  and  conditions  of 
said  lease, 

Vote:Ayes-Comniissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

Department  Report-Hetch  Hetchy  Project,  H.  E.  Lloyd  reporting: 

Water  conditions  during  February,  i960  improved,  total  precipi- 
tations being  approximately  757°  of  normal;  results  of  the  second 
snow  survey  of  the  season  will  be  available  during  the  week 
from  which  a  late  forcast  can  be  made  of  the  year's  runoff. 

The  Department  has  been  notified  of  the  filing  of  two  claims 
by  Federal  Agencies,  fire  damage,  alleged  to  have  beon  caused 
by  power  line  during  a  severe  windstorm;  insurrance  carrier 
has  been  notified,  as  well  as  the  City  .Attorney. 

The  Atomic  Energy  Commission  has  reactivated  its  program  for 
a  water  supply  to  serve  its  Laboratory  in  Livermore,  obtain- 
ment  to  be  from  the  Mocho  Shaft  of  the  Coast  Range  Tunnel,  the 
Department  is  reviewing  City's  position  in  the  matter. 
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Construction  work  under  the  Bureau  was  reviewed  and  the  progress 
noted. 

Rapid  Transit:    The  Mayor1 s  Transportation  Council  has  submitted 
an  interim  report  to  the  Board  of  Supervisors,  the  report  and 
draft    of  policy  has  been  referred  to  the  appropriate  com- 
mittee of  the  Board, 

Report  by  Manager  of  Utility  s,  Robert  C.  Kirkwood, 

1.  Laguna  Honda  Pump  Plant  Site:    Mr*  Kirkwood  reviewed  this 

particular  matter  and 
suggested,  the  Commission  concurring,  that  the  item  be  in- 
cluded in  an  additional  study  of  surplus  properties  in  San 
Francisco,  particularly  in  the  light  of  the  new  zoning  ordi- 
nance, 

2*  Accident  Prevention  Program:    Mr.  Kirkwood  reviewed  steps 

taken  by  the  Committee  in  the 
development  of  the  program;  he  stated  that  at  a  recent  meeting 
of  the  Committee,  that  he  had  taken  the  position  that  if  the 
Safety  program  was  to  operate  on  a  City-wide  basis,  that  the 
Public  Utilities  Commission  would  gladly  cooperate,  but  that 
if  all  departments  were  not  included,  the  Commission  already 
having  a  comprehensive  and  active  program,  should  be  left  out. 
The  Commission  ratified  the  position  taken  by  Mr,  Kirkwood, 

3,  Resefvoir  Keepers  Request  for  Sisday  Week-continued  for  one 

week, 

4,  Taxation  of  Water  Rights;    Mr.  Kirkwood  advised  the  Com- 

mission that  certain  parties 
are  interested  in  a  constitutional  amendment  to  exempt  taxes 
on  water  rights;  he  stated  that  San  Francisco  is  not  sponsoring 
such  a  move,  as  San  Francisco's  problem  is  different  from 
others  in  that  lands  are  used  for  other  purposes  than  for 
water  rights;  also,  that  in  the  State  of  California,  there  are 
private  utility  companies  in  the  water  picture;  that  an  endorse- 
ment of  such  an  amendment  would  require  additional  time  for  a 
comprehensive  study;  the  Commission  approved. 

Roll  Call:    President  Joseph  Martin  Jr. 

1.  The  Commissi  on  set  April  5th,  I960,  as  a  tentative  date  to 
consider  recommendations  in  the  Trans-Pacific  Case, 

2,  Federal  Airport  Aid:  At  the  request  of  President  Joseph 
Martin,  Jr»,    Mr*  Belford  Brown  reviewed  the  recent  Federal 
Airport  Aid  Grant  in  amount  $848,340,00,  Under  the  aid  pro- 
gram. Government  approved  5  projects,  San  Francisco  in  its' 
application  listing  15  projects.    In  Government's  approval, 
there  was  a  deletion  of  the  prime  request  of  San  Francisco 
for  fill  and  pavement  of  Runway  28L.    Mr,  Brown  will  confer 
this  week  with  the  Regional  Director  of  the  Federal  Airport 
Agency  to  ascertain  the  reasons  for  the  deletion  of  this 
very  important  item* 

THEREUPON  THE  MEETING  ADJOURNED, 


-12,012 


f  J 


HETCH  HETCHY  WATER  SUPPLY,  POWER 
AND  UTILITIES  ENGINEERING  BUREAU 

Report  on  the  Activities  of  the  Bureau 

Public  Utilities  Commission  Meeting 
 March  8,,  1^0  - 

HETCH  HETCHY  PROJECT 
Water  Conditions 

There  was  a  substantial  increase  in  the  amount  of  precipitation  falling  on  the 
mountain  watershed  during  the  first  part  of  February*    However,  total  precipitation 
to  date  is  still  approximately  75$  of  normal. 

Early  Intake  Powerhouse  has  been  shut  down  since  February  15th  in  order  to  conserve 
water  in  Hetch  Hetchy  Reservoir,    Water  is  continuing  to  be  released  from  Lake  Lloyd 
in  amounts  sufficient  to  utilize  the  full  capacity  of  the  Lower  Cherry  Diversion 
Canal,  to  divert  Eleanor-Cherry  water  into  the  Mountain  Tunnel  for  power  generation 
at  Moccasin  Powerhouse,  thereby  permitting  a  corresponding  reduction  in  the  release 
from  Hetch  Hetchy  Reservoir, 

The  results  of  the  second  snow  survey  of  the  season  will  be  available  this  week 
from  which  an  up-to-date  forecast  can  be  made  of  this  year's  expected  runoff. 

Moccasin  Powerhouse  Generators 

Subsequent  to  the  recent  discovery  and  replacement  of  a  defective  field  coil  on 
Generator  No.  4  at  Moccasin  Powerhouse 9  a  routine  test  has  revealed  the  presence 
of  a  ground  in  the  field  circuit  of  Generator  No.  3>  presumably  due  to  failure  of 
the  insulation  of  a  field  coil.    Further  failure  of  the  insulation  in  this  field 
circuit  could  result  in  serious  damage  to  the  generator  which  would  necessitate  its 
immediate  removal  from  service,  resulting  in  loss  in  revenue. 
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Under  the  existence  of  an  emergency  declared  by  the  Public  Utilities  Commission 
at  its  meeting  of  February  23rd,  the  defective  field  coil  removed  from  Generator 
No.  4  is  being  repaired  at  the  shop  of  the  General  Electric  Company  in  San  Francisco „ 
It  is  expected  that  this  work  will  be  completed  by  March  9th.    It  is  planned  to 
then  remove  the  grounded  field  coil  on  Generator  No.  3  and  replace  it  with  the 
repaired  field  coil,  utilizing  City  forces  to  perform  the  work. 

Fi re  Damage  Claim 

The  Bureau  has  been  advised  by  the  City  Attorney's  Office  of  claims  filed  against 
the  City  for  property  damage  due  to  a  fire,  and  costs  of  suppression  thereof,  alleged 
to  have  originated  during  a  severe  windstorm  at  a  power  line  operated  by  the  Hetch 
Hetchy  Project  within  Yosemite  National  Park  on  October  30?  1959*    The  claims  have 
been  filed  by  the  National  Park  Service  of  the  United  States  Department  of  the 
Interior  and  the  Forest  Service  of  the  United  States  Department  of  Agriculture  in 
the  amounts  of  $19 > 5^6  and  $12,206.92,  respectively.    The  insurance  company  has  been 
advised  of  the  claims,  an  investigation  is  being  made,  and  a  report  on  the  circum- 
stances will  be  prepared  and  forwarded  to  the  insurance  company  and  the  City 
Attorney's  office. 

Supplemental  Appropriation  for  Purchased  Power 

A  request  for  Supplemental  Appropriation  in  the  sum  of  $275,000  for  the  purchase  of 
power  for  resale  was  approved  by  the  Public  Utilities  Commission  on  March  1st. 
Adverse  water  conditions  prevailing  during  the  current  fiscal  year  have  forced 
considerable  curtailment  of  generation  at  the  power  plant  of  the  Modesto  and  Turlock 
Irrigation  Districts.    This,  in  turn,  has  resulted  in  increased  purchase  of  power  by 
the  Districts  from  the  City,  and  corresponding  increased  purchase  by  the  City  from 
the  Pacific  Gas  and  Electric  Company.    The  increase  in  expenditure  will  be  offset 
by  a  corresponding  increase  in  revenue  to  the  City. 
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Safety  Record 

It  has  been  brought  to  our  attention  by  the  Bureau  of  Personnel  and  Safety  that 
the  1959  industrial  accident  statistics  for  the  Hetch  Hetchy  Project  reflect  a 
considerable  improvement  over  those  of  the  previous  year.    It  is  noted  that  the 
frequency  rate  and  severity  rate  were  practically  cut  in  half.    This  improvement 
is  due  principally  to  the  efforts  of  the  Executive  Safety  Committee  at  the  Moccasin 
Headquarters,  its  sub- committees,  and  the  individual  Hetch  Hetchy  employees,  all  of 
whom  are  to  be  highly  congratulated  for  this  splendid  safety  effort. 

Radiation  Laboratory.  Liver more 

The  Bureau  has  been  advised  by  Mr,  J,  E,  Armstrong,  Director  of  Engineering  Division, 
Atomic  Energy  Commission,  that  the  project  for  obtaining  a  primary  water  supply 
source  for  the  Lawrence  Radiation  Laboratory  in  Livermore  from  Mocho  Shaft  of  the 
Hetch  Hetchy  Aqueduct  has  been  reactivated,  and  that  funds  for  construction  of  the 
pumping  and  pipeline  facilities  at  an  estimated  cost  of  $400,000,  are  now  available. 

This  project  dating  from  preliminary  inquiries  first  recorded  in  195^»  became  active 
in  1956  when  the  consulting  firm  of  Wilsey  and  Ham  was  employed  by  the  Atomic 
Energy  Commission  to  make  studies  and  prepare  plans  for  pumping  Hetch  Hetchy  water 
from  the  Aqueduct.    Estimated  initial  delivery  requirement  was  350,000  gallons  per 
day  with  a  maximum  demand  under  emergency  conditions  (fire)  of  1,500,000  gallons 
per  day.    The  project  was  temporarily  postponed  on  May  15 9  1959  s  due  to  lack  of 
funds • 

In  the  year  that  has  elapsed  operating  conditions  have  changed  materially.  Since 
April,  1959»  the  Hetch  Hetchy  Aqueduct  has  been  operating  at  maximum  capacity  to 
meet  the  needs  of  the  Bay  region  service  area.    There  has  been  rro  formal  agreement 
between  the  City  and  the  Atomic  Energy  Commission,  and,  in  view  of  the  near -future 
construction  contemplated  by  Mr.  Armstrong,  it  will  be  necessary  to  review  the 
City's  position  in  the  matter. 
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Tunnel  Work 

The  contractor  has  now  completed  construction  of  the  permanent  walkway  along  the 
recently  completed  rock  trap  in  the  Cherry  Power  Tunnel.    Clean-up  of  the  tunnel 
invert  upstream  from  the  rock  trap  has  commenced.    Concrete  lining  is  now  being 
placed  in  isolated  sections  of  the  tunnel  where  required  to  support  broken  grounds, 
All  work  on  the  tunnel  is  approximately  $L0>  complete. 

Transmission  Line 

Construction  of  the  230,000-volt  transmission  line  between  Moccasin  and  Modesto 
Substation  J  is  nearing  completion,  with  about  95$  of  the  work  having  been  performed » 
Stringing  of  the  conductors  should  be  completed  next  week. 

Cherry  Powerhouse 

Assembly  of  the  rotor  and  rotor  shaft  for  Unit  No.  1  generator  was  begun  last  week. 
Installation  of  coils  in  the  No.  1  generator  stator  has  been  completed.  Stacking 
of  iron  for  the  stator  core  of  the  second  generator  is  now  in  progress* 

Erection  of  the  penstock  is  continuing  slowly  due  to  adverse  weather  conditions  and 
slides  in  the  trench  which  have  caused  delays.    Approximately  65$  of  the  work 
complete*    Installation  of  the  six  230,000-volt  single-phase  transformers  at  the 
powerhouse  has  begun. 

Installation  of  air-break  switches  in  the  yard,  and  masonry  work  and  metal  deck 
roofing  on  the  control  house  at  Intake  Switchyard  have  been  completed. 

Warnerville  Substation 

Rate  of  progress  on  construction  work  has  increased  during  the  past  month  with 
erection  of  switchyard  structural  steel  now  under  way.    This  contract  is  approxi- 
mately 45$  complete. 


Canvon  Power  Project  Application 

A  letter  has  been  received  from  Mr,  R.  R.  Best,  State  Supervisor  of  Lands,  of  the 
U.  S.  Bureau  of  Land  Management  office  in  Sacramento,  stating  that  the  Director  of 
the  Bureau  of  Land  Management  in  Washington,  D.  C,  who  has  the  City's  appeal  under 
consideration,  is  withholding  action  until  April  1  on  said  appeal.    This  is  to  permit 
further  discussions  between  all  the  interested  parties,  looking  toward  the  reaching 
of  a  satisfactory  agreement  on  the  release  of  water  from  Hetch  Hetchy  Reservoir  for 
fish  and  recreation,  which  would  result  in  the  disposition  of  the  City®s  appeal. 
It  is  proposed  that  those  to  be  present  at  the  forthcoming  conference  be  the  Regional 
Director  of  the  National  Park  Service,  the  Regional  Forester  of  U.  S.  Forest  Service, 
the  Director  of  the  State  Department  of  Fish  and  Game,  the  Regional  Director  of  the 
U,  S.  Bureau  of  Sport  Fisheries  and  Wildlife,  and  the  General  Manager  and  Chief 
Engineer  of  the  Hetch  Hetchy  Project. 

AIRPORT  ENGINEER TNG  AND  CONSTRUCTION 
Federal  Aid  Projects 

The  Federal  Aid  Project  application  for  this  fiscal  year  has  been  submitted.  The 
project  application  includes  complete  plans  and  specifications  for  four  contracts 
at  an  estimated  cost  of  $1,900,000,    This  work  will  include  a  500-foot  extension 
of  Runway  19L,  reconstruction  of  pavement  for  Runway  1R-19L,  paving  of  a  200-foot 
extension    of  Runway  28R,  reconstruction  of  runway  high  intensity  lighting,  and 
construction  of  taxiway  shoulders. 

Federal  auditors  have  completed  their  review  of  our  request  for  final  payment  on 
Federal  Airport  Aid  Projects  5814  and  5915  covering  work  completed  during  the  past 
construction  season.    The  total  Federal  Aid  on  the  two  projects  amounts  to  $397»935» 
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Seven  bids  were  received  on  February  25  >  1959?  for  Airport  Contract  Mo.  27^? 
Lighting  Runway  Extension  1R  and  Connecting  Taxi way,  ranging  from  $6?, 353  to 
$73,503»    Award  has  been  made  to  the  low  bidder,  Dahl-Beck  Electric  Co* 

Work  has  been  completed  on  the  contract  to  paint  stripes  and  markings  on  the  runway 
and  taxi way  pavements. 

Air  Cargo  Buildings 

The  present  work  of  installing  partitions  and  doors  in  Building  Mo.  2  and  roofing 
on  Building  Mo.  3s  is  proceeding  satisfactorily.    Work  has  been  resumed  on  placing 
base  rock  under  the  paving  and  utility  contract. 

Terminal  Building  Modification 

The  contract  to  increase  the  size  of  the  rest  rooms  on  the  lobby  room  floor  of  the 
Terminal  Building  has  been  certified  and  commencement  of  work  is  awaiting  the 
delivery  of  structural  steel. 

Apron  Paving 

Work  on  the  improvements  to  the  airplane  parking  apron  is  scheduled  to  begin  this 
week. 

Main  Eh trance  Road 

Eight  bids  were  received  on  March  3?  I960,  ranging  from  a  low  of  $102,563*55 
submitted  by  the  Lowrie  Paving  Company  to  a  high  of  $137 9 ^59. 60  for  improvements 
to  and  landscaping  of  the  main  entrance  roads  to  the  Airport. 
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RAILWAY  ENGINEERING  AND  CONSTRUCTION 
Rapid  Transit 

On  February  1?>  I960,  the  Mayor4®  Transportation  Council  submitted  an  interim 
report  to  the  Board  of  Supervisors  outlining  the  needs  of  the  City  and  County  of 
San  Francisco  for  rapid  transit  facilities  within  the  framework  of  the  Bay  Area 
Rapid  Transit  District's  System,    Accompanying  this  report  was  a  draft  of  a  proposed 
declaration  of  policy  of  the  City  and  County  of  San  Francisco  with  respect  to  its 
requirements  for  that  portion  of  the  regional  Rapid  Transit  System  of  the  Bay  Area 
Rapid  Transit  District  within  the  City  and  County  of  San  Francisco,    This  report 
and  the  draft  of  declaration  of  policy  have  been  referred  to  the  County,  State 
and  National  Affairs  Committee  of  the  Board  of  Supervisors  by  the  President  of 
the  Board, 

Engineering 

Preparation  of  plans  and  specifications  for  the  following  projects  are  continuing? 
Alterations  to  Washington  and  Mason  Carhouse 
Basalt  Paving  Block  Removal,  California  Street 
Repairs  and  Painting  East  Portal,  Twin  Peaks  Tunnel 

STREET  LIGHTING 
Palace  Hotel 

Street  lighting  on  the  narrow  streets  adjacent  to  the  Palace  Hotel  has  been  improved 
by  increasing  the  lamp  size  on  existing  lights  and  the  installation  of  additional 
lights. 
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Polk  Street 

There  is  a  need  for  improved  street  lighting  along  the  business  district  on  Polk 
Street  and  vicinity.    However,  it  is  the  considered  policy  of  this  Bureau  to  defer 
any  improvements  in  lighting  in  this  area,  either  by  the  City  or  by  the  Pacific 
Gas  and  Electric  Company,  until  such  time  as  the  route  of  the  Central  Freeway  is 
definitely  determined.    It  has  been  decided  to  alleviate  the  situation  after  mid- 
night during  the  interim  period  by  discontinuing  the  present  policy  of  turning  off 
at  midnight  approximately  one  half  of  the  lights  on  Polk  Street  between  Sutter 
and  Union  Streets.    Accordingly,  a  service  order  has  been  issued  directing  the 
Pacific  Gas  and  Electric  Company  to  convert  the  midnight  circuit  on  Polk  Street 
to  all-night  operation. 

H.  E*  LLOYD 
General  Manager  and  Chief  Engineer 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,247th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  15, 
I960,  COMMENCING  AT  2:00  P.  M, 

()()()()()()()()()()()()()()()()()()()()()()()()()()()()()()()() 


Call  to  Order: 

Present:  Commissioners  Edw.  B.  Baron,  Stuart  N.  Greenberg, 
Don  Fazackerley;  Thomas  P.  White 

Absent:    Commissioner  Joseph  Martin,  Jr. 

Vice  President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,246th  regular  meeting  of  the 
Commission,  held  March  S,  I960  were  approved. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,996— 

RESOLVED'  That  this  Commission  approves  Traveling 
Expense  Voucher  in  amount  $2,. 63*+? 10,  expenses  of  Frank  Needles, 
Deputy  City  Attorney,  trip  to  Washington,  D,  C,  November  28, 
1959  to  February  15,  I960,  appearing  before  the  Civil  Aero- 
nautics Board,  Docket  No,  7723,  Trans-Pacific  Route  Case, 


Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Faz acker ley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,997— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litigated  settlements 


Date  of  Accident 


Rescind  that  portion  of  Resolution  No.  185^9, 
dated  September  30,  1958,  pertaining  to  Fred 
L.  Dor sett,  in  amount  &9S3.50 

Appropriation  No.  8.735.804.000 


CC  Grant  ¥.  Hance 
TC  Margaret  T.  Tynes-minor 
TC  Marjorie  Moody  Wright 
MC  Augusta  Anderson 

Litigated  Settlements: 


MC 
SO 
TC 

TC 
MC 


Virgel  H.  Davis 
Marrilla  M.  Madden 
Loyce  Sotito  ) 
Mary  Rivera  ) 
Frank  E»  Williams 
Bienvenida  Castillo 
Sammy  Castillo, Jr. minor 
Silvestre  Castillo  i? 


September  25,  1959 
June  23,  1959 
November  15,  1959 
October  10,  1959 


November  10,  1958 

December  27,  1957 

August  17,  1959 
it 

November  29,  1957 
June  3,  1955 


Appropriation  No.  9.735.804.000 


Settlement 


$  -999,50 
$     -999 . 50 

$  1,500,00 

1,642.38 
750.00 
987.00 


950.00 
1,500.00 
500,00) 
650.00) 
2,000.00 
1,000.00) 
300.00) 
200.00) 
$  12,029.38 


Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,998— 

RESOLVED,  That  this  Commission  accepts  the  work  as  being 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approves  Modification  of  Contract  in  ©redit  amount  of 
<p205.60;  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment  in  amount  ipl,g25*40,  in  favor  of  Associated 
Pipelines,  Inc.,  under  SFWD  Contract  No.  9l6-Laying  of  8" 
Mains  in  Hopkins  Street,  between  Corbett  and  Burnett  Avenues. 

Vote: Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  19,999— 

RESOLVED    That  this  Commission  hereby  confirms  the  award 
of  leases  to  the  following  highest  responsible  bidders,  made 
by  the  Director  of  Property,  covering  certain  rooms  and  areas 
in  San  Francisco  International  Airport  Cargo  Buildings  Nos. 
2  and  3,  said  leases  being  for  a  term  ending  August  31,  l3Sk, 
unless  sooner  terminated  or  extended  by  this  Commission: 


Lease  Area 

Bldg. 

Annual 

Awarded  to: 

Room  Ho. Dock  No. 

No. 

Rental 

United  Air  Lines,  Inc. 
Airborne  Freight  Corp. 

201 

201 -A 

2 

$64,401.00 

207 

207-A 

2 

7,1^9.00 

Pacific  Air  Lines,  Inc. 

208 

208-A 

2 

5,380.00 

Trans  World  Airlines,  Inc. 

209 

209-A 

2 

18,000.00 

American   Airlines,  Inc. 
Airport  Drayage  Co. 

301 

301-A 

3 

42,000.00 

302 

302-A 

3 

5,631.00 

Air  Express  International 

Agency,  Inc. 

308 

308-A 

3 

5,799.00 

Pan  American  World  Air- 

ways System 

309 

309-A 

3 

42,000.00 

BE  IT  FURTHER  RESOLVED,  That  the  members  of  this  Com- 
mission shall  execute  said  leases  on  behalf  of  the  City  and 
County  of  San  Francisco,  a  municipal  corporation,  as  Lessor 
pursuant  to  Call  for  Bids,  authorized  by  this  Commission,  under 
its  Resolution  No.  19,860,  adopted  January  12,  I960. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,000— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit,  covering  use 
and  occupancy  of  property,  as  follows: 

To:  J°hn  Enomoto,  Redwood  City 

Permit  to  occupy  a  portion  of  the  Hetch  Hetchy  Bay 
Division  Pipeline  right  of  way,  Parcel  2185  III 
adjoining  the  westerly  limits  of  Redwood  City,  for 
the  purpose  of  a  car  turnaround,  subject  to  a  con- 
sideration of  ^50.00. 

Vote: Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

■ — RESOLUTION  HQ,  20,001— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

To:  Frederick  L,  Gilman,  Redwood  City 

Permit  to  occupy  for  domestic  gardening  purposes,  a  portion 
of  Bay  Division  Pipeline  No.  3  right  of  way;  said  portion 
being  adjacent  to  Lot  6,  Block  19/  Sterling  Highlands  No.  3 
Redwood  City;  no  fee  due  to  offsetting  benefits  to  the 
Department  in  upkeep  of  premises 6 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,002— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

To:  Eugene  and  Frances  DeRosa,  Redwood  City 

Permit  to  occupy  for  domestic  gardening  purposes,  a 
portion  of  Bay  Division  Pipeline  No.  3  right  of  way;  said 
portion  being  adjacent  to  a  portion  of  Lot  19,  Block  24, 
Sterling  Highlands  No.  5  Redwood  City;  no  fee  due  to  off- 
setting benefits  to  the  Department  in  upkeep  of  premises. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,003— 

RESOLVED,  That  this  Commission  authorizes  Bid  Calls  for 
the  following: 

SFWD  Contract  No.  945-Laying  6"  Mains  in  M0ntgomery  Street, 
between  Alta  and  Greenwich  Streets. 

HHWS  Contract  No.  333-Paving  of  Road,  Jones  Point  and  Mather, 
SFIA  Contract  No-  257-South  Baggage  Conveyor. 

Vote: Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,004— 

WHEREAS    the  following  employees  have  retired  from  the 
service  of  tne  City  and  County  of  San  Francisco  having  served 
in  the  departments  of  the  Commission  for  a  period  of  twenty- 
five  years,  or  more;  and 

WHEREAS'  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of 
San  Francisco,  while  so  employed  in  their  respective  depart- 
ments; 

THEREFORE,  BS  IT  RESOLVED,  That  the  Public  Utilities 
Commission  on  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  their  long  and  faithful 
service,  by  this  resolution  expresses  to  these  employees,  its 
best  wishes  for  a  long  and  happy  life  and  the  assurance  of  its 
appreciation  for  work  well  performed;  and 

BS  IT  FURTHER  RESOLVED*  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  resolution  for  presentation 
to  each  of  the  following  employees: 

Municipal  Railway:  Service 

Bressel  M.  Corley  25  years 

ChaSo  Callo  3§  years 

John  James  Gonsalves  37  years 

Nicolaos  Psarras  42  years 

George  Dini  43  years 

Hetch  Hetchy  Department: 

Martin  Lyons  33  years 

Water  Department: 

Fred  Luginsland  34  years 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

• — RESOLUTION  NO.  20,005— 

RSSOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Municipal  Railway  Request  for  Funds: 
From:  Appropriation  No,  S.911.735*  Pension  and  Retirement 
Allowance,  in  amount  $50/000 0 00 

Appropriation  Ho.  9.735.244e000-Tire  Rental-$20,000.00 
To:     Appropriation  No,  9«911*3l5#735-Accident  Compensation 
$40,000,00 

Appropriation  No*  9*735.300, 000-Materials  and  Supplies, 
$30,000.00 

Vote: Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,006— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  rtevocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

To:  City  of  Mountain  View 

Permit  to  construct  and  maintain  the  intersection  of 
Montecito  Drive  and  Bailey  Avenue  within  a  portion  of  the 
Bay  Division  Pipeline  No.  3  right  of  way;  said  inter- 
section being  adjacent  to  and  westerly  of  Sterling  Road, 
Mountain  View;  fee  waived  in  consideration  of  a  public 
agency . 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,007— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Airport  funds,  in  amount  $5,2Sk900,  to  provide  for 

Deficiency  in  Appropriation  No.  9*725. 130 f000-¥ages,  in 
amount  $1, 2g4«00. 

Deficiency  in  Appropriation  No.  9.725«801.000-Accident  Com- 
pensation in  amount  ^,000,00. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,008-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  funds,  in  amount  ^120,000.00,  from  such 
funds    as    are    legally    available,   to  provide  for  Archi- 
cectural  and  Engineering  Contracts  Plans  and  Specifications, 
Field  Engineering  and  Construction  of  Elevator,  Terminal 
Building,  between  lobby  and  third  floor  of  said  Terminal 
Building. 

Vote : Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,009— 

RESOLVED'  That  this  Commission  approves  Contract  Payment 
in  amount  $2,524*00,  in  favor  of  Chas.  L.  Harney^  under 
SFIa  Contract  No.  264-Pavement  and  Utilities,  Cargo  Apron 
Area, 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,010— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  later  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Joseph  and  Helen  Sammut,  San  Bruno 

Permit  to  occupy  for  employee  parking,  a  portion  of 
the  former  Municipal  Railway  right  of  way,  being  75 
feet  in  width  by  200  feet  in  length,  in  the  vicinity 
of  San  Mateo  and  Huntington  Avenues,  San  Bruno,  subject 
to  a  consideration  of  ^500.00  per  year. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,011  — 

RESOLVED,  That  this  Commission  hereby  awards  to  Mc  Broom 
and  Cecchini,  as  the  lowest  regular  and  responsible  bidder, 
SFIA  Contract  No.  279-Ticket  Counter,  Offices  and  Baggage  Area, 
Terminal  Building  and  South  Concourse,  under  Alternate  MBH,  in 
amount  $7^/302#00;  and  all  other  bids  for  the  above  described 
work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,012— 

RESOLVED,  That  this  Commission  approves  Traveling 
Expense  Vouchers,  covering  attendance  at  the  Conference  of  the 
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California  Municipal  Utilities  Association,  Santa  Monica, 
California,  as  follows: 

Expense  Voucher  in  amount  ^150.00,  expenses  of  George  D,  Burr, 
period  February  22-27,  I960. 

Expense  Voucher  in  amount  $112,90,  expenses  of  Robert  C# 
Kirkwood,  period  February  24-25-26,  I960. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,013  — 

RESOLVED,  That  this  Commission  approves  entering  into 
professional  engineering  contract  for  the  services  of  the 
De-Leuw-Cather  Co.,  under  the  general  provisions  of  which,  said 
Company  will  conduct  a  traffic  survey  of  automobile  and 
commercial  vehicles  at  the  San  Francisco  International  Airport, 
on  a  per  diem  basis,  but  not  to  exceed  the  sum  of  $30,000,00, 
all  in  accordance  withe  terms  and  conditions  of  an  appropriate 
form  of  agreement  to  be  executed  with  the  said  De-Leuw-Cather 
Company. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,014  — 

RESOLVED.  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  execution  of  Water  Department  agri- 
cultural lease,  as  follows: 

To:  Manuel  Mendoza: 

Covering  266  acres,  more  or  less,  being  portion  of  the 
Sunol  portion  of  the  Rancho  El  Valle  de  San  Jose,  Alameda 
County,  for  period  of  five  years,  commencing  November 
1,  I960,  at  a  rental  of  $5*00  per  acre,  per  year,  or 
$1,330.00  per  year,  payable  semi-annually    in  advance. 


Vote: Ayes- Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 
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Report  of  the  Manager  of  Utilities,  Robert  C.  Kirkwood 

1.  Canyon  Power  Plant=Release  of  water  into  Tuolumne  River 

Mr.  Harry  E.  Lloyd  reviewed  steps  taken  through  Govern- 
mental Agencies  as  to  the  amount  of  release  of  water  from 
O'Shaughnessy  Dam  in  the  development  of  the  Canyon  Power 
Plant*    Because  of  the  difference  of  opinion  between  City 
and  the  Governmental  Agencies  as  to  the  amount  of  release, 
the  Manager  of  Utilities  recommended,  the  Commission  con- 
curring, that  the  matter  be  referred  back  to  staff  and  to 
the  City  Attorney,  to  the  end  that  a  recommendation  be 
submitted  to  the  Commission  as  to  wheteher  or  not  an  appeal 
should  be  pursued, 

2.  South  Bay  Aqueduct:     Mr,  Kirkwood  reviewed  the  various 

steps  taken  leading  to  a  revision  in 
draft  of  a  proposed  Senate  Concurrent  Resolution  and  a.dvised 
that  the  concurrent  resolution  would  be  considered  by  the 
County,  State  and  National  Affairs  Committee  of  the  Board  of 
Supervisors;  the  Commission  approved  the  report  and  approved 
submission  to  said  Committee  with  an  urge  to  support, 

3.  Reservoir  Keepers  on  the  Hetch  Hetchy  Project.    The  Com- 

mission 

at  its  meeting  of  January  19,  I960,  considered  the  request 
of  Mr.  Ee  Mc  Nichol  of  the  Seafarers*  International  Union 
that  reservoir  keepers  on  the  Hetch  Hetchy  Project  be  placed 
on  a  six-day  week,  so  as  to  be  on  an  equal  basis  with  like 
employments  in  the  Water  Department.    The  Commission  at  the 
meeting  of  January  19,  I960,  directed  that  the  Manager  of 
Utilities  review  the  matter  and  report  thereon  to  the  Com- 
mission,   In  a  study  of  the  matter,  a  committee  was  formed, 
comprising  a  representative  of  the  Water  Department,  of 
the  Hetch  Hetchy  Project  and  of  the  Bureau  of  Personnel 
and  Safety.    Mr.  Kirkwood  called  the  Commission's  attention 
to  the  Committee  report  as  submitted. 

At  the  meeting  of  this  date,  Mr.  E,  Mc  Nichol  and  John  P. 
Mc  Laugh 1 in  of  the  San  Francisco  Municipal  Parks  Employees 
Union,  appeared  before  the  Commission,  in  support  of  the 
request  for  placing  of  keepers  on  the  Hetch  Hetchy  Project 
on  a  six-day  week,  but,  in  addition  thereto,    through  a 
letter  submitted  to  the  Commission,  brought  up  other 
matters,  such  as  lack  of  cooperation  with  Management, 
denial  of  overtime,  refusal  to  recognize  seniority  in  the 
matter  of  transfers  to  Bay  Area,  working  and  living  under 
conditions  of  inequity  as  regards  meals  and  wages  with  other 
classes  of  employment  and  discriminations. 

A  general  discussion  was  held  in  the  matter,  but  because  of 
the  interjection  of  other  matters  as  outlined  above,  in  the 
face  of  the  only  calendared    matter  of  six-day  vs  five  day, 
the  Commission  directed  that  the  whole  matter  be  referred 
to  the  Manager  of  Utilities  and  Staff  for  an  over-all  study, 
members  of  interested  unions  to  confer  with  the  Manager  of 
Utilities  in  the  matter, 
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In  connection  with  complaints,  Mr,  John  P.  Mc  Laughlisi 
submitted  a  letter  to  the  Commission,  urging  that  a  member 
of  the  Commission  be  designated  to  "handle  all  labor 
problems  which  arise  from  time  to  time"*  the  Commission 
took  no  action  in  the  matter. 

The  letter  from  Trans  World  Airlines  in  the  matter  of  pro- 
curing space  for  operations  at  the  Airport  was  referred  to 
Belford  Brown  for  study  and  report. 

Department  Report:  Municipal  Railway,  C.  D.  Miller  reporting 

Passenger  revenue  for  the  month  of  February,  I960 
was  3«2fo  more  tjan  budget  estimate,  Current  fiscal  year 
through  March  5,  I960  indicates  O.UOfo  more  in  adult 
passenger  revenue  than  last  year  through  the  same  date. 

The  Central  Council  of  Civic  Clubs  has  formed  a  committee 
to  investigate  vandalism  of  Railway  equipment,  also  inter- 
viewing Police,  Fire  and  School  Officials  as  to  vandalism 
caused  by  students. 

Railway  Staff  is  conferring  with  representatives  of  the 
Mack  Truck  Co.,  relative  to  new  buses  which  will  probably 
be  ordered  in  1961  for  1962  delivery, 

Mr.  Miller  reviewed  steps  being  taken  for  improvements  in 
the  Transbay  Terminal  Building;  the  Municipal  Railway  will 
endeavor  to  cooperate  in  adjustment  of  overhead  facilities. 


THEREUPON  THE  MEETING-  ADJOURNED . 
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MUNICIPAL  RAILWAY  OF  SAN  FRANCISCO 
REPORT  TO  PUBLIC  UTILITIES  COMMISSION  --CD.  MILLAR 

March  15,  I960 

PASSENGER  REVENUE ; 

Passenger  revenue  for  the  month  of  February  I960  was  $5Jj-»630j 
or  3»2/b,  more  than  budget  estimate  0     This  fiscal  year  through 
March  $9  I960,  we  have  taken  in  £50,821,  or  O.luO^,  more  in  adult 
passenger  revenue  than  last  year  through  the  same  date, 

A  final  report  on  passengers  carried  in  "Transit  Industry 
Traffic"  received  from  the  American  Transit  Association  for 
December  1959  shows  1,12%  decrease  for  the  entire  industry,  and 
a  decrease  of  l+„30$  for  cities  of  500,000  to  1,000,000  over 
December  1958 « 

In  December  1959,  our  increase  for  passengers  carried  was 
\m0%  compared  to  December  1958 • 

The  American  Transit  Association's  report  for  December 
shows  changes  for  December  1959  as  compared  to  December  1958 
as  follows; 

Cities  over  1,000,000  ±<,3&%  Increase 

500,000  to     1,000,000  decrease 
250,000  to        500,000  2,kk-%  " 

100,000  to        250,000  3.21$  " 

50,000  to      100,000  2.55^  M 

Less  than  50,000  5.73$  " 

Suburban  and  others  2. 52$  " 


Average  1.12$ 


■ 
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C.  D.   MILLER  REPORT  TO   P.  U.   C.   -  2  March  1$ ,  I960 

CENTRAL  COUNCIL  OF  CIVIC  CLUBS  % 

The  Central  Council     of  Civic  Clubs  has  appointed 
a  committee  to  investigate  vandalism  on  Municipal  Railway- 
vehicles  caused  by  students . 

A     check  of  our  shop  records  for  the  year  1959  shows 
that  there  was  $>17*606 «83  damage  to  seats,  windows,  route 
numbers,  waiting  stations,  etc0     In  addition,  our  Central 
Control  reports  show  that  during  the  year  1959  there  were 
103  incidents  where  students  were  involved  in  altercations 
among  themselves  on  the  vehicles  or  with  the  bus  operators, 

This  committee  is  also  Interviewing  the  Police 
Department,  Fire  Department,  and  public  school  officials 
as  to  vandalism  caused  by  students 0 

PCC  CAR  TRUCKS: 

The  PCC  car  trucks  loaned  to  the  Los  Angeles 
Metropolitan  Transit  Authority  have  been  returned „     Mr,  Cone 

Bass,  General  Manager,  In  a  letter,  thanks  the  Public 
Utilities  Commission  for  their  kind  consideration  and 
efforts  in  connection  with  this  transaction. 

NEW  MACK  BUSES \ 

On  February  2l|,  a  meeting  was  held  with  representatives 
of  the  Mack  Truck  Company  relative  to  new  buses  that  will 
probably  be  ordered  in  1961  for  delivery  in  1962, 
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C.  D.  MILLER  REPORT  TO  P.  U.  C.  -  3  March  15,  1^6o 

N  EW  MACK  BUSES  -  Continued 

Better  visibility  to  the  operator  has  been  requested, 
and  that  the  entire  front  of  the  bus  be  redesigned.  The 
Mack  Company    representatives  agreed  to  our  recommendat ions . 

TRANS BAY  TERMINAL ; 

The  State  is  making  improvements  in  the  Terminal 
Building  and  the  area  in  front  of  the  Terminal,  and  has 
requested  that  the  Municipal  Railway   also  make  improvements 
to  their  facilities  In  this  area,     They  have  requested  that 
we  remove  the  trolley  wire  from  over  the  south  streetcar 
track  on  the  ramp  and  install  pole  bands  for  trolley  span 
attachments     to  the  poles. 

They  also  request,   If  possible,   the  removal  of  two 
trolley  poles  in  the  lawn  area  on  the  street  level,  and 
that  the  south  streetcar  track  over  the  ramp  be  removed, 

Every  effort  will  be  made  to  comply  with  their 
re que  st , 
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PUBLIC  UTILITIES  COMMISSION 

1,248th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2g2  -  CITY  HALL  -  MARCH  22, 
I960,  COMMENCING  AT  2:00  P.  M« 


Call  to  Order: 

Present:  Commissioners  Edw.  B.  Baron,  Stuart  N,  Greenberg, 
Don  Fazackerley;  Thomas  P.  White 

Absent:    Commissioner  Joseph  Martin,  Jr. 

Vice  President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  minutes  of  the  1,247th  regular  meeting  of  the 
Commission,  held  March  15,  I960  were  approved. 

Vote:  Ayes-Commissioner  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,015— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  claims  against  the  Municipal  Railway: 

Claimant: 

Non-litigated  settlements  Date  of  Accident  Settlement 

CC  E9  L.  &  L.  A.  Kilian  August  16,     T555  $  684.00 

CC  Lena  Chysosky  ugtober  25,  1959  975*00 

MC  Cecelia  Warshauer  July  25,  1959  2,250,06 

Litigated  Settlements: 

MC  Alice  Morris                         January  1,  1956  99S.50 

MC  J.  J.  &  M.  Jenkinson             December  5,  195&  3,031.74 

TC  Marie  Smoleff                        November  20,  1957  2,475,00 

SC  Wilburn  Cobb                         March  12,  195S  2,500,00 

Appropriation  N0.  9.735.804,000  $  12,914,30 

Vote : Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent*  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Unite,  the  following  resolution  was  adopted: 

—.RESOLUTION  HQ.  20,016— 

RESOLVED,  That  this  Commission  approves  the  plans 
submitted  by  American  Airlines,  Inc.,  under  Drawings  D-l, 
D-2,  D-3,  4  and  5,  SFO  -502c,  504-D  and  505-D,  under  which 
the  company  at  its  own  and  sole  cost,  will  construct  jetwalk 
and  jetway,    Gate  No,  5,  Pier  "En,  San  Francisco  International 
Airport, 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— 'RESOLUTION  NO.  20,017— 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidders,  the  following  con- 
tracts; 

SFWD  Contract  No.  937-Construction  of  Sidewalk  and  Bulkhead 
at  University  Mound  Reservoir,  to  the  Golden  West  Concrete 
Co.  in  amount  $16, 93^.00 ♦ 

SFWD  Contract  No.  S3S-Laying  of  6-Inch  Cpst  Iron  Main  in  Rolph 
Street  to  Fred  T.  Fairey,  in  amount  $1,567*00. 

SFWD  Contract  No.  935-Heconditioning  16-Inch,  22-Inch  and 
30-Inch  Steel  Pipelines  in  Phelan  and  Flood  Avenues  and  in 
Divisadero  and  Diamond  Streets  to  Pipe  Linings,  Inc.,  in 
amount  $66, 100.00. 

BE  IT  FURTHER  RESOLVED,  that  all  other  bids  for  the  above 
described  work,  be  and  the  same  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,018— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
trollers approval  of  Modification  of  Contract,  in  amount 
4>305.52,  under  HHWS  Contract  No.  329-Construction  of  the 
Warnerville  Substation,  contractor,  Stolte,  Inc.,  covering  the 
following: 

Under  Item  23,  Painting,    delete  two  coats  of 
Thompson's  water  seal  and  apply  to  exterior  of 
control  house  two  coats  of  acrylic  paint  "Plex- 
crete"  or  equal. 

Vote:Ayes~  Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  20,019- - 

RESOLVED'  That  this  Commission  on  the  recommendation 
of  the  Manager  of  Utilities,  Departm  ent  Heads,  City  Attorney 
approves  the  write-off  of  uncollectible  accounts  receivable 
which  are  more  than  90  days  past  due  and  the  adjustment  of 
accounts  receivable.,  per  the  following: 

Water  Department,  list  dated  3/4/60  $  335.43 

Bureau  of  Light,  Heat  <k  Power, list  dated  3/10/60  1,047.23 
(as  recommended  by  Bureau  of  Del,  Revenue) 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  approves 
compromise  settlements  as  follows: 

Municipal  Railway:  Amount  Compromise 

Debtor ;  Billed  Settlement 

John  S.  Moore  $  19o.72  T '174.97 

Yellow  Cab  Co.  S7.24  43,62 

M  8c  L  Trucking  Co.  92.25  75.00 

John  Migliori,  Sr.  147.15  74.00 

Herbert  Hall  158-34  131.04 


$  675.70  J 

BEIT  FURTH  R  RESOLVED'  That  the  Commission  approves 
collections,  month  of  February,  I960,  for  damages  which  the 
departments  have  against  miscellaneous  debtors: 

Municipal  Railway  $  1,666.07 

Water  Department  753. IS 

Bureau  of  Light,  Heat  and  Power  1,419.45 

"      through  Bur.  of  Del,  Revenue  280.20 

Vote:  Ayes-Commissioners  Baron,  G-reenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION    NO.  20,020- - 

RESOLVED,  That  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:  Trans  World  Airlines,  Inc. 

Space:  North  half,  consisting  of  approximately 

&g  sq.ft.,  Counter  Space  3-S,  Room  52, 
Ground  Floor,  Terminal  Building: 

Consideration:  373.33.,  monthly 

Effective  Date:        April  1,  I960 


Vote : Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,021— 

RESOLVED,  That  this  Commission  hereby  amends  Resolution 
No,  1991^  in  the  following  respect  only: 

Delete:    Hyatt  House  Hotels 

Insert:    Hyatt  House  Catering  Corporation 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO . ,  20 , 0,22— 

RESOLVED,  That  this  Commission  hereby  terminates  as  of 
April  22,  I960,  Airport  Space  Rental  Permit  issued  Harold 
Gevertz  under  Resolution  No.  14561,  covering  installation  and 
operation  of  two  children's  Merry-Go-Round  coin  operated 
machines  in  the  Terminal  Buildinge 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,023— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  San  Bruno  Lumber  Co. 

Permit  to  occupy  for  employee  parking  a  portion  of  the 
former  Municipal  Railway  right  of  way,  being  50  feet 
in  width  by  200  feet  in  length  southerly  of  the  southerly 
line  of  Angus  Street,  San  Bruno,  subject  to  a  considera- 
tion of  ^500.00  per  year# 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.   20,024- - 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit,  covering  use 
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and  occupancy  of  property,  as  follows: 

To:  Meek,  Murray  and  Associates,  Inc. 

Permit  to  occupy  a  portion  of  Bay  division  Pipeline  No. 
3  right  of  way  extending  between  Fayette  Drive  and  El 
Camino  Real,  Los  ^-ltos,  for  parking  purposes,  subject  to 
a  consideration  of  $200.00  per  month. 

Cancelling  permit  issued  to  the  above  permittee  by 
Resolution  No.  17A9±,  adopted  July  30,  1957* 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,025— 

RESOLVED,  That  this  Commission  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property,  as  follows: 

To:  Wnu  R.  Mc  Kenzie 

Permit  to  occupy  a  portion  of  the  Sunset  Supply  Line  right 
of  way  westerly  of  the  intersection  ofBallevue  and  Pepper 
Avenues  for  a  driveway  and  overhand,  subject  to  a  £50.00 
permit  fee  consideration. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

^RESOLUTION  NO.  20,026— 

RESOLVED,  That  this  Commission  hereby  requests  and 
respectfully  urge  that  the  State  Lejids  Commission  of  the 
State  of  California  defer  receiving  offers  to  enter  into  a 
lease  for  the  extraction  of  fill  material  from  the  San  Bruno 
Shoals  until  the  City  and  County  of  San  Francisco  is 
afforded  the  opportunity  to  evaluate  the  problem  relating  to 
the  reclamation  of  lands  for  the  continued  expansion  of  the 
San  Francisco  International  Airport. 

BE  IT  FURTHER  RESOLVED,  That  representatives  of  the  City 
attend  the  next  meeting  of  the  State  Lands  Commission  to 
represent  the  Public  Utilities  Commission  in  connection  with 
the  proposed  lease  for  the  extraction  of  fill  material. 

Vote : Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 


-12,027- 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,027— 

RESOLVED'  That  this  Commission  approves  entering  into 
agreement  for  the  professional  services  of  Thomas  F*  Thompson, 
Geological  Expert,  to  prepare  privileged  and  confidential  data 
and  exhibits  for  the  use  of  the  City  Attorney  in  defense  of 
City  from  claims  arising  from  the  construction  of  the  Foothill 
Tunnel  of  the  Hetch  Hetchy  Project,  on  a  per  diem    basis,  but 
at  a  sum  not  to  exceed  $5,000,00,  all  in  accordance  with  an 
appropriate  form  of  agreement  to  be  executed  with  said  Thomas 
F,  Thompson, 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,028— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call 
for  the  work  of  SFWD  Contract  No.  932-Rehabilitating  Forest 
Hill  Steel  Tank. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,029 — 

RESOLVED,  That  on  the  recommendation  of  the  Manager  of 
Utilities  and  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department,  it  is  hereby  recommended  that 
the  deposit  in  the  amount  of  $§,325*00  be  waived,  covering 
the  cost  of  installation  of  water  mains  and  services  in 
Mansell  Street,  between  University  Street  and  San  Bruno  Avenue, 
SFWD  Contract  No.  910. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  HO.  20,030— 
RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Water  Department  Request  for  Funds,  trans- 
ferring the  sum  of  $400.00,  from  Appropriation  No,  9.7^5»815* 
000-Other  Insurance  to  credit  of  Appropriation  No.  9.7145.S70* 
000,  to  provide  addition  funds  for  payment  of  1953-60  taxes. 

Vote : Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  HO,  20,031-- 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $5, 171.2$,  in  favor  of  Sverdrup  and  Parcel, 
Inc.,  for  engineering  services  relating  to  the  Canyon-Cherry 
Power  Development, 

Payment  in  amount  $187.50,  in  favor  of  Robert  Horonjeff  for 
professional  services,  re  development  of  the  San  Francisco 
international  airport. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,032— 

RESOLVED,  That  this  Commission  approves  traveling  expense 
vouchers,  covering  attendance  at  the  Conference  of  the  Calif- 
ornia Municipal  Utilities  Association,  held  in  Santa  Monica, 
California,  February  21-27,  I960: 

Voucher  in  amount  3160.86,  expenses  of  J.  H.  Turner,  period 
February  23-24-25,  I960. 

Voucher  in  amount  $135.90,  expenses  of  Wm.  Simons,  period  of 
February  24-25-26,  I960* 

Voucher  in  amount  ^125*00,  expenses  of  H.  E.  Lloyd,  period 
February  21-27,  I960, 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,033— 

RESOLVED'  That  Management  of  the  Hetch  Hetchy  Project 
and  Utilities  Engineering    is  hereby  directed  to  negotiate 
with  the  United  States  Atomic  Energy  Commission  for  the  procure- 
ment of  water  from  Cityfs  Hetch  Hetchy  Coast  Range  Aqueduct  to 
serve  the  Livermore  Site  of  the  United  States  Atomic  Energy 
Commission;  agreements  as  to  rates,  supply,  terms  and  conditions 
to  be  submitted  to  the  Commission  for  final  approval. 

Vote :Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20, 03^— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  execution  of  Water  Department  agricultural  lease 
in  fav6r  of  Donal  Hays,  covering  175  acres  of  Water  Department 
property  along  the  creek  bed  of  Calaveras  Creek,  Alameda 
County;  for  a  period  of  five  years,    commencing  November  1, 
1360,  at  an  annual  payment  of  $950.00,  payable  semi-annually  in 
advance. 

Vote;  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  20,  035— 

RESOLVED,  That  this  Commission  approves  attendance  at 
conventions,  conferences,  as  follows: 

Staff  member  of  the  Airport  and  staff  member  of  the  Engineering 
Bureau,  as  designated  by  the  Manager  of  Utilities,  to  proceed 
to  New  York,  via  Houston,  New  Orleans  and  Miami,  for  purpose  of 
inspecting  airports,  and  at  New  York,  to  attend  the  American 
Association  of  Executives  Convention,  May  15-18,  I960,  esti- 
mated expense-4800,00  per  member. 

Two  staff  members  as  designated  by  the  Manager  of  Utilities, 
one  member  to  and  from  to  inspect  airports  in  the  United 
States,  and  a  member  of  the  Commission  as  designated  by  the 
Commission,  to  attend  the  Annual  Convention  of  the  Airport 
Operators  Council  at  Columbus  Ohio,  May  23,2^,25,26,  I960, 
a  staff  member  to  attend  the  preconvention  committee  hearing 
meeting  of  May  22,  I960;  estimated  cost-.4iU5O.OO  per  member, 
plus  a  cost  for  staff  member  to  visit  other  airports « 

Staff  member  of  the  Airport  to  attend  the  Annual  Conference 
of  the  California  Sewage  Works  and  Industrial  Waste  Associa- 
tion, Berkeley,  California,  April  27-30,  I960;  estimated 
cost-^50o00. 

Vote;  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Martin 

Manager  of  Utilities  Report  by  Robert  C.  Kirkwood 

1.  Mr.  Kirkwood  advised  the  Commission  that  progress  is  being 
made  in  the  acquisition  of  lands  for  the  extension  of 

the  San  Francisco  International  Airport. 

2.  Mr.  Kirkwood  advised  the  Commission  that  the  Judiciary 
Committee  of  the  soard  of  Supervisors  would  hold  a  meeting 
this  week  to  consider  the  Safety  Ordinance, 
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3.  Mr,  Kirkwood  advised  the  Commission  that  he  was  in  receipt 
of  a  letter  from  the  Art  Commission,  requesting  a  meeting 
to  discuss  the  advertising  program  at  the  San  Francisco 
International  Airport;  staff  member  and  a  member  of  the 
City  Attorney's  office  will  attend  the  meeting. 

Request  of  the  Recreation  and  Park  Commission  re  Municipal 
Railway  service  to  Lake  Merced  Sport  Center,    Mr,  C.  D. 
Miller  in  his  recommendation  stated  that  the  cost  of  $39,000. 
a  year  for  the  extension  of  the  No,  12  Line  was  not 
warranted;  Commissioner  White  stated  that  the  Sports  Center 
was  more  or  less  inaccessible,  through  absence  of  proper 
signs,  and  lack  of  an  area  for  turnaround  purposes;  the 
Commission  approved  the  recommendation  of  Mr.  Miller, 

5o  Mr*  Kirkwood  advised  the  Commission  that  airport  Management 
was  in  receipt  of  a  letter  from  the  City  of  Millbrae,  re- 
questing that  there  be  a  90  day  moratorium  of  jet  operation 
from  Runway  1R,  because  of  alleged  personal  and  property 
damage  particularly  in  the  Bayside  Manor  District    Mr,  Don 
Wiley  of  the  Airport  Sound  Abatement  Committee  stated  that 
such  a  moratorium  could  accomplish  nothing  at  this  time 
other  than    to  admit  the  merit  of  the  complaints.  The 
matter  was  referred  to  Airport  Management  and  the  City 
Attorney  because  of  the  number  of  points  to  consider. 

Roll  Call:    Commissioner  Fazackerley  requested  the  Manager  of 

Utilities  to  review  actions  of  the  Board  of 
Supervisors,  meeting  of  March  21 ,  I960,  re  the  California 
Water  Plan  under  SB1106o    Following  lengthy  discussion  by  the 
Board  of  Supervisors,  two  actions  were  taken;  }a{  That  the 
Governor  call  a  Special  Session  of  the  Legislature  to  amend 
the  bill  fbl  to  adopt  the  concurrent  resolution  for  the  pro- 
tection of  the  City  and  County  of  Dan  Francisco  in  further 
construction  of  the  South  Bay  Aqueduct, 

Department  Report-Water  Department,  J.  H.  Turner  reporting: 

Water  consumption  continues  to  increase  over  last  year's 
figures;  in  February  of  the  current  year,  average  daily  con- 
sumption for  the  entire  system    was  129, &  mg,  an  increase  of 
9.8  mg;  as  of  February  23,  I960,  the  Department  had  351  more 
customers  than  on  the  same  date  last  year.  Construction  con- 
tracts were  reviewed  9  progress  being  noted.    The  Department 
is  presently  meeting  With  the  Assessor  of  Alameda  County 
in  the  matter  of  taxes  levied  on  properties.  Considerable 
activity  and  interest  is  being  shown  in  the  matter  of  the 
new  form  of  Application  for  Water  Supply  for  Resale  Purposes, 
the  Cordilleras  Mutual  Water  Co,  being  the  first  to  sign. 


THEREUPON  THE  MEETING  ADJOURNED. 
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§M.  gRANgig£Q  WATER  DEPARTMENT 
34TH  PERIODICAL  REPORT 
A; BLIP  UTILITIES  COMMISSION 

March  22,  I960. 

report  op  j.  h.  turner 

general  manager  and  chiep  engineer 

Since  February  23rd,  the  date  of  my  last  report  to  the 
Commission,   there  has  "been  very  little  rainfall  in  the  Bay  Area, 
with  the  consequent  result  that  the  storage  gains  in  the  local 
reservoirs  have  been  slight,   compared  to  the  previous  month. 
The  storage  in  Calaveras  and  peninsula  Reservoirs  increased  from 
44 j 983  million  gallons  on  February  18th,   to  46,324  million 
gallons  on  March  17th,  a  gain  of  only  1,341  million  gallons. 
Approximately  800  million  gallons  was  the  result  of  runoff  into 
the  reservoirs  and  the  balance  was  due  to  the  excess  in  delivery 
from  Hetch    Hetchy  over  the  system  water  demand.     Since  July  1st, 
1959,   the  net  productivity  of  the  Calaveras  and  Peninsula  water- 
sheds has  amounted  to  a  little  more  than  28^  of  a  normal  year's 
productivity.     Evaporation  will  reduce  the  gain  in  reservoir 
storage  during  the  coming  months.     The  Hetch  Hetchy  storage, 
combined  with  the  local  storage,   is  approximately  2,000  million 
gallons  less  at  the  present  time  than  one  month  ago* 

The  rate  of  water  consumption  continues  to  increase  over 
last  year's  figures.     In  February  I960  the  average  daily  water 
consumption  for  the  entire  system  was  129.8  million  gallons, 
an  increase  of  9.8  million  gallons  per  day  over  Pebruary  1959. 
Of  the  129.8    MGD  used  by  the  entire  system,   97.0  I'.GD  was  used 
in  the  San  Francisco  consumption  area,   and  the  balance  of 
32.8  PIGD  was  used  in  the  suburban  .areas. 

Collections  from  the  sale  of  water  from  July  1st,  1959 
through  Marcn  14th,  I960  have  amounted  to  $11,296,772,  indicating 
an  increase  of  $787?906     over  the  same  period  last  year.  Sales 
within  San  Francisco  are  up  5.62$>  and  suburban  sales  are  13.58$ 
higher  than  last  year.     As  of  February  29th,  the  Department  had 
351  more  customers  than  on  the  same  date  last  year. 

There  were  115  unfilled  orders  to  renew  water  service  pipes 
at  the  beginning  of  February.     During  February,   226  services  were 
renewed  by  the  Department  and  at  the  end  of  the    month  there  were 
15  uncompleted  orders,  which  is  100  less  than  the  number  on  hand 
as  of  January  31st,  I960. 

Although  expenditures  for  overtime,   temporary  salaries, 
contractual  services,  maintenance  and  repair  of  automotive  equip- 
ment, and  materials  and  supplies  continue  to  exceed  budget 
allotments,  actual  receipts  have  exceeded  budget  estimates,  re- 
sulting in  a  credit  balance  of  $839? 434  as  of  the  end  of  February. 
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The  Department  has  nine  construction  contracts  presently  in 
progress ,  and  two  other  contracts  have  "been  certified  but  the 
start  of  construction  is  being  temporarily  held-up  by  the 
Department  * 

An  S9000  foot  section  of  the  Bay  Division  Pipeline  No.  1 
on  the  east  side  of  the  ba.y  has  been  cleaned  and  cement-lined, 
and  work  is  presently  in  progress  on  a  3? 000  section  on  the  west 
side  of  the  bay.     The  overall  contract  for  this  pipeline  re- 
conditioning work  is  approximately  50%  complete.     On  the  same 
pipeline  a  contract  is  concurrently  in  progress  for  replacing 
trestle  bents  in  the  section  of  the  line  in  Alameda  County.  This 
contract  is  now  close  to  90%  complete. 

Only    mdnor  preliminary  work  is  in  progress  on  the  contract 
for  lining  and  roofing  College  Hill  Reservoir  within  the  City. 
It  is  expected  that  the  reservoir  will  be  shut  down  in  the  early 
part  of  April ?  after  which  full-scale  construction  work  will 
commence . 

Considerable  activity  and  interest  is  being  exhibited  in 
the  matter  of  the  new  form  of  Application  for  Water  Supply  for 
Resale  Purposes  with  the  Cordilleras  Mutual  Water  Company  being 
the  first  of  the  Department's  customers  to  sign  the  new  form  of 
contract.     Discussions  with  other  users  are  in  progress. 

The  Department  is  presently  meeting  with  the  Assessor's 
Office  of  Alameda  County  in  the  matter  of  taxes  levied  on  our 
properties  in  that  county,   in  the  hope  that  an  equitable  agree- 
ment may  be  reached. 

On  April  5th9  I960  a  he  tiring  will  be  held  in  San  Francisco 
on  the  Application  of  the  City  and  County  of  San  Francisco  for 
unappropriated  waters  of  San  Antonio"    Creek  in  Alameda  County, 
and  the  Staffs  of  the  Water  Department  and  the  City  Attorney's 
Office  are  now  in  the  process  of  preparing  data,  and  exhibits 
to  be  used  during  the  Hearings . 

The  Department  was  represented  at  a  meeting  of  the  Feather 
River  Project  Association  held  in  Sacramento  on    March  11th, 
and  discussions  are  continuing  with  the  City  of  lai librae 
relative  to  the  location  of  the  JuA,iporo  Serra  Freeway. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,249th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  29, 
1360,  COMMENCING  AT  2:00  P.  M. 


Cell  to  Order: 

Present:    Commissioners  Edw,  B.  Baron,  Don  Fazackerley;  Thomas 
P.  White 

Absent:  Commissioners  Joseph  Martin,  Jr.;  Stuart  N.  Greenberg 
Vice  President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,248th  regular  meeting  of 
the  Commission,  held  March  22,  I960  were  approved. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,036  — 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,    and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-litigated  settlement:  Date  of  Accident  Settlement 

OC  Betty  Rawlins  October  29,  1959  $'  882.92 ~ 
Litigated  Settlements: 

TC  Jessie  M.  Knechtel  January  28,  1957  5,500.00 
TO  Louie  Bryant  "  1,250.00 

TC  Joan  and  Robert  Morris  "  598.76 

SO  Mary  and  George  Frederick  November  29,  1958  750.00 

SC  Mary  and  Saramie  C.  Abello  December  17,  1957        9, 500.00 
Appropriation  No.  9.735.804.000  $18, 481. 6^ 


Vote:Ayes-Oommissioners  Baron,  Fazackerley;  White 
Absent:  Commissioners  Martin;  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,037— 

RESOLVED,  That  this  Commission  hereby  confirms  the  award 
of  lease  to  United  Air  Lines,  Inc.,  made  by  the  Director  of 
Property,  covering  space  at  the  San  Francisco  International 
Airport,  being  in  area    approximately  17, 014  sq.  ftr,  on  the 
ground  floor  beneath  or  contiguous  to  the  concourse  connecting 
Piers  UB"  and  MC",  per  Drawings  Nos.  BA-10681  and  BA  10691, 
said  lease  being  for  a  period  ending  August  31,  1964,  unless 
extended  for  a  five  year  period  as  defined  in  said  lease,  at 
the  following  rental: 

In  respect  to  area  of  4,004  sq.  ft* 

(1)  for  period  ending  July  31,  1963,  $0.60  per  sq#ft«  per 

year 

(2)  for  period  commencing  August  1,  1963  and  ending  August 
31,  1964,  4>2.25  per  sq,  ft*  per  year 

In  respect  to  the  area  of  13,000  sq.  ft.  for  the  period  ending 
August  31,  1964,  $0.60  per  sq.  ft.  per  year. 

BE  IT  FURTHER  RESOLVED,  That  the  members  of  this  Com- 
mission shall  execute  said  lease  on  behalf  of  the  City  and 
County  of  San  Francisco,  a  municipal  corporation,  as  Lessor 
pursuant  to  Call  for  Bids  authorised  by  this  Commission  under 
its  Resolution  No.  19,795,  adopted  December  15,  1959* 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,038" 

RESOLVED,  That  this  Commission  hereby  authorizes  enter- 
ing into  lease  with  Aeronautical  Radio,  Inc.,  covering  occu- 
pancy of  3.42  acres  of  Water  Department  property,  being 
portion  of  the  Silva  Tract,  San  Mateo  County,  (near  Skyline 
Boulevard),  for  a  period  of  seven  years,  commencing  April 
1,  I960,  at  an  annual  rental  of  $3,360.00  per  year,  payable 
in  quarterly  installments,  said  premises  to  be  used  for  a 
remote  radio  transmitter  station;  and 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No..  17,921, 
adopted  February  25,  1958,  be  and  the  same  is  hereby  rescinded. 


Vote : Ayes-Commissioners  Baron,  Fazackerley;  White 
Absent:  Commissioners  Martin;  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,039— 

RESOLVED*  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager    and  Chief  Engineer  of  the  San 
Francisco  Water  Department  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  draw  warrant  in  amount  $?11#79,  against  such 
funds  as  are  or  will  be  legally  available,  in  payment  of  claim 
of  Krull  and  Pachneco,  resulting  from  certain  operations  of 
the  San  Francisco  Water  Department,  on  or  about  November  13, 
1959,  at  or  near  Bay  Division  Pipe  Lines  Nos.  1  and  2, 
vicinity  of  Mowrey  Avenue  and  Blacow  Road,  Centerville 
District,  Freemont,  Alameda  County. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  2Q,0U0~ 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Modification  of  Contract  in  amount 
4>22.42;  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment  in  amount  :>600.0S,  in  favor  of  Theo.  G. 
Meyer,  under  SFWD  Contract  No,  939-Laying  S"  Main  in  Custer 
Avenue,  at  Quint  Street* 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,0Ul  — 

RESOLVED*  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  speci- 
fications; approves  Credit  Modification  of  Contract  in 
amount  $250,00;  approves  Certificate  of  /cceptance  and 
Authorization  for  Final  Payment  in  amount  ^10, 750,00,  in 
favor  of  Associated  Dredging  Co,,  under  SFIA  Contract  No. 
273-Dredging  Outfall  Channel  of  Millbrae  Canal,  San  Fran- 
cisco International  Airport. 


Vote: Ayes-Commissioners  Baron,  Fazackerley;  White 
Absent:  Commissioners  Martin;  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted; 

— RESOLUTION  NO.  20,042— 

WHEREAS,  SFWD  Contract  No.  899/    Laying  of  4H  and  6"  Mains 
in  Laguna,  Gough  and  Russell  Streets-Michael  Murphy,  Jr.,  con- 
tractor-should, in  accordance  with  the  time  limjb  set  forth 
in  said  contract,  be  completed  on  or  before  October  13,  1959; 
and 

WHEREAS,  contractor  experienced  unavoidable  delay  of  11 
work  days  waiting  for  material,  6  work  days  awaiting  con- 
nections by  the  ^an  Francisco  Water  Department  and  one  work 
day  on  account  of  rain;  and 

WHEREAS,  contractor  prosecuted  the  work  of  the  contract 
diligently; 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  No.  13^56,  Ordinance  No.  3k8k,  adopted 
January  16,  1956  by  the  Board  of  Supervisors,  Section  6,3 
"Unavoidable  delays  due  to  the  prevention  of  a  contractor 
from  commencing  or  prosecuting  the  work  because  of  the  acts  of 
others,  and  due  to  adverse  weather  conditions",  this  Com- 
mission hereby  grants  an  extension  of  10  work  days  for  which 
liquidated  damages  are  hereby  waived. 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Excess  Modification  of  Contract  in 
amount  $235*65;  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  ^1, 130,97 ,  in  favor 
of  said  Michael  Murphy,  Jr.,  under  SFWD  Contract  No.  £99. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

J  — RESOLUTION  HO.  20,043— 

RESOLVED^  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Modification  of  Contract  in 
amount  $158.96.,  under  HHWS  Contract  No.  329-Construction  of 
Warnerville  Substation,  contractor,  Stolte,  Inc.  covering  the 
following: 

Under  Contract  Item  No,  28,  furnish  and  install 
a  grounding  system  at  the  transfer  tower  as  shown 
on  Drawing  SK  600129-SY. 

Vote: Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 
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On  motion  of  Commissioner  White ,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,044- 

RE SOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19952,  hereby  authorizes  the  General  Manager 
and  Chief  Engineer,  San  Francisco  Water  Department,  to  accept 
the  Application  for  Water  Supply  for  Resale  Purposes  submitted 
by  Cordilleras  Mutual  Water  Association,  effective  January  1, 
196©% 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,045— 

RESOLVED*  That  this  Commission  approves  issuance  of  Water 
Department  Revocable  Permit,  in  favor  of  Automatic  Merchandi- 
sing Co*,  of  San  Francisco,  to  install  and  operate  candy  and 
cigarette  vending  machines  on  Water  Department  property,  subject 
to  a  consideration  of  ten  (10$>)  percent  of  the  gross  revenues 
from  said  machines  to  the  Water  Department  quarterly. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,046- - 

RESOLVED,  That  this  Commission  approve  attendance  by  six 
(6)  staff  members,  as  designated  by  the  Manager  of  Utilities, to 
attend  the  Pacific  Coast  Regional  Conference  of  the  American 
Transit  Association,  to  be  held  in  Sacramento,  California,  May 
9-10-11,  I960, estimated  cost  per  member  $100*00. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,047— 

RESOLVED'  That  this  Commission  authorizes  Bid  Calls: 

SFWD  Contract  No.  946-Laying  of  6"  and  g"  Mains  in  Arm- 
strong Ave*,  between  Jennings  and  Ingalls  Streets. 

SFWD  Contract  No.  922-Laying  of  20"  Steel  Main  in  Portola 
Drive  and  Utility  Easement. 

Vote: Ayes-Commissioners  Baron,  Fazackerley;  White 
Absent:  Commissioners  Martin;  Greenberg 
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On  motion  of 
Fazackerley, 


Commissioner  White,  seconded 
the  following  resolution  was 


by  Commissioner 
adopted: 


— RESOLUTION  NO.  20,048-- 

WHEREAS'  Oakland  Airmotive  Co.,    Inc.,  a  corporation  , 
which  sometimes  does  business  as  Bay  Aviation  Services,  is 
the  Lessee  of  City  of  Certain  Land  at  the  San  Francisco  Inter- 
national Airport,  under  a  lease  dated  July  1,  1956;  and 

"WHEREAS,  Section  2  of  said  lease  provides  that  the  term 
thereof  shall  be  five  (5)  years  commencing  on  July  1,  1956, 
unless  extended  by  City  for  an  additional  period  of  ten  (10) 
years,  in  consideration  of  lessee  constructing  on  said  demised 
premises  for  City,    at  lessee ls  own  expense,  an  aircraft 
hangar  at  a  cost  of  not  less  than  $200,000.00  and  of  di- 
mensions of  not  less  than  40,000  sq.ft.;  and 

✓ 

WHEREAS    Lessee  has  duly  notified  City  of  its  intention 
to  construct  such  hangar  in  consideration  of  City  so  extend- 
ing the  term  of  said  lease  and  the  Public  Utilities  Commission 
acting  for  City  having  adopted  its  Resolution  No.  19,751  on 
November  24,  1959,  approving  the  preliminary  plans  and  Com- 
mission's Engineering  Bureau  having  approved  the  final  plans 
and  specifications  of  said  hangar  on  March  "J,  I960: 

THEREFORE,  BE  IT  RESOLVED.  That  this  Commission  hereby 
extends  the  term  of  said  lease  from  its  original  term  ending 
on  June  30,  196 1  for  an  additional  period  of  ten  (10)  years 
ending  on  June  30,  1971,  but  subject  to  the  following  con- 
ditions : 

1.  That  lessee  shall  commence  said  construction  forthwith  and 
proceed  to  completion  as  diligently  as  is  reasonably 
possible. 

2P  That  upon  completion  of  construction  of  said  aircraft 
hangar,  lessee  shall  deliver  to  City  forthwith  evidence 
satisfactory  to  City  of  the  passing  of  title  to  said  hangar 
to  City. 

3*  That  except  as  herein  amended,  said  lease  and  each  and  all 
of  its  terms  and  conditions  shall  remain  in  full  force  and 
effect  throughout  said  original  term  and  the  aforesaid  exten- 
sion thereof. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,049— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
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of  property,  as  follows: 

To:  Stoesser  Tool  and  Die  Company,  Mountain  View 

Permit  to  occupy  for  parking  purposes,  a  portion  of  the 
Bay  Division  Pipeline  No,  3  right  of  way  which  fronts  on 
the  northeasterly  line  of  Fayette  Drive,  Mountain  View, 
subject  to  a  consideration  of  ^25. 00  per  month. 

Cancelling  that  certain  permit  issued  to  the  above  named 
permittee  by  Resolution  No*  13,769,  adopted  October  13,  1953. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

"RESOLUTION  NO.  20,050— 

RESOLVED*  That  in  accordance  with  Section  151  and  151.1 
of  the  Charter,  this  Commission  approves  inclusion  in  the 
1960-196 1  Public  Utilities  Commission  budget  proposals,  salary 
schedules  adopted  by  the  Board  of  Supervisors  and  the  rates  of 
compensation  for  construction  employees  engaged  outside  of  the 
City  and  County  of  San  Francisco  as  fixed  by  Department  Head 
in  charge  thereof. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,051  — 

RESOLVED,  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  February,  I960;  and 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appointments 
and  removals  be  transmitted  to  the  Civil  Service  Commission 
and  to  the  Controller* 


Vote: Ayes-Commissioners  Baron,  Fazackerley;  White 
Absent:  Commissioners  Martin;  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,052— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  funds,    in  amount  $36,300.00,  as  follows: 

Bureau  of  Light,  Heat  and  Power 

From:  Any  Available  Funds 


To:     9.715#2lU.001-Mtce  and  Repair  of 

Street  Lighting  Installations       $  3, 100,00 

9.715. 231. 01-  Pub,Bldg. Lighting 
and  Heating  3,000.00 

9. 715. 231. 002-  Pub. Street  Light- 
ing-Pac.Gas  &  Elec.  Co.  7,000,00 
9*715. 231. 003-Pub. Street  Light- 
ing-Hetch  Hetchy  17,200.00 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,   20,053 — 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder-SFWD  Contract  No,  883-R 
Laying  of  12-Inch  Cast  Iron  Main  in  Mangels  Avenue  and  in 
Foerster  Street  to  Fred  T.  Fairey  in  net  amount  of  ^12,655.00; 
and  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 

Absent:  Commissioners  Martin;  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,05*1-- 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $39,332,70,  in  favor  of  Allis  Chalmers  Mfg, 
Co,,  under  HHWS  Contract  No,  289-Furnishing  and  Installing 
Synchronous  Generators  for  Cherry  Generating  Station, 

Payment  in  amount  $312,00,  in  favor  of  Thomas  F*  Thompson, 
for  geological  investigation-Canyon  Power  Tunnel, 

Vote: Ayes- Commissioners  Baron,  Fazackerley;  White 
Absent:  Commissioners  Martin;  Greenberg 


$36,300.00 


$36,300.00 
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Report  by  Manager  of  Utilities,  Robert  C.  Kirkwood: 

1,  Water  Policy:    Mr*  Kirkwood  advised  the  Commission  that  the 

current  session  of  the  State  Legislature, 
in  adoption  of  the  Budget,  included  the  provision  of  Gity 
for  repayment  in  the  South  Bay  Aqueduct  development.  The 
concurrent  resolution,  not  introduced  at  the  buget  sesssion, 
will  be  submitted  during  the  balance  of  the  special  session. 

2#    Mr.  Kirkwood  reviewed  the  bids  received  by  the  Director 
today  for  the  sale  of  the  Silva  Tract;  the  four  parcels  were 
sold,  subject  to  confirmation  by  the  Board  of  Supervisors 
for  a  total  of  $1,590,000,00;  later  three  other  portions  of 
the  Tract  will  be  sold  to  Governmental  Agencies  for  an 
estimated  value  of  $253,000*00. 

Roll  Calls    Commissioner  Fazackerley  called  upon  Mr,  Brown  of 

the  Airport  for  a  review  of  the  present  pattern  of 
helicopter  service.  Mr.  Brown  stated  that  the  airport  Manage- 
ment was  abreast  of  development,  it  being  indicated  that  a 
pattern  of  Air  Taxi  Service  held  a  great  promise  of  success 
within  the  near  future;  Airport  Management  and  the  Manager  of 
Utilities  will  continue  to  explore  the  matter  to  the  end  that 
the  San  Francisco  Bay  Area  will  be  accommodated  with  "copter" 
service  at  a  reasonable  economical  level. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTE  S 
PUBLIC  UTILITIES  COMMISSION 


1,250th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2^2  ~  CITY  HALL  *s  Agfill  5, 
I960,  COMMENDING  AT  2:00  P„  M. 


Call  to  Order: 

Present:    Commissioners  Joseph  Martin,  Jr.,  Edw.  B#  Baron, 
Stuart  N.  Greenberg,  Don  Fazackerley;  Thomas  P. 
White 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,249th  regular  meeting  of  the 
Commission,  held  March  29,  I960  were  approved. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 
Abstaining:  Commissioners  Martin;  Greenberg 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20f055— 

RESOLVED,  That  Resolution  No.  16,931,  adopted  January 
14,  1957/  setting  forth  official  time  and  place  of  meetings 
of  the  Public  Utilities  Commission,  be  and  the  same  is  amended 
as  follows: 

The  time  of  the  regular  meeting  of  April  12,  i960  is 
hereby  advanced  to  commence  at  9:00  A.  M,  of  said  day 
in  lieu  of  2:00  P.  M. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  MO  »  20,056— 

RESOLVED,  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $468,75,  covering  expenses  of  Dion  R#  Holm, 
City  Attorney,  re  trip  to  Washington,  Dp  C«,  appearance  before 
United  States  Court  of  Appeals,  Civil  Aeronautics  Board  Docket 
Wo,  32lk~ New  York-San  Francisco  Non-Stop  Service  Case^  March 
20-23,  I960. 


Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,0^7— 

RESOLVED*  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway: 


Claimant 

Non-litigated  settlements 

CC  Grace  H#  Pecher 

CC  Helen  L.  Steinmets 

CC  Iona  J,  Pitzer 

TC  Wallace  Norman 

TC  Constantine  M.  Daniloff 

TC  Benton  J.  Penter 

TC  Maria  Gumplmayer 

MC  Anna  J.  Siirila 

MC  James  J.  Bloberger 

MC  Marie  C,  Gonzales 

Litigated  Settlements : 

MC  Niels" J,  Hedemark 

MC  Dorothy  Challice 

MC  Eugene  P,  Gammel 

MC  Rubyan  Calvert  Johnson 


Date  of  Accident 
September  IS,  1959 
September  18,  1959 
September  18,  1959 
April  22,  1959 
October  11,  1959 
November  19,  1959 
January  27,  I960 
Anril  8,  I960 
April  26,  1959 
June  25,  1959 


April  7,  1959 
October  22,  1957 
February  14,  1959 
July  7,  1959 


Settlement 
$  750*00 
1,100,00 
2,000.00 
2,l66o02 

950.00 
1,250,00 

70H.80 
1,500,00 
5,350.00 

750.00 


750.00 
4,625*00 
750.00 
600900 


BE  IT  FURTHER  RESOLVED,  That  that  portion  of  Resolution 
N0.  19966,  adopted  March  1,  I960,  claimant,  Nettie  Hannon, 
be  and  the  same  is  amended  to  provide  for  payment  of  costs 
of  litigation  in  amount  111,05 
Appropriation  No.  9.735-.S04.000  $    23, 55b. 87 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioned  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,058- 

RESOLVED'  That  this  Commission  hereby  authoriiaes  Bid 
Calls: 

SFWD  Contract  No*  943-Leak  Detection 

MR  Contract  No*  467-Painting  and  Repair,  East  Portal,  Twin 
Peaks  Tunnel. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,059— 

RESOLVED^  That  this  Commission  approves  attendance  by 
six  (6)  staff  members  as  designated  by  the  Manager  of  Utili- 
ties, to  attand  the  Spring  Meeting  of  the  California  Section 
of  the  Americlfcri^Borks  Association,    to  be  held  in  Monterey, 
California,  April  21  and  22,  1959;  estimated  cost— ::>75»00  per 
member. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,060- - 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  funds,  in  amount  $94, 920*00: 

From:    Such  Funds  as  are  legally  available  $94,920,00 

To:       9, 735.231. 000-Light,  Heat  and 

Power  $4 1,100.00 
9.735»300.000-Materials  and 

Supplies  43,149.00 
9*735. S65.000~Health  Service 

System  10,671.00  $94,920.00 

to  provide  for  deficiency  in  the  above  appropriations  of  the 
Municipal  Railway. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  20,061— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  emergency  supple- 
mental appropriation  of  Airport  Funds,  in  amount  $65#5*+l.»00, 
to  provide  funds  to  cover  increased  premium  costs  for  public 
liability  and  property  damage,  the  cost  having  been  increased 
from  $20,000.00  to  $82,941.00, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,062— 

RESOLVED*  That  this  Commission  hereby  authorizes  execution 
of  Water  Departmen  t  agricultural  lease,  with  J.  S.  Mendonca, 
covering  152  acres  of  %ter  Department  property,  Alameda 
County,  per  Drawing  R-213,  for  a  period  of  five  years  com- 
mencing November  1,  I960,  at  an  annual  rental  of  $836.00, 
payable  in  semi-annual  installments  of  $412,00,  in  advance, 
commencing  on  said  November  1,  I960, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,063— 

RESOLVED,  That  this  Commission  approves  Contract  Payments, 
as  follows: 

Payment  in  amount  $22,012,33,  in  favor  of  Oscar  G,  Holmes,  under 
SFWD  Contract  No.  902-Replace  Benta>  Bay  Division  Pipeline 
No.  1. 

Payment  in  amount  $59,490*00,  in  favor  of  Allis  Chalmers  Mfg, 
Co.,    under  HHWS  Contract  No,  289-Furnishihg  and  Installing 
Synchronous  Generators  for  Cherry  Generating  Station. 

Payment  in  amount  ^364. 89,  in  favor  of  Robert  W.  Hunt  Co., 
Engineers,  for  professional  services  relating  to  fabrication 
of  96"  butterfly  valve, 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
Absent:    (for  this  item-Commissioner  White) 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— .RESOLUTION  NO.  20,064— 

RE SOLVED*  That  this  Commission  hereby  awards  to  Standard 
Conveyor  Company,  as  the  lowest  regular  and  responsible  bidder, 
SFIA  Contract  Wo.  257-South  Baggage  Conveyor  in  Terminal 
Building,  San  Francisco  International  Airport,  in  amount 
$38,573*00;  and  all  other  bids  for  the  above  described  work 
are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

Absent:  (for  this  item-Commissioner  White) 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,065— 

RESOLVED,  That  this  Commission  hereby  awards  to  Paul 
E.  Woof,  as  the  lowest  regular  and  responsible  bidder, 
HHWS  Contract  No.  333-Paving  of  Road,  Jones  Point  to  Mather, 
in  amount  $£6,535.00;  and  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

Absent:  (for  this  item-Commissioner  White) 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,066— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  Airport  Spa.ce  or 
Use  Permit,  as  follows: 

Permittee:        Pan  American  World  Airways  System,  Inc. 

Area:  Rooms  205F  and  205H,  consisting  of  approximately 

307  sq.  ft#,  Second  Floor,  Main  Terminal 

Building. 
Consideration:  $184.20  per  month. 
Effective  Date:  April  1,  I960. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

Absent: (for  this  item  Commissioner  White) 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,067— 

RESOLVED*  That  this  Commission  authorizes  Bid  Call  for  SFWD 
Contract  No.  947-Laying  6  &  8'u  Mains  in  Los  Palmos  and  Cresta 
Vista  Drives,, 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,068— 

WHEREAS    this  Commission  adopted  its  Resolution  No* 
20,04g,  March  29,  I960,  which  extended  the  term  of  the  Oakland 
Airmotive  Co.  Inc.  lease  dated  July  1,  1956,  for  a  period  of 
ten  (10)  years  provided  that  it  build  an  aircraft  hangar  for 
City  on  its  demised  premises  at  the  &an  Francisco  Inter- 
national Airport;  and 

4 

WHEREAS    said  Resolution  contained  a  condition  which  is 
quoted  as  follows: 

"That  upon  completion  of  construction  of  said  aircraft 

hangar,  lessee  shall  deliver  to  City  forthwith  evidence 

satisfactory  to  C  ity  of  the  passing  of  title  to  said 
hangar  to  City";  and 

WHEREAS    Oakland  Airmotive  Co.  Inc.  has  advised  City 
that  said  condition  will  prevent  it  from  completing  its 
financing  arrangement  unless  said  condition  is  withdrawn  and 
City  agrees  to  accept  a  quit  claim  deed  to  said  hangar  from 
Oakland  Airmotive  Co.  Inc.,  upon  the  termination  of  its  lease; 
and 

WHEREAS'  said  lease  provides  in  Section  11  thereof  that 
Lessee  shall  execute  a  quit  claim  deed  to  City  for  said  hangar 
upon  termination  of  said  lease  and  that  therefore  the  afore- 
said accelerating  condition  is  not  of  material  benefit  to 
City: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  the  request  of  Oakland  Airmotive  Co.  Inc.  that  the 
aforesaid  condition  be  withdrawn  and  hereby  amends  its 
Resolution  No.  20,04g  by  deleting  therefrom  said  condition 
number  2. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,069-- 

RESOLVED,  That  this  Commission  approves  settlement  of 
condemnation  proceedings,  Action  No.£>7l4g  in  the  Superior 
Court  of  Sa,n  Mateo  County,  brought  by  the  City  of  Millbrae, 
for  condemnation  of  the  fee  for  public  park  and  grounds  pur- 
poses of  2,926  acres,  more  or  less  of  San  Francisco  Water  De- 
partment property  situated  in  San  Mateo  County,  and  reserving 
an  easement  for  water  line  purposes  to  the  City  and  County  of 
San  Francisco,  for  award  to  the  City  and  County  of  San  Fran- 
cisco of  $k9, 500.00. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
Absent:  (for  this  item-Commissioner  White) 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  HO»  20,070— 

RESOLVED,  That  this  Commission  authorizes  the  attendance 
at  conventions,  conferences,  as  follows: 

Staff  member  of  the  Engineering  Bureau  as  designated  by  the 
Manager  of  Utilities  to  proceed  to  New  York  via  Houston,  New 
Orleans  and  Miami,  for  the  purpose  of  inspecting  airports  and 
to  attend  the  American  Association  of  Executives  Convention 
May  15-12,  I960;  estimated  expense~$S00.00. 

Manager  of  Airport  to  proceed  to  Washington,  D.  C.,  on  or  about 
April  IS,  I960  for  the  purpose  of  obtaining  further  federal 
aid  in  connection  with  contemplated  construction  projects  at 
the  San  Francisco  International  Airport;  estimated  expense  of 
$500,00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,071  — 

RESOLVED,  That  this  Commission  hereby  awards  to  Fred 
Bertetta  of  South  San  Francisco,  as  the  highest  and 
responsible  bidder,  lease  of  10.1  acres  of  Water  Department 
property,  in  South  San  Francisco,  San  Mateo  County,  for 
Trailer  Park,  Motel  and  Related  Business,  for  a  ten  year 
period,  at  a  minimum  rental  of  $1, 000.00  per  year  for  the 
first  year  and  $3,000,00  per  year  for  the  remaining  nine 
years,  or  12.1$  of  the  gross  revenues,  whichever  is  the  greater 
lessee  to  pay  taxes  and  improvements  and  to  furnish  City  with 
a  faithful  performance  bond  in  the  sum  of  $10, 000.00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 

Absent:  ('for  this  item-Commissioner  Greenberg) 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,072— 

RESOLVED,  That  this  Commission  hereby  approves  the  issu- 
ance of  a  license  to  the  Pacific  Gas  and  Electric  Co.  to  con- 
struct, operate  and  maintain  a  natural  gas  line  on  property  of 
the  San  Francisco  International  Airport,  to  serve  the  former 
Terminal  Area,  said  gas  line  to  extend  northeasterly  from  the 
existing  20-inch  wrapped  high  pressure  main  along  the  south- 
westerly side  of  the  former  Bayshore  Highway  to  the  former 
Terminal  Area,  all  in  accordance  with  the  terms  and  conditions 
as  set  forth  in  said  license. 

Vote: Ayes- Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,073— 

RESOLVED'  That  this  Commission  hereby  authorizes  staff 
members  of  the  Municipal  Railway  and  requests  staff  members 
of  the  City  Attorney's  Office,  to  appear  before  the  Public 
Utilities  Commission  of  the  State  of  California,  to  enter  ob- 
jections to  any  proposal  which  would  designate  Giants  Drive, 
between  Jamestown  and  Ingerson  Streets,  as  a  part  of  a  route 
for  interurban  buses  operating  to  or  from  Candlestick  Stadium, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  Hone 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  W*  20,07*+— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  budgets, 
as  follows: 

Fiscal  Year  1960-1961 

Supp. Budget  Supp. Budget  Supp. Budget 

No*  1         No*  2  No.  3 

Sal.  Stand.       All  Other  In- 

Changes        Others  surance 


$ 


Public  Utilities  Com- 
mission. $  13,024.00    $  1,724.00 

Bur,  Light,  Ht.  &  Power  453*00  -0- 

Municipal  Railway  4l, 108*00  26,265.00 

Hetch  Hetchy  Project  20,637*00  17,453.00 

Engineering  Bureau  27,069*00  -0- 

Airport  21,009.00  411,269*00  62,941.00 

Water  Department  27,966.00  674.00   

$151,266.00  $457,3q5.M       |  62, 941. Off" 

1955  H.H.Bond  Fund  27,453,00 

1956  Airport  Bond  Fund  13,111.00 

^19i;S30700 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White-   1  - 
Absent:  (fox  this  item-Commissioner  Greenberg) 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,075— 

RESOLVED*  That  the  Public  Utilities  Commission  does  hereby 
consent  to  the  assignment  of  Airborne  Freight  Corporation's 
interest  in  that  lease  issued  pursuant  to  Resolution  Ho.  19865, 
to  Tihe  Pacific  National  Bank  of  San  Francisco  for  the  purpose 
of  securing  a  loan,  the  proceeds  of  which  will  be  used  for 
construction  on  the  Airport  by  said  Airborne  Freight  Corpora- 
tion. 

Vote:  Ayes-Commissioners  Martin,  Baron,  G-reenberg,  Fazackerley; 

» 

Absent:  (for  this  item-Commissioner  White) 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,076— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Water  Department  funds,  in  amount 
$1,965*000*00,  to  provide  for  the  rehabilitation  and  roofing 
of  the  north  basin  of  the  University  Mound  Reservoir, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Creenberg,  Fazackerley; 
White 
Absent:  None 

Report  by  Manager  of  Utilities,  Robert  C.  Kirkwood: 

(1)  Letters  transmitted  from  the  Mayor;  one  from  the  Marine 
Staff  Officers,  Office  and  Allied  Personnel  and  the  other 
from  the  Seafarers  International  Union  of  North  America, 
both  letters  suggesting  that  the  Public  Utilities  Com- 
mission appoint  one  of  its  members  ,  Commissioner  Thomas 
P.  White,  to  act  as  a  labor  liaison  officer.  President 
Joseph  Martin,  Jr.  stated  that  the  Commission  did  not 
want  to  return  to  the  Committee  System,  such  a  system  not 
proving  satisfactory  and  not  in  the  best  interests  of  the 
City;  that  each  and  every  member  of  the  Commission  being 
responsible  for  all  labor  problems  as  well  as  other  prob- 
lems before  the  Commission, 

(2)  Letter  from  the  Mayor  in  the  matter  of  helicopter  service 
to  and  from  the  Airport.    President  Joseph  Martin,  Jr. 
stated  that  the  matter  of  helicopter  service  was  currently 
under  study,  and  that  the  Mayor's  letter  will  be  forwarded 
to  Airport  Management  for  review  and  reply, 

(3)  Letter  from  Supervisor  Casey  requesting  that  shelters  be 
provided  for  Railway  patrons  on  Lincoln  Way  at  9th  and 
19th  Avenues.    Mr,  Kirkwood  stated  that  the  Municipal 
Railway  is  not  in  a  position  at  this  time  to  include 
shelters  in  the  supplemental  budget;  Commissioner 
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Fazackerley  stating  that  in  San  Francisco  that  there  were 
many,  many  sites  that  would  readily  accommodate  shelters, 
but  such  a  program  was  unrealistic  because  of  the  great 
costs  involved, 

(4)  Letter  from  the  Clerk  of  the  Board,  requesting,  at  the 
at  the  request  of  Supervisor  Casey,  that  certain  lands  in 
Southern  Alameda  County  be  made  available  for  vacation 
sites  for  "middle-income  families";  the  matter  was  re- 
ferred to  Mr,  Robert  C,  Kirkwood  for  reply. 

Roll  Call:    President  Joseph  Martin,  Jr.  Letter  from  Vernon 

Kaufman  of  the  Vernon  Kaufman  Co.  relative  to 
complaint  against. the*  Airport  Parking  Operator;  the  letter  was 
directed  to  the  Airport  Manager  for  study  and  report. 

Commissioner  Thomas  P.  White; noted  that  a  number  of  employees 
on  Airport  property  were  using  Parking  Lots  1  and  2,  thus  de- 
priving the  public  nearer  facilities  to  the  Terminal  Building; 
it  was  his  opinion  that  additional  parking  meters  be  installed 
around  the  lots,  thus  providing  better  facilities  for  parking 
and  supplementing  Airport  revenues;  the  matter  is  under  study 
the  Management, 

Trans  Pacific  Case-Docket  No,  7723* 

The  Commission  through  its  Resolution  No.  1S&72,  adopted 
October  27 ,  1959,  adopted  a  policy  position  in  the  Trans 
Pacific  Ca.se,  Docket  No,  7723*    Under  the  resolution,  *the 
Commission  in  part  stated  that  full  information  as  to  feasibi- 
lity of  additional  authorizations  for  air  carriers  from  San 
Francisco  to  Hawaii  and  throughout  the  Central  Pacific  Area, 
will  only  be  developed  during  the  course  of  the  proceeding. 
San  Francisco  will  assist  in  any  way  it  can  in  the  development 
of  the  material.  While  the  City  supports  the  principle  that 
there  should  be  on  all  routes  as  many  American  flag  carriers 
as  the  economic  situation  w  11  justify,  the  City  is  not  pre- 
pared at  this  time  to  make  any  recommendations  concerning 
additional  authorization  on  routes  in  the  area. 

Following  the  Civil  Aeronautics  Board  Hearing  in  Washington, 
D.  C,  the  Commission  designated  this  meeting  as  the  date  to 
consider  recommendations  in  the  Docket, 

Mr.  Frank  J,  Needles  of  the  City  Attorney's  Office  presented 
a  memorandum  under  the  Docket,  the  memorandum  being  attached 
and  made  a  part  of  the  minutes  of  this  meeting,  also  being 
attached  statements  filed  by  the  respective  carriers. 

In  general,  Mr.  G.  Bernard  Slebos  of  United  Air  Lines  and  Mr. 
Hagstra  of  Pan  American  Airlines,  were  critical  of  the 
findings  of  the  Memorandum;  they  contended  that  projections 
were  unrealistic;  estimates  excessive;  traffic  generation  too 
complimentary,  a  common  practice  of  public  interests;  that 
isolated  situations  in  peak  periods  were  used  as  being  common 
practice;  that  hotel  accommodations  were  pure  conjecture. 
The  speakers  in  summation  stated  that  service  was  provided  by 
the  companies,  was  of  an  unsurpassed  nature,  highly  promoted, 
fares  being  low,  the  companies  operating  at  a  low  level  of 
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return.    The  companies  will  continue  to  develop  the  market  to 
the  end  that  the  public  will  have  a  service  of  high  quality, 
They  further  contended  that  additional  carrier  or  carriers 
would  only  result  in  a  lessening  of  quality  service,  raise 
fares  and  in  general  be  adverse  to  the  welfare  of  the  traveling 
public.    Mr.  Hagstra  urged  that  the  Commission  leave  the  matter 
in  the  hands  of  the  Examiner  and  the  C.  A.  B's  judgment  of 
economic  facts  on  the  basis  that  San  Francisco  would  want  all 
competitive  service  economically  justified,  or  that  City  take 
no  action  on  the  disputed  issues,  until  the  Examiner  has  com- 
pleted his  review  and  has  submitted  his  recommendations. 

Mr.  T.  C#  Drinkwater,  President,  Western  Airlines,  stated 
that  the  Memorandum  was  a  good  report  of  the  Washington 
hearings;  he  urged  that  the  Commission  support  additional  ser- 
vice, leaving  the  designation  as  to  carrier  to  the  Board. 

Mr,  C,    Edward  Leasure  of  Northwest  Airlines  in  summation, 
stated  that  the  market  could  readily  support  a  third  carrier 
that  the  future  of  the  San  Francisco-Hawaii  segment  is  bright; 
that  despite  past  service  inadequacies,  traffic  has  grown  at 
a  faster  rate  than  across  the  Atlantic;  that  this  continued 
growth  of  traffic  requires  certification  of  additional  service 
for  San  Francisco  and  that  this  dense  traffic  market  will  pro- 
vide the  essential  support  for  frequent  and  effective  com- 
petitive service  between  San  Francisco  and  the  Orient, 

Mr,  Paul  Howell  of  Sheraton  Hotels  urged  the  Commission  to 
take  such  steps  as  would  be  necessary,  to  the  end,  that  all 
transpacific  flights  stop  on  the  Coast,  to  offset  flyovers. 

Following  the  presentations  by  the  respective  carriers, 
President  Joseph  Martin,  Jr.  on  behalf  of  the  Commission 
stated  that  the  dicnussions  were  fruitful;  that  the  service 
now  rendered  by  United  Air  Lines  and  Pan  American  Airlines 
was  of  a  very  high  quality;  that  flyovers  constitutes  a  .  . 
challenge  to  Western  Cities  and  due  consideration  must  be  given 
to  where  San  Francisco  stands  in  relation  to  other  Airports  and 
Cities* 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Baron,  the  Commission  favored  the  adoption  of  a  resolution 
(to  be  formally  considered  at  its  next  regular  meeting)  the 
resolution  to  support  such  additional  carrier  or  carriers  to  be 
certified  for  San  Francisco-Hawaii  and  beyond,  as  the  Civil 
Aeronautics  Board  finds  feasible,  but  under  no  circumstances 
should  San  Francisco  be  given  fewer  carriers  than  other  West 
Coast  Terminals. 

At  its  next  regular  meetings  the  Commission  will  consider 
recommendations  on  the  Pacific  Cargo  Situation  under  Docket  No. 
7723. 

Mr.  John  Noonan,  City  Attorney  cf  South  San  Francisco  read  a 
directive  from  the  City  Council,  lodging  a  protest  against 
the  extension  of  or  provision  for  additional  airline  routes 
that  will  cause  an  increase  in  movement  of  planes  from  the 
Airport  until  the  noise  factor  is  resolved.    Mrs.  Scannul 
of  775  Circle  Court  supported  the  position  of  the  City 
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Council* 


Commissioner  Fazackerley  stated  that  the  City  and  County  of 
San  Francisco,  Airline  Operators,    Federal  Officials  and 
associated  interests  were  well  aware  of  and  sympathetic  of  the 
noise  problem;  that  the  Noise  Abatement  Committee  was  studying 
the  matter;  that  the  problem  is  of  a  very  complex  nature,  but 
progress  is  being  made, 

Department  Report-Airport,  Belford  Brown  reporting: 

Negotiations  are  proceeding  in  the  matter  of  leasing  of  Pan 
American's  base  properties  to  Flying  Tiger  Line,  City 
attorney  is  preparing  legal  document  to  reflect  installation 
of  an  elevator  in  the  Terminal  Building,  Revised  engineering 
and  architectural  drawings  have  been  submitted  for  improvements 
to  the  international  arrival  facilities  on  Pier  ¥D%  Arrange- 
ments are  presently  being  made  for  suitable  and  proper  in- 
augural flight  ceremony  for  Lufthansa,  on  May  Ik,  I960. 
Management  is  studying  the  proposal  of  Senator  Eugene  McAteer 
in  the  matter  of  acquisition  of  Crissy  Field  in  San  Francisco 
as  a  second  airport.    The  Federal  Aviation  Agency  has  been 
requested  to  review  its  findings  in  the  matter  of  aid  for  the 
extension  of  Runway  2SL.Traff ic:  Passenger  traffic  has  in- 
creased 23f°  for  the  month  of  February,  I960  as  compared  with 
1959;  total  mail  was  up  0%;  freight  showed  a  24,4%  increase 
and  express  volume  was  up  30$, 


THEREUPON  THE  MEETING  ADJOURNED. 
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March  30,  i960 


MEMORANDUM 

TO:  PUBLIC  UTILITIES  COMMISSION 

PROM:      FRANK  J.  NEEDLES,  DEPUTY  CITY  ATTORNEY 

INTRODUCTION 

In  October  27,  1959  in  Public  Utilities  Commission  Resolution 
No.  I9672,  this  Commission  adopted  a  policy  position  in  the  Trans- 
Pacific  Route  Case,  C.A.B.  Docket  No,  7723.    Therein  it  was  stated: 

1.    The  Commission  advocated  competitive  American  flag 

service  from  San  Francisco  and  Tokyo  and  points  beyond 
via  the  Great  Circle  Route* 


2.  In  the  South  Pacific,  the  Commission  urged  unrestricted 
authorization  of  an  American  flag  carrier  service  from 
San  Francisco  to  Tahiti  and  points  beyond. 

3.  In  paragraph  3  of  the  resolution,  the  Commission  stated: 

"Full  infomation  as  to  the  feasibility  of  additional 
authorizations  (for  air  carriers)  from  San  Francisco 
to  Hawaii  and  throughout  the  Central  Pacific  area  will 
only  be  developed  during  the  course  of  this  proceeding. 
San  Francisco  will  assist  in  any  way  it  can  in  the 
development  of  this  material.    While  we  support  the 
principle  that  there  should  be  on  all  routes  as  many 
American  flag  carriers  as  the  economic  situation  will 
Justify,  the  City  is  not  prepared  at  this  time  to  make 
any  recommendations  concerning  additional  authorizations 
on  routes  in  this  area." 


Thus,  the  Commission  seeks  full  information  as  to  the 
feasibility  of  additional  carrier  authorizations  in  the  Central  Pacific 
area . 


The  Central  Pacific  area,  throughout  the  proceedings,  has 
been  divided  into  two  segments,  that  is:  (1)  Mainland- Hawaii "and 
(2)  Ma inland- Hawaii -beyond  to  the  Orient.    This  division  of  the  Central 
Pacific  is  fundamentally  not  a  part  of  the  President's  directive  of 
February  18,  1959,  wherein  he  stated: 

"As  you  are  aware,  this  Administration  is  firmly  committed 
to  the  view  that  the  public  interest  requires  competitive 
American  flag  service  at  the  earliest  feasible  date  on  all 
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international  air  routes  serving  major  United  States  gate- 
Ways.    With  such  competition  the  benefits  to  the  Nation  of 
international  air  transportation — increased  trade  and 
friendly  relations  abroad — become  the  greater. 

"Over  the  North  Atlantic  our  objective  has  been  substantial- 
ly achieved,  but  in  the  Pacific,  because  so  far  it  has  not 
been  deemed  feasible,  very  little  progress  in  the  desired 
direction  has  been  made.    This  history  only  emphasizes  that 
the  American  flag  service  we  ultimately  envision  for  the 
Pacific  must  be  developed  as  rapidly  as  it  can  be  justified 
by  the  growth  of  United  States-Orient  traffic. 

"The  statistical  information  you  have  furnished  me  indicates 
that  total  U.  S.  revenue  traffic  in  the  Pacific  is  continuing 
to  grow.    This  overall  growth  was  maintained  last  year 
despite  a  slight  decline  in  the  passenger  traffic  carried  by 
American  flag  lines.    This  latter  situation  will  undoubtedly 
be  improved,  however,  by  the  recent  determination  that 
American  flag  carriers  may  schedule  additional  flights 
between  United  States  gateways  and  Tokyo. 

"The  present  Pacific  route  situation,  as  I  understand  it, 
finds  both  Northwest's  authority  to  serve  Okinawa,  Formosa, 
Hong  Kong  and  the  Philippines  from  Seattle-Portland  and  Pan 
American's  authority  to  serve  Tokyo  via  Honolulu  expiring 
in  i960.    Other  authorizations  have  expired  or  are  about  to 
expire.    And  a  number  of  applications  are  pending — for 
example,  Northwest's  application  to  serve  San  Francisco  and 
Los  Angeles  and  Pan  American's  application  to  serve  New  York, 
Baltimore-Washington,  Detroit,  Chicago,  Seattle  and 
Portland. " 

The  President  concluded: 

"I  believe  it  is  essential  to  our  foreign  policy  and 
Administration  objectives  that  the  entire  Pacific  route 
complex  be  promptly  considered  as  a  whole  by  the  Civil 
Aeronautics  Board." 

It  can  be  seen  from  the  foregoing  that  the  President  was 
concerned  with  "competitive  American  flag  service  .  *  .  on  all  inter- 
national air  routes  serving  major  United  States  gateways";  "the 
benefits  to  the  Nation  (with  such  competition)  of  international  air 
transportation — increased  trade  and  friendly  relations  abroad";  "that 
the  American  flag  service  .  .  .  for  the  Pacific  must  be  developed  as 
rapidly  as  it  can  be  justified  by  the  growth  of  United  States-Orient 
traffic." 

Initially,  the  President  had  in  mind  an  international  route 
case  for  competitive  American  flag  carriers  "from  major  United  States 
gateways"  to  the  Orient.    He  pointed  out  the  expiration  of  Northwest's 
authority  to  serve  Okinawa,  Formosa,  Hong  Kong  and  the  Philippines  from 
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Seattle-Portland;  and  Pan  American's  authority  to  serve  Tokyo  via 
Honolulu  until  I960,    The  President  was  aware  of  Northwest's  applica- 
tion to  serve  San  Francisco  and  Los  Angeles  and  Pan  American's 
application  to  serve  New  York,  Baltimore/Washington,  Detroit,  Chicago, 
Seattle  and  Portland.    No  mention  in  the  President's  directive  refers 
to  Ma inland- Hawaii  service  as  such.    The  reason  is  obvious.  Service 
to  Hawaii  was  a  part  of  the  international  route  structure,  solely  under 
the  President's  jurisdiction  as  set  forth  in  the  Federal  Aviation  Act, 
(Section  801)  Service  to  Hawaii  became  a  domestic  carrier  issue  when 
Hawaii  became  the  fiftieth  state  of  the  Union.    The  Civil  Aeronautics 
Board,  as  a  matter  of  law  (Ashbacker  Doctrine),  was  compelled  to 
consider  carrier  applications  for  Mainland  service  to  Hawaii  as  part 
of  this  proceeding.    Motions  were  made,  however,  by  various  parties  to 
eliminate  the  issue  of  Ma inland- Hawaii  service  and  to  confine  the 
question  to  the  international  route  structures.    The  Board,  in  denying 
these  motions,  pointed  out  that  service  to  Hawaii  and  beyond  had  always 
been  considered  as  an  integral  part  of  the  international  route  structure 
of  the  Pacific  but  that  the  applications  to  serve  Hawaii  from  our  Main- 
land gateways  were  also  to  be  considered  as  part  of  these  proceedings. 

It  is  this  office's  understanding  that  the  Commission  is 
concerned  with  the  record  facts  regarding  section  3  of  Resolution 
No.  19672.    As  a  consequence,  this  summation  relates  to  the  Central 
Pacific-- 

A)  Ma inland- Hawaii  route;  and 

B)  Ma inland- Hawaii -Orient  route. 


THE        CENTRAL        PACIFIC  AREA 


A.    Ma  inland- Hawaii  Market; 

Continental,  Hawaiian,  Northwest,  Western  and  U.  S,  Over- 
seas all  seek  authority  to  serve  San  Francisco-Los  Angeles 
and  Haitfaii. 

Pan  American  would  add  Chicago,  New  York,  Baltimore/ 
Washington,  Detroit,  Boston  and  Philadelphia  as  coterminals 
with  its  West  Coast  cities — namely:     San  Francisco  and  Los 
Angeles . 

United  seeks  authority  to  serve  Hawaii  direct  from  New 
York,  Chicago,  Detroit  and  Philadelphia, 

Continental,  besides  serving  San  Francisco  and  Los  Angeles, 
proposes  service  from  Chicago,  Denver  and  Kansas  City, 

Western,  which  serves  the  interior  cities  of  Minneapolis/ 
St.  Paul,  Denver,  Phoenix,  and  Salt  Lake,  would  create  San 
Diego  as  a  new  West  Coast  terminal  point. 
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Each  of  the  above  carriers  have  made  traffic  forecasts  of 
either  the  California-Hawaiian  market  or  the  Ma inland- Hawaii an  market. 
There  is  a  wide  divergence  on  the  part  of  the  carriers  as  to  what  the 
traffic  will  be  in  the  forecast  year  of  1962.    For  your  information, 
the  year  1962  was  the  one  agreed  upon  at  the  prehearing  conference  for 
estimates  of  traffic  that  would  warrant  authorizations  in  this  proceed- 
ing. 


THE    CARRIER    FORECASTS    ARE    AS  FOLLOWS: 

Northwest  (Exhibit  402) 

1962  Passenger  Forecast  (California-Honolulu) 

*s  716 ,637  passengers.  Northwest  uses  the  year  1957 
as  its  base  year,  with  a  total  of  307,600  passengers 
between  California  and  Honolulu.     (HNL  means  Honolulu). 

Pan  American  (Exhibit  1038) 

I962  Passenger  Forecast  (Ma inland- Honolulu) 
East  United  States        SF-HNL         LA- HNL  TOTAL 

135,553  186,966        227,592  550,116 

United  (Exhibit  331 ) 

1962  Passenger  Forecast  (Ma inland- Honolulu 

Chicago/East  Other  Total 

82,000  275,100  357,900 

Continental  (Exhibit  107) 

I962  Passenger  Forecast  (Prior  to  CAL  service) 

LA- HNL  SF-HNL  ALL  OTHERS 

242,208  197,716  217,507 

If  CAL  was  authorized  it  forecasts: 


LA- HNL 


SF-HNL 


314,870  257,031 
Western  (Exhibit  106) 

1962  Passenger  Forecast 
LA- HNL  SF-HNL 


ALL  OTHERS 


275,858 


204,457 


148,085 


ALL  OTHERS 
131,328 


TOTAL 
657,431 


TOTAL 
847,759 


TOTAL 
483,871 


Hawaiian  (Exhibit  621) 

1962  Passenger  Forecast  V?8,3^0 

(All  through  3.F.  and  L.A. ) 

U.  S.  Overseas  (Exhibit  200,  p.  11) 

Passengers  Passengers 

1958  Calif-HNL  1959  Callf-HNL 

Supp.  Carriers            ^1,075  65,5^6          NA  (1) 

Pan  Am.                       102,25^  14?, 715*         NA  ( 1 ) 

United                          99,782  133,209*         NA  ( 1 ) 

TOTAL         2^3,111  3^6,^70 

*  Pan  Am  Witness  Ferguson  (Tr.  p.  5392) 
33.57$  increase  in  1958  traffic. 

(1)  Not  available. 

Bureau  of  Air  Operations  (Exhibit  BA0-R11  /2  Revised7) 

I962  Passenger  Forecast  (California-Hawaii) 

Los  Angeles/San  Francisco  358,^23 

TOTAL  Ma inland-  HNL  513,353 


San  Francisco  did  not  submit  a  passenger  forecast 
exhibit  for  1962,  as  we  were  unable  to  obtain  the 
total  California  gateway  traffic.     It  is  my  belief 
that  Northwest's  base  figure  of  307,600  is  legitimate, 
since  it  includes  supplemental  traffic.     In  predicting 
a  1962  traffic  figure,  I  would  use  the  307,600  passengers 
of  1957  as  a  base.    Some  of  the  carriers  have  used  1958, 
which  admittedly  was  a  depressed  figure. 

The  following  neutral  factors  can  appropriately  be  used  in 
forecasting  the  traffic  for  1962: 

TOTAL  California  Market  1957  307,600 

Normal  Growth  12$  per  year=  60% 

Jet  Stimulation  15% 

Economy  Fare  12% 
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TOTAL  California  Market  1962 


LA-HNL        {55%)  SF-HNL        (45$)  TOTAL 

316,366  253,846  575,212 


Pan  American's  average  annual  rate  of  growth  for  the 
California-Honolulu  traffic  1951-1953  was  14.9$.  '  (Exhibit  PA  1012). 
In  Exhibit  420,  Pan  American  uses  1958  as  the  base  year  with  total 
traffic  of  236,300.    This  figure  does  not  include  supplemental 
carrier  traffic  of  41.075  passengers.     In  its  estimates  for  I962,  it 
allows  an  8%  factor  for  post-recession  upsurge,  whereas  Mr.  Ferguson 
(Pan  American's  witness)  testified  the  increase  between  1958  and  1959 
was  33.57$  between  California  and  Honolulu.     (Tr,  p.  5392).  Pan 
American's  normal  growth  factor  is  12$  per  year,  jet  stimulation  of 
about  16$,  fare  stimulation  of  13.5$.     However,  in  C.A.B.  Docket 
No.  8960  (Pacific  Northwest- Hawaii  Case)  Pan  American's  Exhibit  PA- 
122  shows  a  total  of  277,923  California-Hawaii  passengers  for  1957 
distributed  as  follows: 

Pan  American  177,923  passengers  and  United  100,000  passengers. 
The  addition  of  the  29,677  passengers  carried  on  supplemental  air 
carriers  produces  a  total  of  307,600  California-Hawaii  passengers  for 
1957. 

Thus,  it  appears  that  the  forecast  submitted  above  is  reason- 
able and  valid.    The  acceptance  of  this  passenger  forecast  means  that 
the  San  Francisco- Honolulu  market  for  the  year  1962  of  258,846 
passengers  should  be  used  as  a  comparative  traffic  figure  in  markets 
where  other  cities  and  air  carriers  are  requesting  nonstop  service 
and  authority  to  Honolulu.     For  example,  Chicago's  traffic  forecasted 
by  the  Bureau  of  Air  Operations  for  1962  to  Honolulu  is  21,355 
passengers.     (Exhibit  BAO-R-10-Rev. ) .    Chicago/East- Honolulu  market  is 
presently  entitled  to  competitive  carrier  service  by  United  and  North- 
west (Exhibit  U-429).    This  service  is  one-stop  air  service  through 
Seattle,  San  Francisco  or  Los  Angeles. 

United' s  estimate  of  the  I962  Chicago/New  York-Honolulu 
traffic  is  71,375  passengers  (Exhibit  U-202).    The  Bureau  of 
A|r  Operations  figures  the  traffic  in  the  market  as 

52,464  (Exhibit  BAO-R-10-Rev . ; .    United  proposes  nonstop  service  only 
from  Chicago  (Exhibit  U-201).     It  would  collect  the  New  York  traffic 
at  Chicago  for  nonstop  service  to  Honolulu.    The  Detroit/Philadelphia 
I962  traffic  of  11,425  passengers  would  be  funneled  through  the  Los 
Angeles  gateway  (Exhibit  U-201  and  Exhibit  202). 

United,  using  DC-8  equipment,  forecasts  it  would  carry 
36,615  Chicago/New  York- Honolulu  passengers  in  I962,  which  would 
produce  a  year-round  load  factor  of  65$,  with  a  break-even  load  factor 
of  51.72$  (Exhibits  U-202  and  202-A).     It  is  United' s  contention  from 
the  foregoing  facts  that  only  one  carrier  should  be  given  nonstop 
authority  in  the  Chicago/East- Honolulu  market. 
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Pan  American  predicts  135,300  Sast/U.  S. -Honolulu  passengers 
for  I962.    The  carrier  estimates  it  would  carry  55, °00  passengers  on 
its  nonstop  service  from  New  York  and  Chicago  gateways  (Exhibits  PA 
420  and  402).     Pan  American  asks  to  compete  with  United  in  the  East/ 
U.  S. -Honolulu  markets. 

Continental  opposes  both  the  applications  (of  Pan  American 
and  United)  to  serve  Chicago-Honolulu  (Bates  testimony).    The  carrier 
states  that  United  has  neglected  the  interior  and  eastern  cities  and 
therefore  should  not  be  given  authorization.     Continental  estimates 
the  1962  Chicago -Honolulu  traffic  at  25,437  passengers  without  its 
participation.    With  Continental  authorized,  the  Chicago- Honolulu 
market  will  be  38,156  passengers,  and  its  share  would  be  19,078 
passengers  (Exhibit  CAL-107).    The  carrier  proposes  four  (4)  nonstop 
round  trip  flights  per  week  between  Chicago  and  Honolulu.  (Exhibit 
CAL-100).    Continental  estimates  its  off-line  traffic  at  Chicago  at 
22,425  passengers  (Exhibit  CAL-106). 

Prom  the  above  data,  there  follows  a  comparison  (with  San 
Francisco)  of  traffic  and  carriers  seeking  nonstop  authorization  at 
eastern  terminals; 

I962  Number  of 

City  Pairs  Passengers  Carriers 

San  Franc is co- Honolulu  (SF)  258,846  PAA-UAL  (Present) 

East/U.  S. -Honolulu  (PAA)  135,800  PAA-UAL 

Chicago/New  York-Honolulu  (UAL)  71,375  UAL 

Chicago-Honolulu  (CAL)  38,156  CAL 

I  believe  the  following  observations  will  be  helpful  to  the 
Commission  in  reaching  a  decision  regarding  further  competitive  service 
to  Honolulu; 

In  C.A.B.  Docket  No,  8960  (Pacific  Northwest-Hawaii  Renewal 
Case),  Pan  American  advocates  competitive  service  between  Seattle- 
Portland/Honolulu.    The  evidence  in  that  case  shows  that  the  traffic 
between  ^n^Francl^eo  and  Honolulu  is  seven  (7)  times  greater  than  the 
traffic  between  Seattle/Portland- Honolulu.     Further,  the  California- 
Hawaii  traffic  in  1959  totaled  313,416  passengers  as  against  250,265 
Pacific  Northwest-Hawaii  traffic  for  the  eleven  year  period  1949-1959. 
(Source  N.W.A.  -  110  C.A.B.  Forms  41  and  2788.) 

In  June  1946,  United  was  certificated  as  a  competitive 
carrier  between  San  Francisco  and  Honolulu  when  the  California- Honolulu 
traffic  amounted  to  27,306  passengers.    And,  in  1950,  United  was 
certificated  between  Los  Angeles  and  Honolulu  when  the  traffic  was 
24,107  passengers  (Source:  C.A.B.  Form  41;  C.A.B.  Docket  5031  Exhibit 
PA-601.) 

In  C.A.3.  Docket  No,  7723,  Exhibits  CCSF  Nos.  23  and  24,  San 
Francisco  demonstrated  that  at  least  twenty-eight  (28)  markets  with 
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less  passenger  traffic  than  San  Francisco- Honolulu  have  three  or  more 
nonstop  carriers  certificated  to  serve  said  markets.    Further,  San 
Francisco- Honolulu  produces  more  revenue  passenger-miles  than  thirty- 
four  (34)  markets  where  three  or  more  carriers  are  certificated  to 
render  nonstop  air  service  (Exhibit  CAL-15). 


SPACE  AVAILABILITY  DATA 

Data  pertaining  to  availability  of  passengers  to  obtain 
reservations  has  alway  been  controversial  and  usually  denied  by  the 
carriers  having  authority  to  serve  given  markets. 


California-Hawaii  Seat  Load  Factors 

Pan  American  and  United  seat  load  factors  for  the  year  1955 
were  78.9$  and  77.^$  respectively.     (Source:  Exhibit  PA-301,  C.A.B. 
Docket  No.  5031;  Exhibit  NWA-508).    The  lowest  month  was  November  for 
both  carriers:    Pan  American  70.3$  and  United  59.5/2.    The  highest 
month  was  August,  when  the  seat  load  factor  was  89. 7%  for  Pan  American 
and  89.8$  for  United. 

In  1957  United  and  Pan  American  operated  with  a  load  factor 
of  7^%  between  California  and  Honolulu.    Again,  the  lowest  month  was 
November  when  the  load  factor  was  62$;    and  the  highest  month  was 
August  when  the  load  factor  was  88$.     (Source:    Exhibit  PA-1^8,  Docket 
No.  896 0;  Exhibit  NWA-509). 

In  1958  the  seat  load  factor  for  the  first  class  services  of 
both  carriers  was  63.3$.     On  tourist  services,  from  San  Francisco- 
Honolulu,  the  load  factor  was  67$.     (Source:  Exhibits  PA-1  and  U-l; 
Exhibit  NWA-5l6)« 

For  the  year  1959,  the  only  available  data  was  published 
February  29,  i960  in  the  Aviation  Daily,  purportedly  from  Official 
C#A.B.  data.    This  shows  that  Pan  American  on  its  Pacific  operation  had 
a  passenger  load  factor  of  77.7$.    Latin  America,  Atlantic,  Portland/ 
Seattle-Honolulu  and  Alaska  are  not  included  in  the  above  figure. 
United  had  a  passenger  load  factor  of  71.4$. 

Dr.  Clark  Wilson,  head  of  Management  and  Marketing  Research, 
was  retained  by  Western  Airlines  to  conduct  a  telephone  survey  in  Los 
Angeles  and  San  Francisco  of  the  availability  of  airline  reservations 
to  and  from  Hawaii  on  United  and  Pan  American  during  the  four  week 
period  commencing  July  8,  1959  through  August  4,  1959.     Space  was 
requested  for  a  party  of  two  (2)  persons  for  a  flight  seven  (7)  days 
subsequent  to  the  call.     Return  space  for  two  (2)  was  also  requested 
on  a  flight  returning  from  Hawaii  fourteen  (1*0  days  after  departure. 
The  period  of  availability  of  westbound  flights  surveyed  was  July  15 
through  August  11,  1959,  and  eastbound  flights  from  July  29  through 
August  25,  1959.     (Exhibit  WAL-C ) .     Westerns  Exhibit  WAL-200  sets  forth 
the  results  of  the  survey. 
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Between  San  Francisco  and  Hawaii 
Per  cent  of  known  flights  which  were  not  available 
Coach  -  Westbound  72. 7$ 

(223  Pits)  Eastbound  80.0$ 
Total  76.4$ 


First  Class  Westbound  $6.1% 
(196  Fits)  Eastbound  61,0$ 


Total  58.5$ 


flights : 


TOTAL  Westbound  65* 2$ 

(424  Fits)    Eastbound  71,4$ 

Total  68.3$ 

Dr.  Wilson  also  surveyed  the  Pan  American  extra  section 

TOTAL  We  s  tbound  86.7$ 

(253  Fits)     Eastbound  80.0$ 

Total  84.0$ 
SOURCE :     PAA- Rebuttal  Exhibit  -  1027 

Pan  American  and  United  state  that  they  will  supply  adequate 
service  between  California  and  Hawaii,  therefore  no  other  carriers 
should  be  authorized  in  the  market.    The  record  in  this  proceeding  is 
as  follows : 

UNITED 1 S  CALIFORNIA  -  HONOLULU  SERVICE 

Number  of  Trips      Per  Cent  Increase 
Per  Week  or  (Decrease) 

San  Francisco  Schedules  1959  1962 

Peak  Season  30  20  (33$) 

Off-Peak  Season  22  14  (36$) 
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United  proposes  to  operate  79,581  seats  during  the  peak 
period  of  1962  and  an  annual  total  of  213,^-05  seats.     It  estimates 
that  it  will  carry  6^,6^1  passengers  during  the  peak  period,  for  a 
seat  load  factor  of         and  annually  15 6 ,  9^9  passengers  for  a  seat 
load  factor  of  74$. 


Source:   (United  Exhibits  Nos.  U-201,  202,  202A  and  U-l; 
Exhibit  NWA-1002). 


PAN  AMERICAN'S  CALIFORNIA  -  HONOLULU  SERVICE 

San  Francisco  Year       Year         Per  Cent  Increase 

Schedules  1958        19^2  or  (Decrease) 

1809        1251  01%) 

Source:   (Pan  American's  Exhibits  Nos.  PA-1  and  ^02; 
NWA-1003 ). 

Pan  American  did  not  furnish  a  peak  period  breakdown  or  off- 
season breakdown  of  traffic.     However,  Pan  American  estimates  a  1\% annu- 
al seat  lead  factor  for  19&2.    This,  of  course,  means  a  load  factor  in 
excess  of  80$  during  the  peak  period. 

Source:   (PAA  Exhibits  PA- 102,  207,  350,  302,  ^02,  ^20,  ^20-A). 


The  space  shortage  problem  is  recognized  by  the  existing 
carriers.    United  in  its  Complaint  for  Suspension  and  Investigation 
of  a  Proposed  Hawaiian  Excursion  Fare,  dated  June  20,  1958,  stated: 

"Moreover,  in  the  five  peak  summer  months,  May 
through  September,  space  is  not  available  to  accommodate 
the  additional  traffic  that  would  be  required  to  offset 
the  revenue  reduction,  even  if  it  were  possible  to 
generate  new  traffic." 

United  has  stated  a  51.  72$  load  factor  would  enable  it  to 
break  even  in  the  Chicago-Honolulu  market  and  that  a  year  around 
load  factor  of  65$  would  be  realized  from  its  proposal  (page  8  supra). 

In  the  New  York- San  Francisco  Nonstop  Case  the  break  even 
load  factor  for  707  jets  was  estimated  at  5k.3%.     (Source:  C.A.B. 
Order  E-1^412  fn.  17,  p.  12). 


;l  situation  in  Hawaii 


There  has  been  considerable  testimony  taken  in  this  proceed 
ing  regarding  visitor  accommodations  in  Hawaii.     In  order  that  the 
Commission  has  a  clear  picture  of  the  situation  the  following  data  is 
submitted. 


-10- 


The  Chamber  of  Commerce  of  Honolulu  in  Its  statement  and 
Exhibits  shows  that  in  1959  there  were  a  total  of  6051  rooms  in  all 
islands.    This  figure  is  divided  as  follows: 


Island  Rooms 

Waikiki  5141 

(Military  occupancy  of  900  in  Peak  Seasons) 

Kauai  233 

Maui  160 

Hawaii  517 

Total  6051 


The  percentage  occupancy  in  the  Waikiki  large  hotels  for  the 
first  nine  months  of  1959  ranged  from  a  low  of  88. 65  to  a  high  of 
97.65.     In  the  smaller  hotels  (less  than  100  rooms)  the  percentage 
occupancy  ranged  from  a  low  of  795  to  a  high  of  99$.  (C  of  C-HNL 
Exhibit  IV).     Thus,  it  appears  that  Honolulu  is  becoming  a  year  round 
resort  market,  rather  than  a  seasonal  market. 

The  solution  of  the  tourist  accommodation  situation  for 
future  years,  is  best  expressed  by  such  experts  as  Mr.  Henry  Kaiser, 
representing  the  hotel  and  other  industries,  Mr.  Terrel  C.  Drinkwater, 
President  of  Western  Airlines  of  the*    Chamber  of  Commerce  of  Honolulu. 

The  Chamber  states  there  will  be  329,000  overnight  or  longer 
visitors  (2  days  or  longer)  in  1962;  378,000  visitors  in  1963,  643,000 
visitors  in  19§8.     (C  of  C-HNL  p.  20).     In  order  to  obtain  the 
estimated  visitors  above  there  has  to  be  7700  new  rooms  in  1962;  8800 
in  1963;  15,000  in  I968  (C  of  C-HNL  -  p.  22).    According  to  the  Chamber 
of  Commerce  (p.  26)  there  were  a  total  of  363,848  passengers  to  Hawaii 
in  1958;  279,768  were  all  air  passengers  and  84,080  by  surface. 

The  increase  in  tourism  is  a  challenge  to  the  hotel  industry 
of  Hawaii.    The  evidence  seems  to  show  the  challenge  will  be  met  by  the 
industry. 

The  Chamber  of  Commerce  states  there  will  be  an  additional 
596  hotel  and  hotel-apartment  rooms  on  Oahu  by  i960.    Another  655  rooms 
are  planned  for  Maui  and  Hawaii  and  approximately  200  at  Kauai.  Thus 
1251  new  accommodations  are  planned  for  a  total  6402.  (C  of  C  -  HNL 
P.  15). 

Mr.  Kaiser  plans  a  total  of  5000  rooms  at  the  Hawaiian 
Village.    At  the  present,  his  firm  is  completing  400  new  rooms  and 
apartment  units  to  be  occupied  in  i960.    Kaiser* s  firm  will  expand 
its  room  capaciy  proportionately  with  tourism. 
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nside  from  Hawaiian  Village,  Kaiser  has  a  development 
at  the  eastern  end  of  the  Island  of  Oahu,  (Hawaii  Kai)  where 
10,000  to  15,000  rooms  will  be  available  for  tourist  travelers, 

Mr.  Kaiser's  talents  for  development  are  universally 
recognized.    However,  the  City  and  County  of  San  Francisco's 
non-participation  at  the  Honolulu  hearings  did  not  enable  us  to 
establish  credence  to  the  potential  future  visitor  accommodations. 
Without  being  critical  of  the  future  development  of  Hawaii* s 
visitor  accommodations,  Mr.  Kaiser's  evidence  does  not  enlighten 
us  as  to  the  immediate  (1962)  prospects  of  eliminating  the  diffi- 
culties of  tourist  needs. 

SOURCE:  (Henry  J.  Kaiser,  Statement  4  S.H.) 

The  most  reliable  testimony,  in  the  record,  regarding 
future  visitor  accommodations  was  that  of  Mr.  Terrel  C.  Drinkwater 
(Exhibit  -  WAL-A).    Mr.  Drinkwater  stated: 

"According  to  a  survey  released  on  January  26,  i960 
by  the  Hawaii  Visitors  Bureau,  there  will  be  213?  new  hotel  rooms 
started  or  completed  in  i960  in  the  Waikiki  area  in  Honolulu. 
This  represents  a  hS%  increase  over  today's  facilities.  These 
new  rooms  will  provide  accommodations  for  100,000  additional 
tourists  for  ten  nights  according  to  hotel  owner,  Roy  Kelly, 
based  on  an  average  40  occupancy-per-room-per-year-estimate.  The 
waikiki  hotel  growth  pattern  for  1961  appears  to  be  about  the 
same.     In  1961  are  scheduled  a  400  room  addition  to  the  Reef  Hotel, 
a  new  Sheraton  hotel  next  to  the  Royal  Hawaiian  of  600  to  1000 
rooms,  a  new  Tropic  Isle  Hotel  of  275  rooms,  and  a  new  large 
hotel  fronting  on  the  yacht  harbor  of  perhaps,  1000  rooms." 

The  evidence  shows  that  there  will  be  2187  new  hotel 
rooms  in  i960;  2675  (approximately)  in  196 1  or  a  total  of  4862 
rooms  prior  to  I962  on  the  Cahu  Island.    Mr.  Drinkwater  also 
testified  as  to  different  developments  on  the  Neighbor  Islands, 
such  as  125  rooms  on  Kauai,  the  400  million  dollar  development  on 
the  Island  of  Maui  by  American  Factors. 

Mr.  Drinkwater  states: 

"In  my  judgment,  the  current  forecasts  of  the  Hawaii 
Visitors'  Bureau  of  293,000  overnight  or  longer  visitors  in  i960 
and  773,000  such  visitors  in  I968  are  too  conservative." 
(Exh.  WAL-A  p  3) 

Apparently  agreeing  with  Mr.  Drinkwater,  Mr.  Kaiser  on 
page  5  of  his  statement  says: 

"The  expert  testimony  before  this  C.A.B.  hearing  that 
appears  most  closely  to  approach  my  expectations  is  that  of  Dr. 
Thomas  Hitch.  (Bishop  National  Bank)  who  forecasts  that  the 
number  of  visitors  to  Hawaii  will  reach  one  million  a  year  in  the 
late  I960' s  and  two  million  a  year  by  1975". 
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B.     Ma  Inland- Hawaii -Orient  Route 

The  historical  Ma  inland- Hawaii -Orient  Route,  with 
the  traffic  flowing  through  the  San  Francisco 
gateway  is  faced  with  conflicting  geographical 
factors.    The  routes  to  the  Orient  are  from  the 
East  Coast  and  West  Coast. 

Presently  from  the  East  Coast,  Northwest  has 
authority  to  serve  eastern  cities  to  Tokyo  and 
beyond . 

Pan  American  desires  to  compete  with  Northwest  out 
of  the  larger  cities  of  the  east  such  as  New  York, 
Chicago,  Detroit,  Philadelphia,  Baltimore/Washington 
and  Boston. 

Pan  American's  invasion  of  the  Eastern-Orient 
market  is  the  subject  of  controversy  between  all 
U.  S.  Domestic  flag  carriers  in  this  proceeding. 

The  central  Pacific  Route  (California-Honolulu 
and  beyond)  is  subject  to  the  desire  of  Pan 
American  to  serve  not  only  the  eastern  cities 
over  the  Great  Circle  Route  but  to  siphon  the 
traditional  Central  Pacific  traffic  over  the  North 
Pacific  (Great  Circle)  Route  to  the  Orient  and  beyond. 

Pour  years  ago  (1956)  San  Francisco  used  ever}' 
legitimate  effort  to  obtain  for  Pan  American  the 
Great  Circle  Route  from  California  to  the  Orient. 
This  authorization  was  granted  by  the  Civil  Aero- 
nautics Board  upon  the  insistence  of  San  Francisco 
that  our  traffic  was  subjected  to  a  discriminatory 
pattern  of  service.     Pan  American  was  granted  the 
Great  Circle  authority. 

Pan  American  could  have  served  the  California-Tokyo 
and  beyond  market  in  October  1957*     It  instituted 
service  on  November  17,  1959  and  withdrew  this 
service  on  February  11,  i960  (Official  Airline  Guides). 

Yet,  at  the  Washington  hearing  Pan  American  stated 
its  California-Tokyo  (Great  Circle)  load  factors 
were  in  the  area  of  85/?. 

These  historical  facts  are  related  for  the  purpose 
of  acquainting  the  Commission  with  part  of  the 
struggle  that  has  preceded  this  present  proceeding. 
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San  Francisco  traditionally  has  been  and  is  today 
the  leading  United  States  Gateway  to  the  Orient. 

San  Francisco's  exhibits  show: 

San  Francisco  is  Bangkok's  second  leading  passenger 
traffic  market  and  leading  passenger-mile 
market  over  1000  miles.   (Exh,  CCSF-No.4) 

San  Francisco  is  Calcutta  j s  sixth  leading  passenger 
traffic  market  and  third  leading  passenger- 
mile  market  over  1000  miles  (Exh,  CCSF  No, 5) 

San  Francisco  is  Guam's  second  leading  passenger 
traffic  market  and  leading  passenger-mile 
market  over  1000  miles  (Exh.  CCSF  No.  6) 

San  Francisco  is  Hong  Kong's  fourth  leading  passenger 
traffic  market  and  leading  passenger-mile 
market  over  1000  miles  (Exh.  CCSF  No.  7) 

San  Francisco  is  Jakarta's  fourth  leading  passenger 
traffic  market  and  third  leading  passenger- 
mile  market  over  1000  miles  (Exh.  CCSF  No.  9) 

San  Francisco  is JKarachl ' s  ninth  leading  passenger 

traffic  market  and  fourth  leading  passenger-miche 
market  over  1000  miles  (Exh.  CCSF  No.  10) 

San  Francisco  is  ^Manila's  second  leading  passenger 

traffic  market  and  second  leading  passenger-mile 
market  over  1000  miles  (Exh.  CCSF  No.  11) 

San  Francisco  is  Rangoon's  seventh  leading  passenger 
traffic  market  and  fifth  leading  passenger-mile 
market  over  1000  miles  (Exh.  CCSF  No.  13) 

San  Franc i s c o  is  Sa i ?on ' s  leading  passenger  traffic 
market  and  leading  pas sender- mile  market  over 
1000  miles  (Exh.  CCSF  No.  1*0 

San  F ranc i s c o_  i s _Seojal_'_s  third  leading  passenger 

traffic  market  and  third  leading  passenger-mile 
market  over  1000  miles  (Exh.  CCSF  No.  15) 

San  Francisco  is  Singapore's  fourth  leading  passenger 
traffic  market  and  leading  passenger-mile 
market  over  1000  miles  (Exh.  CCSF  No.  16 ) 
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San  Frsncisoo  is  Talpeh's  second  leading  passenger 
traffic  market  and  leading  passenger-mile 
market  over  1000  miles  (Sxh.  GCSP  No.  18) 

San  Francisco  is  Tokyo's  second  leading  passenger 
traffic  market  and  second  leading  passenger- 
mile  market  over  1000  miles  (Exh.  CCSF  No.  19) 

SOURCE:  CA3  0  &  D  Surveys,  Sept.  1957-  March  1958 

San  Francisco's  importance  is  further  emphasized  by 
Northwest's  Exhibit  901  (American  Flag  Carriers),    The  Trans 
Pacific  0  &  D  passengers  to  forty-eight  (^8)  Orient  points  for 
the  periods  March  and  September  1953  annualized  show: 


SAN  FRANCISCO  15,23^ 

New  York  11,076 

Los  Angeles  8,770 

Honolulu  7,11^ 

Washington  5,916 

Seattle  2,60^ 

Chicago  2,286 

Detroit  1,080 

Boston  1,008 

Portland  316 


San  Francisco's  0  &  D  traffic  of  15,  23^  passengers 
about  equals  the  combined  traffic  15,^50  passengers,  of  New 
fork,  Chicago,  Detroit  and  Boston;  and,  surpasses  the  combined 
traffic  12,190  passengers,  of  Los  Angeles,  Seattle  and  Portland* 
The  Pacific  gateway  cities  total  passenger  traffic  amounts  to 
27,^2^  as  against  21,336  passengers  for  New  York,  Washington, 
Chicago,  Detroit  and  Boston. 

There  is  a  conflict  between  N  orthwest  and  Pan  American 
as  to  the  future  flow  of  the  Orient  traffic.     However,  both 
carriers  are  in  substantial  agreement  as  to  the  amount  of  traffic 
for  the  forecast  year  of  1962.    Their  methodology  is  somewhat 
different,  but  for  San  Francisco's  purpose  our  concern  is  the 
traffic  flow.    Therefore,  I  have  used  the  figures  from  Northwest 
Airlines''  Exhibit  ''02  for  the  projected  traffic,  over  the  Central 
Pacific  as  well  as  the  North  Pacific, 
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N .  W .  A .  ( Exh .     02  pa p;e .  k ) 

YEAR  PASSENGERS 

1957  105,268 

1958  126,322 

1959  150,323 

1960  177,381 

1961  (30^  jet  and  fare 

stimulation)  269,797 

1962  312,965 

According  to  Northwest,  75%  of  the  United  States  Flag 
traffic  will  continue  to  use  the  Central  Pacific  routing. 
The  carrier  divides  the  Trans-Pacific  traffic  as  follows: 

Foreign  Carriers  125,200  passengers 

U.S.  Flag  Carriers  187,800  passengers 

Northwest  predicts  that  if  it  is  certificated  to  compete 
with  Pan  American  in  both  the  Central  and  North  Pacific  the 
traffic  would  be  divided  as  follows: 

Carriers                     Passengers  Passengers  Passengers 
    Central  Pacific       North  Pacific 

NWA  93,900  37,560  56,3^0 

Pan  American  93,900  70,^25  23,^75 

TOTALS  18?,S00  107,985  79,815 

Pan  American  has  measured  the  future  United  States  -  Orient 
passenger  traffic  upon  a  sectional  basis.     It  divides  the  United 
Stages  into  three  areas  s 

^sJ^Bj^i^Area : 

Alabama,  Connecticut,  Delaware,  District  of<  Columbia, 
Florida,  Georgia,  Illinois,  Indiana ,  Kentucky,  Maine, 
Maryland j,  Massachusetts,  Michigan,  Mississippi, 
New  Hampshire,  New  Jersey,  New  York,  North  Carolina, 
Ohio,  Pennsylvania,  Rhode  Island,  South  Carolina, 
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Eastern 

Tennessee,  Vermont,  Virginia,  West  Virginia 
and  Wisconsin. 

Pacific  Northwest  and  Central  Area ; 

Arkansas,  Colorado,  Idaho,  Iowa,  Kansas,  Louisiana, 
Missouri  and  Minnesota. 

California  Area: 

Arizona,  California  and  Nevada. 

SOURCE :     Exh.  PA  Nos.  l60  and  16k 

From  this  division  Pan  American  estimates  the  total  1962 
United  States  -  Orient  commercial  passenger  traffic  to  be 
as  follows: 

East  U.S. -Orient         West  U.S. -Orient      Honolulu  Total 
  __  Orient   

1^3,300  121,300  66,200  330,800 

Pan  American  estimates  the  U.S. -Flag  Passengers  as  follows: 

EAST  U.S. -Orient  West  U.S. -Orient  Honolulu  Total 
 _____  Orient  _  

107,500  72,800  33,100  213,^00 

Pan  American's  share  of  the  total  direct  passenger  market: 

East  U.S. -Orient         West  U.S. -Orient        Honolulu  Total 
   Orient   

^7,300  33,^90  33,100  114,300 

SOURCE:  Exh  PA-207 
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Pan  American,  late  In  the  proceeding,  disputed  the 
Bureau  of  .-tir  Operations  estimates  of  Pacific  traffic,  for  1958. 
The  Bureau's  figures  were  "based  on  immigration  figures  and 
incomplete  original  and  destination  information.    Pan  American 
submitted  the  following  data : 


TT 
U  • 

Q    «_  HI?  TFT  XT1 

Pprj  A  m e  r* i  cv  tl 

41  287 

8  720 

Northwest 

23,490 

Japan  Airlines 

16,327 

15,327 

Trans-Ocean 

5,158 

1,285 

PAL 

6,121 

«» 

TOTAL 

9.2,883 

25,332 

Bureau  of  Air  Operations  forecast  of  I962  traffic 

between  United  States  points  and  Asia  are  as  follows: 

CITIES  PASSENGERS 

Boston  3198 

Chicago  9348 

Detroit  3044 

Honolulu  14,155 

Los  Angeles  30,116 

New  York  46,793 

Philadelphia  2, 6 18 

Portland,  Ore.  2,599 

San  Francisco  39,019 

Seattle  11,34-5 

Washington,  D.  C. 

TOTAL  137,092 
(SOURCE:  BA0-R-9  Rev.  ) 
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The  Bureau's  predictions  are  based  upon  thirteen  (13) 
cities  rather  than  the  comparable  forty-eight  points  in  NWA-901 
or  San  Francisco's  Exhibits  4  through  19,    The  validity  of  the 
Bureau's  estimates,  submitted  after  the  hearing  and  not  being 
subjected  to  cross-examine tion  are  questionable.     It  should  be 
pointed  out  to  the  Commission,  that  the  Bureau  employed  similar 
challenging  tactics  in  the  Southern  Transcontinental  Case, 
C.A.B.  Docket  7984.    This  use  of  subsequent  data  (unless  stipu- 
lated material)  is  an  evident  violation  of  the  ground  rules 
established  at  the  pre  hearing  conference  and  the  Rules  of 
Practice,  Sections  24  (j)  and  26. 

The  air  traffic  between  the  United  States  and  the  Orient 
is  only  part  of  the  whole  composite  Orient  traffic.    So  far, 
only  Mainland-Orient  traffic  segments  have  been  discussed.  The 
movements  of  traffic  beyond  Tokyo  is  also  an  integral  part  of 
the  whole  Trans  Pacific  picture.    The  traffic  beyond  Tokyo  is  as 
follows : 

TOTAL  SEGMENTS  TRAFFIC  IN  ORIENT 


1  9  6  2 


TOKYO 

-  SEOUL 

41,586 

TOKYO 

-  OKINAWA 

35,274 

OKINAW 

A  -  MANILA 

11,460 

TOKYO 

-  TAIPEI 

29,346 

OKINAW 

A  -  TAIPEI 

14,628 

TAIPEI 

-  HCNG  KONG 

51,630 

HONG  K 

ONG  -  BANGKOK 

156,210 

TOKYO 

-  HCNG  KONG 

122,454 

SAIGON 

-  SINGAPORE 

.  23,392 

TOTAL 

491,080 

SOURCE;     NWA  (Exh.  402  pp  9-13) 
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Pan  American  in  Exhibit  EA-2 000, Appendix  a  p.l, 
proposes  four  (4)  round-trips  from  California  per  week  to 
Tokyo  via  Hawaii.     This  is  in  contrast  to  the  present  schedule 
of  ten  (10)  round-trips  from  California  to  Tokyo  via  Hawaii. 
It  is  proposed  two  (2)  round-trips  from  California  via  Seattle 
to  Tokyo.     Further,  Pan  American  would  reduce  the  present 
service  from  California  to  Manila  from  five  (5)  round- trips 
to  two  (2)  round-trips  per  week. 

On  the  other  hand,  Pan  American  proposes  six  (6) 
round  trips  (two  each)  via  Fairbanks  from  New  York,  Detroit 
and  Chicago  to  Tokyo. 

Pan  American  advocates  competitive  service  from  the 
Eastern  cities  to  the  Orient  where  the  combined  traffic  of 
Boston  (3198),  Chicago  (9348)  Detroit  (3044),  Llew  York  (46,793), 
Philadelphia  (2618)  and  Washington  (24,859)  totals  89,860 
passengers.     Yet,  Pan  American  states  there  is  no  need  for 
competitive  service  to  the  Orient  from  San  Francisco  (39,017 
passengers)  Los  Angeles  (30,116  passengers)  and  Honolulu 
(14,155  passengers)  for  a  total  of  83,288  passengers. 


SOURCE :   (3.A.Q.  -  R-9  Rev.) 


Hawaiian  Airlines,  as  well  as  Northwest,  seek  to 
compete  with  Pan  American  from  San  Francisco  to  Honolulu  and 
Tokyo  beyond.  There  is  no  intention  to  minimize  Hawaiian's 
application  in  this  summation.     The  comparisons  and  data  used 
are  solely  for  the  purpose  of  illustration. 
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CONCLUSION 

Mainland  -  Hawaii 

The  need  for  first  carrier  or  competitive  service 
from  the  Eastern  and  Interior  cities  of  the  United 
States  to  Hawaii  is  a  question  for  those  intervener 
cities  to  determine  and  prove  to  the  Civil  Aeronautics 
Board  and  the  Examiner.     Thus,  no  comment  is  made  re- 
garding the  air  service  needs  of  particular  cities* 
Any  reference  to  any  other  city  is  solely  for  the 
purpose  of  analysis.    The  facts  reveal: 

(1)  That  San  Francisco  is  Hawaii's  second 
leading  passenger  and  passenger  mile  market. 

(2)  The  San  Francisco-Hawaii  market  will 
generate  at  least  258,346  passengers  in  1962. 

(3)  Pan  American's  witness,  Alvin  P.  Adams 
(Exhibit  No.  PA- 2 001)  stated: 

"Certainly  it  would  appear  that,  with  a 
volume  of  local  traffic  forecast  in  1962  of 
525,000  passengers,  the  25^  of  that  total  which 
are  expected  to  be  Eastern  passengers  or  132,8-00 
are  entitled  to  through,  one-carrier,  non  stop 
s e r v i c e .     This  volume  (132,800)  will  permit  dally 
nonstop  Eastern  States  -  Honolulu  flights  in  .jet 
aircraft  by  both  United  and  by  Pan  Amerioan  at 
reasonable  seat  factors. " 

Thus,  on  a  comparative  basis,  there  would  be 
approximately  an  equal  amount  of  traffic  for 
four  (4)  carriers  between  San  Francisco  and  Hawaii, 

(4)  That  the  existing  carriers,  Pan  American 
and  United,  anticipate  peak  load  factors  of  80^ 
during  1962  and  yearly  load  factors  between  71/& 
to  7W°* 

(5)  That  space  availability  has  been  inadequate 
during  the  so-called  peak  season. 

(6)  That  Hawaii  will  have  sufficient  accom- 
modations for  a  million  visitors  in  the  1960's. 
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(7)  That  the  present  carriers  will  decrease 
their  trip  frequencies  in  19^2  in  comparison  to 
1959 

(8)  That  other  markets,   inferior  to  San 
Francisco- Honolulu,  have  three  or  more  competing 
air  carriers. 


B •     Mainland  -.Hawaii-Orient  houte 

(1)  The  San  Francisco-Orient  gateway,  under 
any  standard,  remains  the  most  important  gateway 
to  the  Orient. 

(2)  With  the  exception  of  Pan  American,  the 
carriers  predict  t  he  traffic  flow  will  continue 
to  utilize  San  Francisco  as  the  most  important 
gateway  for  Orient  traffic. 

(3)  The  0  and  D  passenger  estimates  of  traffic 
to  the  Orient  gives  a  picture  of  the  existing 
future  and  potential  air  traffic  to  the  Orient. 

(4)  There  is  an  obvious  dispute  between  Pan 
American  and  Northwest,  the  United  States  Inter- 
national carriers,  how  the  traffic  will  be  divided 
between  the  East  Coast  gateway  of  Chicago  or 

New  York  to  the  Orient  and  the  Seattle  gateway 
2nd  the  San  Francisco  gateway. 

(5)  Pan  American's  allocation  of  traffic  as 
heretofore  pointed  out  is  based  upon  its  own  geo- 
graphic changing  of  the  map.     Pan  American  could 
be  correct  but  this  has  been  disputed  by  all 
carriers  in  this  proceeding. 

(6)  Pan  American  asserts  that  there  is  need 
for  competitive  service  out  of  the  Eastern  gate- 
ways to  the  Orient;  yet,  states  categorically 
(Hamstra's  statement)  there  is  no  need  for  com- 
petitive service  over  the  Central  Pacific  Route. 

(7)  The  evidence  shows  there  will  be  107,985 
passengers  over  the  Central  Pacific  Route  and 
79,815  passengers  over  the  North      Pacific  Route 

in  the  forecast  year  of  1962  and  this  does  not  con- 
template the  approximate  250,000  passengers  from 
San  Francisco  to  Hawaii  or  the  beyond  total  segment 
traffic  in  the  Orient  for  1962  of  491,080  passengers. 
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This  summation  of  the  evidence  is  made  in  a 
factual  manner  and  is  based  upon  the  exhibits  and 
evidence  of  the  carriers,  with  the  exception  of  the 
forecast  of  San  Francisco  traffic  to  Hawaii,  made  by 
me . 


Respectfully  submitted, 


FRANK  J.  NEEDLES 
Deputy  City  Attorney 
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STATEMENT 
ON  BEHALF  OF  NORTHWEST  AIRLINES 
BEFORE  THE  SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 

APRIL  5,  I960 

Gentlemen: 

On  "behalf  of  Northwest  Orient  Airlines  I  want  to  thank 
you  for  extending  to  us  this  opportunity  to  appear  here  today. 

I  have  a  few  maps  and  statistics  which  I  will  leave  with 
you  for  review  at  your  convenience.    However,  your  Deputy  City  Attorney, 
Mr.  Needles,  has  furnished  you  with  such  an  excellent  summary  of  the 
record  presented  to  the  Examiner  in  the  Trans -Pacific  case,  I  doubt 
you  will  need  more. 

With  your  permission,  I  will  proceed  with  a  few  general 

comments . 

Everybody  agrees  that  San  Francisco  has  been,  and  is,  the 
prime  Orient  traffic  point. 

Also,  everybody  agrees  that  San  Francisco  is  the  leading 
gateway  for  Orient  traffic. 

Also,  that  approximately  70  per  cent  of  the  traffic  has 
moved  —  and  is  moving  —  via  the  Central  Pacific  and  Hawaii. 

Also,  that  this  traffic  will  grow. 

The  difference  of  opinion  arises  only  when  we  reach  the 
question:    How  will  Orient  traffic — including  that  from  the  Eastern 
United  States — flow  in  the  future? 

Northwest  says — that  as  in  the  past — the  great  majority  will 
travel  via  the  Central  Pacific,  through  San  Francisco  and  Hawaii. 

more 
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Pan  American,  on  the  other  hand,  predicts  that  beautiful 
California  and  Hawaii  -will  become  as  barren  wastes  in  which  the 
traveler  will  have  no  interest  and  will  by-pass  on  his  trip  to  the 
Orient.    In  the  past — according  to  Pan  American—these  hundreds  of 
thousands  of  passengers  have  stopped  over  in  your  wonderful  state  — 
and  in  Hawaii—because  they  had  to,  not  because  they  wanted  to. 

Gentlemen:    Northwest  thinks  differently. 

From  the  time  of  the  first  Trans  Pacific  Renewal  Case  to 
the  present—and  I  might  say  for  the  future— we  have  insisted  that 
Orient  Traffic  will  continue  to  use  the  California  gateway  and  the 
Hawaiian  stop-over. 

Now,  what  about  Pan  American? 

--it  predicts  that  90  percent  of  eastern  traffic  to  the 
Orient  will  by-pass  California  and  Hawaii. 

— and  to  try  to  make  good  its  prediction,  Pan  American  will 
attempt  to  force  the  traffic  to  go  direct  by  reducing  its  service  via 
the  Central  Pacific.    And,  Gentlemen,  if  you  lose  your  gateway  traffic, 
you  lose  support  for  the  services  and  your  frequences  will  be  further 
reduced. 

Incidentally  -  along  the  same  line  -  Pan  American  will  pro- 
bably use  the  local  San  Francisco-Hawaii  traffic  in  comparing  this 
segment  with  other  markets.    Don't  be  misled.    Traditionally,  the 
local  traffic  has  been  only  about  kofo  of  the  total  flow  -  which  in- 
cludes San  Francisco-Orient  traffic;  traffic  to  Honolulu  from  interior 
cities,  using  San  Francisco  as  the  gateway;  and  traffic  from  the  same 
interior  cities  to  the  Orient,  passing  through  San  Francisco  and  Hawaii. 
This  latter  traffic  -  6ofo  of  your  flow  -  is  that  which  Pan  American 

more 
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would  wean  away  from  San  Francisco.    Apparently  United  agrees  that  this 
will  be  the  situation. 

Let's  turn  a  moment  to  Pan  American's  actual  treatment  of  the 
San  Francisco  traveler  and  the  city  of  San  Francisco. 

In  1957- -with  your  assistance  which  they  solicited- -Pan 
American  was  authorized  to  operate  between  San  Francisco  and  Tokyo 
over  the  North  Pacific.    Not  until  two  years  later,  November,  1959; 
when  the  present  Trans  Pacific  Case  was  in  hearing  here  in  San  Francisco 
was  service  inaugurated  on  this  route,  with  much  fanfare.    But  three 
months  later --after  completion  of  the  Pan  American  case --the  service 
was  discontinued  indefinitely  -  without  fanfare. 

The  hearing  having  moved  from  San  Francisco  to  Washington, 
Pan  American  also  pulled  its  base  out  of  San  Francisco  and  moved  East. 

How  does  this  jibe  with  the  statement  of  Mr.  Murray,  Pan 
American's  vice  president,  who  in  July,  1959>  when  he  was  pleading 
that  you: 

"Not  urge  the  certification  of  a  third  carrier  to  Honolulu  or 
of  added  service  via  the  Central  Pacific  to  the  Orient" 

...said  that  Pan  American's  "base  for  all  Pacific  Operations 
is  in  San  Francisco,  and  Pan  American  has  and  will  continue  to  have 
maximum  interest  in  giving  San  Francisco  the  best  possible  air  service." 

First,  they  pull  out  the  base. 

Second,  they  discontinue  the  North  Pacific  service. 

Finally,  they  propose  to  curtail  the  Central  Pacific  service. 

Gentlemen,  I  am  here  today  not  only  because  we  love  San 

Francisco. 

Northwest  needs  San  Francisco.    A  transcontinental  carrier 
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in  order  to  be  strong  must  serve  San  Francisco.    And  an  Orient  carrier 
must  serve  San  Francisco  if  it  is  to  be  fully  competitive  in  the  market. 

On  the  other  hand,  we  feel  that  you  need  Northwest — if  you 
are  to  retain  your  position  as  the  gateway  to  the  Orient. 

Of  the  applicants  in  this  case,  only  Northwest  proposes  service 
for  San  Francisco  over  both  the  North  Pacific  and  Central  Pacific  routes 
to  the  Orient. 

And  only  Northwest  is  in  a  position  to  compete  with  Pan  Amer- 
ican over  the  Central  Pacific. 

As  to  San  Francisco-Hawaii,  the  record  indicates  a  total  of 
over  370,000  passengers  in  1962.    This  would  meet  even  Pan  American's 
criteria  for  a  third  carrier.    Here,  United  and  Pan  American  apparently 
think  their  only  obligation  to  the  public  is  to  provide  just  enough 
service  at  high  and  extremely  profitable  load  factors  to  keep  existing 
hotels  at  a  good  occupancy  figure. 

The  record  shows  a  much  greater  interest  on  the  part  of  the 
hotel  interests       as  well  as  the  people  of  Hawaii. 

Men  and  money  are  avilable  to  build  --  in  fact  are  building  -- 
facilities  to  develop  the  tourism  on  which  the  Hawaiian  economy  now  more 
than  ever  depends. 

The  airlines  should  also  -  develop  traffic  -  not  sit  back  and  wait 

the  record  shows  the  hotels  will  keep  pace  — 

And  develop  is  just  what  Northwest  proposes  —  with  an  initial 
pattern  of  lit-  round  trips  weekly  —  SAN  FRANCISCO  to  Hawaii  with  DC -8 
jet  aircraft. 

In  addition  to  providing  more  service  than  proposed  by  any  other 
applicant  and  strong  competition  for  United  and  Pan  American  in  the  local 
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market . 

-  this  will  give  North-west  added  identity  in  California  and 
Hawaii  as  veil  as  added  strength  —  thus  making  it  possible  for  Northwest 
to  provide  the  frequency  of  Central  Pacific  service  required  to  maintain 
San  Francisco's  position  as  the  Gateway  to  the  Orient. 

Northwest  can  do  the  best  job  for  you.    In  order  to  do  this  job, 
we  need  your  moral  support  today  and  your  traffic  support  tomorrow. 
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SAN  FRANCISCO 
and 

THE  TRANS-PACIFIC  ROUTE  CASE 
CAB-Docket  No.  7723  et  al. 


Northvest  Airlines  Inc 
April  5,  i960. 
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SAN  FRANCISCO  AND  THE  TRANS-PACIFIC  ROUTE  CASE 
DOCKET  NO.  7723  ET  AL  


I.  San  Francisco  as  a  Traffic  Source. 

San  Francisco  is  the  largest  single  source  of  Trans -Paci- 
fic passengers  and  produces  37$  more  Trans-Pacific  passengers  than 

1 

next  largest  source  of  U.  S.  -Orient  traffic.      (NWA-335)-/-  It  has 
been  the  acknowledged  gateway  for  the  Orient  travel.    In  1958  over 
50  percent  of  all  Tokyo_Chicago  and  New  York  passengers  used  this 
gateway.    Almost  twice  as  many  passengers  used  this  gateway  as  used 
the  next  largest  gateway.     (Airline  Traffic  Surveys.) 

San  Francisco  is  the  second  largest  source  of  Hawaii  traffic. 
In  1957  San  Francisco  alone  produced  over  25$  of  the  total  Honolulu  "* 
market  (WAL-ll4).    j.t  produced  nearly  four  (k)  times  as  many  Honolulu 
passengers  as  Seattle,  where  the  CAB  has  just  permanently  certificated 
two  carriers  to  Hawaii.    On  this  basis,  San  Francisco-Hawaii  could 
support  over  seven  (7)  carriers.    The  San  Francisco-Honolulu  market 
is  over  four  times  as  large  as  the  New  York-Honolulu  market  and  almost 
eight  times  as  large  as  the  Chicago-Hawaii  market.    Both  of  the  latter 
are  markets  in  which  Pan  American  urges  three  carrier  competition. 

II.  San  Francisco  Needs  Competitive  Service  to  the  Orient  Over  Both 
the  North  and  Central  Pacific  Routes. 

1.    North  Pacific  Route . 

The  history  of  PAA's  North  Pacific  service  from  San  Francisco 
is  eloquent  testimony  to  the  need  for  a  competitive  authority.  On 
August  2,  1957  the  President  approved  a  CAB  award  of  a  San  Francisco- 
Tokyo  North  Pacific  route  to  Pan  American.    This  authority  lay  dormant 
for  more  than  two  years,  until  November  17,  1959  when  Pan  American 
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instituted  service  (NWA-1301).    Pan  American  made  much  of  this 
fact  in  San  Francisco  during  the  field  hearing  in  this  case.  Pan 
American's  witnesses  boasted  of  this  service  during  the  hearing  in 
Washington  and  indicated  that  load  factors  were  in  the  area  of  85 
percent..    Nonetheless,  as  soon  as  Pan  American's  presentation  in  the 
hearing  was  completed,  Pan  American  withdrew  this  service  from  the 
public  on  February  11,  i960.  This  is  more  than  adequate  recognition 
of  the  need  for  competition  over  this  route  if  it  is  to  be  used  in 
the  interest  of  San  Francisco  travellers. 
2.    Central  Pacific  Route 

Competitive  service  over  the  Central  Pacific  route  via 
Hawaii  is  also  required.    This  route  with  San  Francisco  as  the  key 
gateway  has  traditionally  carried  the  bulk  of  the  Trans -Pacific 
travel  and  the  evidence  in  this  proceeding  clearly  indicates  that 
this  will  continue — if  San  Francisco-Central  Pacific  service  is  main- 
tained on  a  vigorous  level.    San  Francisco  needs  the  continued  flow 
of  through  traffic  to  support  the  volume  of  service  it  now  receives. 
Connecting  traffic  routed  through  the  San  Francisco  gateway  and 
moving  over  the  San  Francisco-Hawaii  segment  is  roughly  50  percent  of 
the  total  volume  over  this  sector. 

Thus  San  Francisco  needs  a  strong  Central  Pacific  route 
structure  with  competitive  service  to  retain  its  primary  gateway 
status.    For  passengers  desiring  Central  Pacific  services  to  Hawaii 
San  Francisco  is  the  logical  gateway  and  is  also  an  attractive  stop- 
over point.    United' s  Witness  de  Voursney  conceded  this  in  his  pre- 
pared testimony.     (Exhibit  page  7).    The  same  is  equally  true 
with  respect  to  Orient  traffic .  Only  by  the  provision  of  a  strong 
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competitive  Central  Pacific  service  can  San  Francisco  be  assured 
of  the  schedule  frequency  to  maintain  its  status  as  the  primary 
Orient  gateway.    However,  Pan  American's  schedule  plans  as 
announced  in  the  Trans-Pacific  Case  will  not  provide  the  service 
needed  by  San  Francisco.    Pan  American's  proposed  schedule  for  • 
commercial  service  in  1962  indicates  that  it  would  reduce  its  pre- 
sent service  of  10  round  trips  per  week  from  California  via  Hawaii 
to  Tokyo  to  only  h  round  trips  by  1962,  and  its  Honolulu -Manila 
service  of  5  round  trips  to  only  2  round  trips  (Exhibit  PA-2000 
App.  A,  p.  l).    From  the  extreme  reduction  in  service  contempla- 
ted by  Pan  American,  it  is  clear  that  competitive  service  from 
San  Francisco  to  the  Orient  via  Hawaii  is  urgently  required. 
Northwest  Airlines  will  provide  that  service. 
III.    San  Francisco  Requires  Additional  Service  to  Hawaii. 

There  is  a  long  record  of  inadequate  service  by  the 
two  carriers  operating  in  the  Hawaii  market.    Pan  American  and 
United  had  a  combined  load  factor  of  78$  as  early  as  1955  in  the 
California-Hawaii  market.    In  1957,  the  load  factor  was  7^.  In 
1959^  the  load  factors  remained  high.    United  had  a  seat  load 
factor  of  ll.kfo  despite  the  fact  it  was  operating  more  first  class 
service  than  the  market  required.    Its  load  factor  on  tourist  ser- 
vices only  was  7!$  (CAB  forms  kl).    Pan  American's  seat  load  factor 
was  82.if/o  (Exhibit  PA-IB  page  l).    Overall  both  carriers  had  a  78$ 
load  factor. 

What  are  the  prospects  for  the  future?    Carriers  in  the 
position  of  United  and  Pan  American  can  be  expected  to  make  "route 
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case"  predictions  that  they  will  provide  a  more  adequate  service 
pattern  in  the  future.    But,  United  and  Pan  American  have  not  even 
done  that.    In  its  exhibits,  United  originally  proposed  a  service 
pattern  for  1962  between  California  and  Hawaii  which  would  have 
produced  an  84$  peak  load  factor  and  an  annual  load  factor  of  7**-$ 
(NWA-1002).    When  this  was  pointed  out  to  United  in  hearing,  they 
revised  their  exhibit  and  are  now  proposing  a  service  with  a  load 
factor  as  high  as  70$.    In  1959  they  had  a  load  factor  0f  71$ — a 
year  in  which  the  record  of  difficulty  of  air  travel  between  Cali- 
fornia and  Hawaii  is  most  clear  -  a  year  during  which  both  Pan 
American  and  United  have  admitted  service  deficiencies. 

Pan  American  submitted  two  proposals,  one  containing 
military  traffic  and  one  based  only  on  commercial  traffic.  Their 
computed  seat  load  factor  on  the  schedule  containing  military 
traffic  was  over  71$  (NWA-10C4).    In  Pan  American^  estimate  of  a 
solely  commercial  operation,  they  estimate  a  69$  seat  load  factor 
(PA-2000,  App.  C).    Both  carriers  propose  a  reduction  in  the  fre- 
quency of  this  service.    Thus  there  is  no  relief  for  San  Francisco 
in  the  plans  of  these  two  carriers.    Only  a  new  competitor  in  the 
San  Francisco-Hawaii  market  will  assure  the  public  service  needed. 
IV.    Ability  of  the  Hawaii  Market  to  Support  More  Than  Two  Carriers. 

Both  Pan  American  and  United  present  arguments  on  the 
supposed  lack  of  ability  of  this  market  to  support  more  than  two 
carriers.    United  will  refer  to  a  figure  of  275,000  passengers 
between  the  Mainland  and  California  in  1959.    But  this  is  local 
California-Hawaii  traffic  only  and  is  not  a  complete  story  on  the 
total  traffic  flow.    This  figure  substantially  understates  the 
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number  of  passengers  moving  between  California  and  Hawaii  in  1959 — 
all  of  which  are  avilable  to  support  Hawaii  service.    In  1959>  there 
were  approximately  390,000  passengers  moving  on  American  Flag  Carriers 
between  California  and  Hawaii — or  almost  1100  passengers  per  day. 
This  figure  is  derived  as  follows: 

1959 

Number  of  passengers  between 
Carrier  California  and  Hawaii 


Pan  American  212,000 

United  113,000 

Trans ocean  30,79^ 

US0A  19,282 

Great  Lakes  15  MO 

390,5^6 

Number  per  day  1,070 

Source:    Pan  American:    PA- IB 
United:    CAB  Forms  hi 
TAL,  US0A,  and  GLA:    US0A-200  p.  11 

390,5^+6  passengers  can  easily  support  a  third  carrier. 
Pan  American  has  argued  strongly  and  successfully  that  a  market  of  . 
only  55,000  between  Seattle/Portland  and  Hawaii  can  support  two 
carriers.    Yet  they  argue  that  the  California-Hawaii  market — which 
is  seven  times  the  size  of  the  Pacific  Northwest -Hawaii  route-- 
cannot  support  even  a  third  carrier.    The  Supplemental  Carriers  alone 
carried  10,000  more  passengers  between  California  and  Hawaii  in  1959 
than  the  two  scheduled  carriers  between  the  Pacific  Northwest  and 
Hawaii  carried. 

The  future  for  the  San  Francisco-Hawaii  segment  is  bright. 
Despite  past  service  inadequacies,  traffic  has  grown  at  a  faster  rate 
than  across  the  Atlantic  (NWA-502).    Continued  growth  of  this  traffic 
requires  certification  of  additional  service  for  San  Francisco  and 
this  dense  traffic  market  will  provide  the  essential  support  for 
frequent  and  effective  competitive  service  between  San  Francisco  and 
the  Orient. 
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NORTHWEST     AIRLINES,     INC.     ANNUAL    REPORT  1958 


PROGRESS  FOR  THE  LATEST  10  YEARS 


Calendar 
Year 

Total 
Operating 
Revenue 

Passenger 
Revenue 

Express 
and  Freight 
Revenue 

Revenue 
Passenger 
Miles 

Mail 
Ton 
Miles 

Total 
Plane  Miles 
Flown 

1959 

$126,029,501 

$100,641,156 

$10,531,400 

1,738,138,265 

24,435,745 

49,282,475 

1958 

$101,957,172 

$81,1 15,900 

$7,437,293 

1,408,742,516 

21,892,299 

40,721,143 

1957 

83,432,404 

66,674,383 

6,537,452 

1,205,764,597 

17,803,356 

35,629,289 

1956 

76,479,526 

60,264,291 

6,426,502 

1,094,121,438 

16,780,406 

32,461,321 

1955 

71,088,043 

57,252,957 

5,539,095 

1,017,400,443 

15,407,054 

30,909,610 

1954 

62,138,312 

51,053,599 

4,676,190 

909,674,550 

6,990,462 

27,029,860 

1953 

66,042,488 

48,652,465 

4,890,153 

851,174,754 

5,002,605 

27,816,827 

1952 

61,474,153 

41,962,758 

4,781,081 

720,046,264 

5,017,993 

23,210,634 

1951 

54,593,420 

35,192,765 

4,371,533 

602,220,853 

4,571,276 

19,531,632 

1950 

52,401,767 

33,148,395 

4,122,222 

613,446,244 

4,987,561 

26,868,177 

TRANS  PACIFIC  ROUTE  CASE    -    MAINLAND-HONOLULU  SERVICE 


Comments  of  United  Air  Liries  on  the  Conclusions  in 
Mr.  Needles'  Memorandum  of  March  30,  I960. 


Conclusion  No.  2  -  The  San  Francisco-Hawaii  market  will  generate  at  least 
258,846  passengers  in  1962. 

Comment: 

This  estimate  exceeds  that  of  applicants  and  the  CAB  Bureau  of  Air 
Operations,  as  shown  on  pages  4  and  5  of  Mr.  Noodles'  memo,  as  follows: 

Los  Angeles       San  Francisco  California 
Hawaii   Hawaii  Hawaii 

Continental  314,870  257,031  571,901 

Western  204,4-57  148,085  352,542 

Hawaiian                                       -                      -  458,340 

Bureau  of  Air  Operations              -                      -  358,423 

Mr.  Needles  316,366  258,846  575,212 

Conclusion  No.  3    -  There  would  be  traffic  for  four  San  Francisco-Hawaii  carriers 
each  operating  one  round  trip  per  day. 

Comment: 

(a)  Authorization  of  additional  carriers  on  this  basis  would  force  United 
and  Pan  American  to  make  substantial  .        cutback  from  both  their  present 
and  proposed  1962  schedules  in  order  to  make  room  for  the  additional 
carriers . 

(b)  If  all  new  route  authorizations  were  to  be  made  on  the  basis  of  one 
round  trip  per  day  per  carrier,  the  cost  of  air  transportation  would 
become  prohibitive. 


Conclusion  No.  4    -    Pan  American  and  United  anticipate  peak  load  factors  of 
80%  during  1962  and  yearly  load  factors  between  71  to  74%. 

Comment: 

United' s  proposed  California-Hawaii  operations  in  1962,  as  shown  in  its 
exhibits,  are  predicated  on  a  peak  season  load  factor  of  73%  and  a  year 
round  load  factor  of  68%.    Its  forecast  anticipates  an  average  of  over 
200  empty  seats  per  day. 
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Conclusion  No.  5  -    Space  availability  has  been  inadequate  during  the  so-called 
peak  season. 


Comment : 

The  general  tenor  of  the  testimony  of  civic  witnesses,  including  those 
presented  by  San  Francisco,  was  complementary  regarding  the  services 
of  the  existing  carriers  and  referred  only  to  occasional  difficulties. 
These  difficulties  wore  largely  in  the  summer  of  1959  when  there  was 
an  unforeseen  traffic  increase  coupled  with  the  carriers'  training 
programs  for  the  introduction  of  jots.      Moreover,  hotel  accommodations 
were  a  greater  problem  than  airline  space. 

Conclusion  No.  6    -       Hawaii  will  have  sufficient  accommodations  for  a  million 
visitors  in  the  1960's. 

Comment: 

This  is  pure  conjecture  and  would  require  a  quadrupling  of  the  severely 
taxed  hotel  capacity  available  in  1959. 


Conclusion  No.  7  -  Present  carriers  will  decrease  their  trip  frequencies  in 
1962  in  comparison  to  1959. 

Comment : 

In  fact,  United  and  Pan  American  can  and  will  operate  whatever  number  of 
flights  are  required  to  carry  all  the  available  traffic.    Further,  this 
type  of  comparison  has  no  validity  because  each  jet  flight  has  much  greater 
capacity  than  the  1959  piston  powered  flights,  each  jet  flight  is  both  a 
first  class  and  a  tourist  frequency,  and  some  recognition  must  be  given  to 
traffic  which  will  choose  to  use  direct  services  to  the  Orient  and  from  the 
East  to  Hawaii. 

Conclusion  No.  8    -    Other  markets  inferior  to  San  Francisco-Honolulu  have  three 
or  more  competing  air  carriers. 

Comment: 

In  virtually  every  such  market,  the  authorization  of  a  third  carrier  was 
incidental  to  the  basic  purpose  of  providing  service  in  other  markets  and 
in  most  instances  the  authority  of  at  least  one  of  the  three  carriers  is 
on  a  restricted  basis. 
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BY  COUNSEL  FPU  PAH  AplRICAK 

Pan  American  appreciates  the  assistance  the  Public  Utilities 
Commission  has  given  to  us  in  this  and  other  cases  to  obtain  an  Improved 
air  route  pattern  in  the  Pacific.    The  intelligence  and  restraint  with 
which  you  have  handled  these  air  route  matters  has  become  a  model  for 
other  cities* 

The  only  question  in  issue  today  is  whether  you  should  modify 
paragraph  3  of  your  October  27,  1959  resolution  which  withheld  action 
respecting  proposals  for  certification  of:  additional  American  Flag 
service  from  San  Francisco  to  Hawaii,,  and  thence  to  the  Orient.  You 
have  before  you  the  Memorandum  of  Frank  J,  Needles,  Deputy  City 
Attorneys  which  urges  that  you  not-?  act  affirmatively*    My  comments  will 
be  directed  primarily  to  that  Memorandum, 

It  should  be  clearly  understood  that  this  Memorandum  is  not  an 
impartial  presentation,    Mr*  Heedles  has  never  agreed  with  the 
Commission's  position  and  he  is  here  openly  advocating  that  you  change 
it*    This  is  not  wrong,  as  long  as  it  is  clearly  understood  that  this 
Memorandum  is  not  an  impartial  review  of  the  facts.    Hereafter  X  shall 
refer  to  it  as  Counsel's  Brief*  and  I  will  show  you  that  it  contains 
numerous  errors  and  omissions  and  is  not  a  sound  basis  for  Commission 
action, 

Before  discussing  details,  it  is  important  to  correct  two 
impressions  which  this  Brief  seeks  to  convey*,    namely,  that  Pan  American 
is  proposing  to  reduce  its  San  Francisco  service  and  that  Pan  American 
opp  oses  comp  e  t  i t  ion . 


Counsel's  Brief  cites  certain  figures  on  page  10  purporting  to 
chow  that  Pan  American  proposes  a  31%  decrease  in  San  Francisco 
service.    One  obvious  error  is  the  attempt  to  compare  piston  frequencies 
in  1958  with  jet  frequencies  in  2.962*    The  capacity  of  the  jets  is  twice 
as  great.    Hence,  even  on  the  figures  presentee,  capacity  is  not 
decreased  31%;    it  is  J.n£reased  40%.    Furthermore,  these  figures  are 
for  only  part  of  Pan  American's  San  Francisco  service-    Let  us  look  at 
the  total  picture »    Pan  American  now  operates  28  weekly  flights  between 
San  Francisco  and  Pacific  points,  providing  2 ,758  seats •    Our  1962 
proposals  call  for  operation  of  36  weekly  flights,  providing  more  than 
4,550  seats*    This  is  a  28%  increase  in  frequency  and  a  65%  increase 
in  capacity,  and  this,  incidentally,  does  not  include  the  ali~ cargo- 
service  .    1  might  add  that  Counsel's  Brief  cites  numerous  statistics 
from  Pan  American's  forecasts  as  to  the  future  distribution  of  traffic » 
What  he  fails  to  tell  you  is  that  all  of  these  statistics  relate  to  the 
sources  of  traffic  and  that  we  have  routed  far  more  traffic  through  the 
San  Francisco  gateway  than  Counsel  has  recognised.    Pan  American  has 
given  full  consideration  to  San  Francisco's  needs  both  as  an  originating 
point  and  as  a  gateway. 

On  the  matter  of  competition,  pan  American  agrees  that  San  Francisco 
should  have  competitive  service  to  Hawaii  and  to  the  Orient,  to  the  same 
eKtent  as  other  major  cities.    But  you  now  have  competitive  service  to 
Hawaii,  and  your  competition  to  the  Orient  should  be  via  the  Great  Circle, 
exactly  as  your  October  27,  1959  resolution  states »    Pan  American  has 
interposed  no  objection,  to  Horthwest's  certification  to  San  Francisco  for 
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this  purpose*    He  draw  the  line,  however ,  in  saying  that  it  is  not  to 
your  interest  to  have  multiple-carrier  competition  to  Hawaii  and  additional 
American-flag  service  via  the  Central  Pacific  to  the  Orient,  Everyone 
recognises  the  advantages  of  competition »  but  you  get  this  with  two 
carriers  and  it  does  not  follow  that  because  competition  is  good,  more 
competition  is  better,  any  more  than  it  follows  that  two  wives  are  better 
than  one. 

First,  as  to  multiple- carrier  competition  to  Hawaii,  the  most 
significant  fact  about  this  -portion  of  the  Brief  is  that  Counsel  could 
not  find  a  traffic  forecast  by  any  party  that  supported  the  conclusion 
he  sought  to  draw,  so  he  made  up  his  own,    If  he  wanted  to  do  this,  he 
should  have  taken  the  witness  stand  in  Washington;    some  rather  obvious 
errors  would  have  been  shown.    For  one  thing*  the  1957  level  of  traffic, 
which  he  uses  as  a  base,  was  not  307,600  but  256,000,  and  this  includes 
all  of  the  supplemental  traffic.    Moreover s  if  you  include  the 
supplemental  traffic  in  the  base,  as  Counsel  has  done,  you  have  to 
exclude  it  from  the  fare  generation  factor,  which  Counsel  has  not  done. 
At  a  minimum,  therefore,  the  figures  cited  on  page  6  are  overstated  by 
25%. 

Counsel *s  summary,  on  pages  4-7,  of  the  carriers8  forecasts 
contains  numerous  errors  which  I  shall  not  have  time  to  review*    The  most 
significant  facts  about  these  foreciisfcs ,  however,  are  that  Pan  Americanos, 
Western's  and  Hawaiian  Airlines1  agree  as  to  the  future  level  of  Mainland/ 
Hawaii  traffic  and  that  these  forecasts  are  "substantially  higher  than 
those  of  independent  agencies,  including  the  Hawaii  Visitors  Bureau  and 
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the  CAB's  Bureau  of  Air  Operations*    Mb lie  Continental  submitted  a 
higher  forecast,,  this  was  based  on  an  assumed  rate  level  of  $88*00, 
which  is  an  economic  impossibility „    Similarly  Korfchwesfc's  higher 
estimate  arose-  as  their  witness  admitted  in  the  record a  from  a 
mathematical  miscoaiputat ion 0    What  this  means  is  that  on  the  basis  of. 
the  highest  supported  forecast  of  record ,  namely  Pan  American's. 
all  of  the  foreseeable  traffic  to  Hawaii  can  be  handled  by  Pan  American 
and  United  with  fewer  than  X-X/Z  round  trips  each  per  day*    If  you 
inject  a  third  carrier  in  the  market,  no-one  will  be  able  to  operate 
a  daily  service  at  economic  loads 0    While  Counsel  may  say  that  these 
computations  omit  traffic  moving  beyond  Hawaii ,  you  can  include  this 
in  any  reasonable  amount  and  there  still  will  not  be  enough  traffic 
for  Pan  American  and  United  to  operate  an  average  of  two  round  trips 
per  day„ 

Everyone  should  appreciate  that  the  jet  has  vastly  altered  the 
economics  of  air  transportation.    One  jet  airplane  can  provide  nearly 
100 ,000  seats  a  year  between  San  Francisco  and  Honolulu*    Four  jet 
airplanes  can  accommodate  all  of  the  traffic  that  Counsel  has  forecast 
with  enough  empty  seats  left  over  to  evacuate  a  city  of  135,000  persons • 
This  summer  Pan  American  and  United  will  be  operating  Coast "Honolulu 
jet  capacity  equivalent  to  a  daily  round  trip  of  the  I-urline*  plus  the 
Matsonia0 

The  Brief,  at  pages  S  -  10  s  discusses  space  availability.  The 
data  set  forth  is  erroneous  and  unreliable  in  many  respects a    Let  me 
give  you  an  example,  namely  Western's  space  survey „  .  If  Counsel  had 
stayed  in  Washington  to  hear  the  cross  examination,  I  doubt  if  he  would 


have  cited  this  survey  in  his  Brief,    The  firm  which  conducted  the 
survey  shortly  afterwards  went  out  of  business..    Perhaps  this  is  why 
they  cut  corners*    In  any  event,  while  their  contract  called  for  a 
survey  of  728  space  situations,  they  only  made  122  calls,,    To-  fill  in 
the  omissions,  fcfee  witness  guessed  as  to  the  space  status  on  most  of 
the  flights,  and  in  some  instances  where  the  tabulation  sheets  failed  to 
indicate  the  desired  results >  the  sheets  were  ignored „    The  persons 
making  most  of  the  calls  were  not  produced  as  witnesses  end  a  large 
percentage  of  the  tabulation  sheets  were  claimed  to  have  been  stolen. 

Ho -one  denies,  however,  that  during  July  and  August.  1959  space 
was  generally  limited  end  it  remained  limited  in  later  months  on  the 
jets,,  although  ample  space  was  available  on  piston  type  aircraft* 
These  temporary  problems,  as  you  !u:ow,  arose  from  the  transition  to 
jets  and  from  the  sudden  explosion  of  the  Hawaii  market:  following 
statehood*    However^  we  ask  you  to  remember  that  Pan  American  and  United 
have  been  serving  the  Hawaii  market  competitively  for  14  years,  and 
that  these  problems  of  which  so  much  is  sought  to  be  made  relate  to 
about  2%  of  the  period .    For  the  other  98%  there  has  been  available  to 
the  public  the  finest  equipment  and  service  at  the  lowest  reasonable 
fares,  and  there  is  not  one  word  of  public  complaint  in  this  record, 
Brief  shortages  will  sometimes  occur,  but  this  is  no  reason  for 
condemnation  if  the  over-all  record  merits  approval,    Eight  now  Pan 
American  operates  10  jet  round  trip  flights  per  week  between  San  Francisco 
and  Honolulu  and  will  shortly  go  to  twice  daily.    United  has  6  flights 


weekly  and  has  scheduled  further  -increases »    Even  now,  Fan  American  is 
running  with  an  average  of  66-1/2  mused  seats  daily >  while  the  hotels 
in  Hawaii  are  reporting  average  occupancy  in  excess  of  %% »    The  problem 
from  here  on  will  not  be  aircraft  space  availability,  but  rather 
how  to  fill  the  jets  in  a  market  limited  by  lack  of  hotel  facilities 
in  Hawaii.    Even  in  1962,  Pan  American's  estimated  seat  factors  are 
only  65%  and  not  the  high  figures  cited  in  Counsel's  Brief* 

Pages  10  through  12  of  the  Brief  discuss  Hawaii  hotel  facilities,, 
Please  note  that  on  page  12  Counsel  states  that  the  most  reliable 
testimony  in  the  record  regarding  future  visitor  accommodations  is 
that  of  Hr«  ISrinhwater,    But  Mr,  Drinfcwatar's  statement,  which  Counsel 
then  quotes,,  was  excluded  from  the  record  by  the  Esjaminer*    if  we  are 
to  go  outside  of  the  record,  let  us  look  at  the  real  authority  on  this 
subject,  namely,  the  State  of  Hawaii*    The  legislature  of  that  State 
has  been  so  concerned  about  the  hotel  problem  that  it  has  retained 
outside  consultants  and  has  held  a  number  of  recent  hearings,  all 
for  the  purpose  of  attempting  to  devise  ways  and  means  of  alleviating 
critical  shortages*    So  serious  is  the  situation  that  one  of  the 
recommendations  of  the  consultants  is  that  the  State  guaranty  hotel 
construction  funds  up  to  80%„ 

While  the  Brief  also  refers  to  testimony  by  Mr.  Kaiser  concerning 
his  plans  for  dipansion,  most  of  this  has  not  been  started  or  been 
financed,  and  Mr,  Kaiser's  efforts  thus  far  have  fallen  so  short  of 
demand  that  Pan  teerican  has  had  to  lend  assistance  by  constructing 
hotel  facilities  to  release  the  space  to  the  public  formerly  occupied 
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by  its  crews. 

In  summary,  it  has  not  been  demonstrated  that  there  will  be 
sufficient:  traffic  to  permit,  a  reasonable  frequency  of  service  by 
three  carriers «,    Furthermore,  no  ftpplicsmt  has  been  able  to  demonstrate 
that  it  can  operate  as  a  third  carrier  and  earn  an  adequate  return  on 
investment*    In  fact,  moot  of  them  could  not  meet  expenses,    The  contrary 
i.s  not  proved  by  Counsel  ls  assertion  that  there  are  some  28  domestic 
markets  smaller  than  San  Francisco/Honolulu  where  three  or  more 
carriers  have  been  certificated,    These  are  incidental  segments  of 
other  routes*,    The  CAB  denied  applications  for  three  carrier  service 
between  Miami  and  San  Juan,  although  that  market  is  larger  than  San 
Francisco /Honolulu,  and  you  have  competition  by  only  two  carriers  on 
the  West  Coast  route  which  is  also  aaxty  times  larger* 

In  discussing  service  to  the  Orient ,  pages  13  to  20,  the  Brief 
placed  -reliance  primarily  on  northwest's  forecast  which  assumed  that 
some  737c  of  the  Orient  traffic  will  move  via  the  Central  f-acific, 
this  exceeds  historic  experience,  it  ignores  the  weight  of  the  evidence 
including  a  very  careful  study  by  Stanford  Research  Institute,  and  it 
also  ignores  your  recommendation  that  San  Francisco  should  have 
competitive  service  to  the  Orient  via  the  Great  Circle,  Obviously, 
the  opening  of  this  improved  routing  will  divert  a  substantial  proportion 
of  the  historic  Central  Pacific  flow.    Moreover,  even  if  you  adopt 
northwest's  figures,  they  still  show  so  little  traffic  that  Northwest 
has  dropped  its  proposals  for  certification  between  Honolulu,  Guam  and 
Manila,  and  the  most  it  could  show  from  Honolulu  to  Tokyo  was  3  round 


r 


trips  pix  V7ee.lv,    There  are  already  three-  carriers  competing  on  this 
route  se&ment,  namely,  Pan  American,  Japan  Airlines  and  BQAC. 
Additional  foreign  flag  competition -may  be  expected.    Under  these 
circumstances,  it  makes  no  cense  to  divide  the  strength  of  the  Araericsn- 
£lag  service. 

fflhat,  then,,  should  you  do?    The  Hearings  transcript  in  this 
proceeding  is  approximately  8,500  pages.    Add  to  this  the  Exhibits, 
and  you  have  a  stack  of  documents  teaching  from  the  floor  to  the 
ceiling*    1  have  not  heard  or  reviewed  all  of  this  evidences  and 
Mr*  Hoodie' a  part  in  this  case  has  been  considerably  less*    There  is 
no  conceivable  way  in  which  anyone  can  adequately  acquaint  you  with 
the  contents  of  that  record.    And  if  we  could,  you  gentlemen  obviously 
would  not  have  time  to  study  it.    Only  one  person,  namely  the  Examiner, 
has  heard  all  of  the  evidence  and  is  in  a  position  to  evaluate  it, 
I  am  sure  Mr.  Needles  will  agree  that  Examiner  Madden  is  a  very  competent 
man.    X  would  suggest  that  either  you  leave  this  matter  to  the  Examiner's 
and  the  Board's  judgment  of  economic  facts  on  the  basis  that  you  want 
all  competitive  service  economically  justified,  or  that  you  at  least 
take  no  action  on  these  disputed  issues,  so  important  to  the  City  of 
San  Francisco,,  until  the  Examiner  has  completed  his  review  and  has 
submitted  his  recommendations «    At  that  point,  there  are  still  two 
stages  left  in  the  proceedings,  namely,  review  by  the  Board  and  the 
President.    The  City  of  San  Francisco  will  have  full  opportunity  after 
issuance  of  the  Examiner's  report  to  consider  the  situation  in  the  light 
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o£  his  findings  and  to  take  a  position  before  the  Board,  if  this  is 
deemed  appropriate*    That  is  the  place  where  your  recommendations  will 
count  in  e»y  event. 


wevrs  bureau  ^       1         ^  \  j  s 

Pan  American  Airways 
PLaza  $  7000 


Pan  Ajasriean  Airways  today  urged  the  City  to  reserve  decision  on 
the  subject  of  additional  air  service  to  Hawaii  and  the  Orient  via  the  Central 
Pacific  * 

The  plea  was  made  fetors-  the  Public  Utilities  Commission  by  J* 
Howard  Hamstra,  Pan  American  assistant  general  counsel,. 

He  accented  the  tremendous  passenger-carrying  capacity  of  the  rmr 
jets,  and  said  that  in  1962  Pan  Aa?s  £et  frequencies  would  be  increased  by  28 
per  cent  and  its  passenger  capacity  by  65  per  cent  as  compared  to  today. 

He  emphasised  that  competition  already  exists  on  the  San  Francisco- 
Hawaii  run*  hetsreen  United  Air  Lines  and  Fan  Am. 

"It  does  not  follow  that  because  competition  is  good*  more  competition 
is  better*  any  more  than  it  follows  that  two  ■Hives  are  better  than  one*"  he  said, 

Hamstra  said  the  jet  has  been  underestisiated •    One  jet  airplane  can 
provide  nearly  100*000  seats  a  year  between  San  Francisco  and  Honolulu.* 

And  four  jets  can  accomodate  all  the  traffic  that  the  San  Francisco 
city  attorney  has  forecast-— with  enough  empty  seats  left  over  to  evacuate  a  city 
of  135,000*  he  said. 

This  summer *  he  pointed'  out,  Pan  Am  and  United  will  be  operating 
a  daily  Coast-Sonolulu  jet  capacity  equal  to  a  &5%3Ly  round  trip  of  the  Lurline  • 
and  the  Hatsonia  combined* 

rJJ$e  problem  from  here  cn*  he  brought  out*  is  how  to  fill  the  jots 
available  in  a  market  limited  by  lack  of  hotel  facilities  in  Hawaii* 

Today  hotels  in  Hawaii  are  reporting  average  occupancy  of  more  than 
96  per  cent. ?  while  Pan  American  is  running  with  an  average  of  66J-  unused  seats 
daily,  he  said, 

(more 
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Hamstra  said  it  has  not  been  demonstrated  that  there  will  bo 
sufficient  traffic  to  permit  a  reasonable  frequency  of  service  by  three  carriers* 

"No  applicant  has  been  able  to  demonstrate  that  it  can  operate  as 
a  third  carrier  and  earn  an  adequate  return  on  investment, "  he  said-. 

"In  fact,  most  of  them  could  not  meet  expenses *"  he  said* 

Hamstra  brought  out  that  the  transcript  in  the  G*A*B„.  hearings 
is  6\»*>Q0  pages,  with  a  stack  of  related  documents  "reaching  from  the  floor  to 
the  ceiling *n 

Only  one  person  has  heard  all  the  evidence  and  is  in  a  position 
to  evaluate  it— the  C.,A*B*  Examiner ,  he  said- 

He  urged  the  City  to  leave  this  matter  to  the  Examiner's  and  the 
Boards  judgment  of  economic  f^cts  "on  the  basis  that  you  want  all  the  competitive 
service  that  is  economically  justified*" 

As  an  alternative  he  suggested  "that  you  -bake  no  action  on  these 
disputed  issues,  so  important  to  the  City  of  San  Francisco,  until  the  Examiner 
has  completed  his  review  and  has  submitted  his  recommends tions * n 

Hamstra  underlined  that  there  are  still  two  stages  left  in  the 
proceedings:    review  by  the  Board  and  by  the  President. 

The  City  would  have  full  opportunity  after  issuance  of  the 
E2caminerls  report  to  consider  the  situation  in  the  light  of  his  findings  and 
to  talss  a  position  before  the  Beard,  he  said* 
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AT  SAN  FRANCISCO 

80%    OF  THE  TOTAL  RETURN   COACH  FLIGHTS  FROM  HAWAII 

were  NOT  AVAILABLE 

Three  Full  Weeks  in  Advance  of  Departure  Date 


100% 


Source:  WAL-200,  Page  9. 


THE  CITY  ATTORNEY 


OFFICE  OF 


city  attorney 
John  Noonan 


April  5,  1960 


Honorable  Joseph  Martin,  Jr. ,  President 
Public  Utilities  Commission 
San  Francisco,  California 


EE:    Extension  of  Airline  Routes 


Dear  Sir: 

The  City  Council  of  the  City  of  South  San  Francisco  at 
its  regular  meeting  held  April  4,  1960,  at  8:00  p.m.  ordered 
and  directed  the  lodging  of  this  protest  with  the  Public 
Utilities  Commission  of  the  City  of  San  Francisco  at  this 
hearing  on  April  5,  1960,  against  the  extension  of  or  pro- 
vision for  additional  airline  routes  as  proposed  by  the  air- 
line operators,  the  same  being  the  subject  of  the  recommenda- 
tion to  the  Manager  of  Utilities  by  the  City  Attorney  of  San 
Francisco  and  set  for  hearing  today  for  the  determination  of 
a  policy  decision, 

The  City  of  South  San  Francisco  opposes  any  increase  in 
or  extension  of  airline  routes  that  will  cause  an  increase  in 
the  number  of  planes  taking  off  from  San  Francisco  International 
Airport  and  passing  over  South  San  Francisco  until  a  noise 
alleviation  device  is  engineered  and  installed  at  the  Millbrae 
end  of  the  northsouth  preferential  runway  so  that  it  can  be 
used  without  detriment  to  the  peace,  comfort,  quiet  and  enjoy- 
ment of  the  residents  of  Millbrae  and  Burlingame  at  the  point 
where  the  residential  area  borders  said  runway  and  further 
until  runway  2-R,  being  extended  so  that  when,  because  of  wind 
conditions,  take-offs  are  required  over  the  City  of  South  San 
Francisco,  jet  plans  will  be  able  to  achieve  and  maintain  such 
an  altitude  that  the  peace,  comfort,  quiet  and  enjoyment  of 
the  residents  of  the  City  of  South  San  Francisco  will  not  be 
unreasonably  interfered  with. 

The  flights  of  jet  aircraft  on  take-offs  over  the  City  of 
South  San  Francisco  today  arbitrarily  and  unreasonably  interfere 
with  the  residents1  peace,  comfort,  quiet  and  enjoyment  of  their 
private  property  and  their  community  facilities  such  as  schools, 
churches  and  other  buildings. 


.... 
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Honorable  Joseph  Martin,  Jr.,  President 
April  5,  1960 
Page  Two 


The  City  of  South  San  Francisco  registers  its  opposition 
at  this  time  before  the  Public  Utilities  Commission  to  the 
extension  of  airline  routes,  service  and  the  provision  for  an 
increase  in  the  number  of  planes  and  will  make  the  same  pro- 
test before  the  FAA,  CAB,  courts  or  other  agencies  to  prevent 
any  increase  in  traffic  until  the  jet  noise  nuisance  is  abated. 

This  protest  is  respectfully  submitted  for  the  City  Council 
of  the  City  of  South  San  Francisco. 


Yours  truly, 


JN: smb 
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Report  cf  the  Manager,  Airport  Department 

to  the  Public  Utilities  Commission  April  5,  1960 

HIGHLIGHTS  OF  MARCH  ACTIVITIES 

Projects  in  progress : 

1.  Negotiations  are  proceeding  in  connection  with  the  leasing  of  Pan  American's 
base  properties  to  Flying  Tiger  Line.    A  draft  lease  has  been  prepared,  and 
drawings  will  be  submitted  by  the  Utilities  Engineering  Bureau  as  soon  as  pos- 
sible. 

2.  Following  management's  conference  with  the  Controller  concerning  the  glass 
elevator  installation,  the  City  Attorney  is  preparing  the  legal  document  for 
submission  to  the  Controller.    A  supplemental  appropriation  of  $120,000  from 
bond  funds  for  the  elevator  construction  has  been  recommended. 

3.  Revised  engineering  and  architectural  drawings  have  been  submitted  covering 
alterations  and  improvements  to  the  international  arrival  facilities  on  Pier  D. 
Requirements  of  the  interested  carriers  and  federal  agencies  are  included,  and 
contract  drawings  are  being  prepared. 

4.  Bay  Aviation  Services  Co.  has  acquired  new  helicopter  equipment  and  plans  to 
commence  service  within  two  months.    Management  is  working  with  the  fixed  base 
operator  on  procedures  for  instituting  helicopter  service. 

5.  Bay  Aviation  Services  Co. 1 s  lease  was  extended  for  an  additional  10-year  period 
in  consideration  of  lessee's  constructing  a  hangar  at  an  estimated  cost  of 
$274,000. 

6.  Arrangements  are  being  made  in  connection  with  Lufthansa's  inaugural  flight 
which  will  take  place  May  14  from  SFIA. 

7.  The  Utilities  Engineering  Bureau's  working  drawings  for  renovating  the  Depart- 
ment's 4th  floor  offices  and  installing  sound  and  temperature  control,  equipment 
were  reviewed  by  staff  before  being  finalized. 

8.  The  San  Mateo  County  Planning  Commission  has  indicated  the  State  might  sell 
to  private  interests  bay  sand  material  which  the  Airport  is  interested  in 
acquiring  for  fill.     Staff  representation  was  authorized  for  attendance  at 
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a  meeting  of  the  State  Lands  Commission    to  request  that  offers  for  San  Bruno 
Shoals  fill  material  be  deferred  until  Airport  land  reclamation  problems  can  be 
thoroughly  evaluated. 

9.    Work  is  progressing  on  the  patio  areas  of  the  terminal  building  to  expand  rest- 
room  facilities  and  provide  additional  counter  space  for  the  air  carriers. 
CRISSY  FIELD  POSSIBLE  SITE 

Senator  Eugene  McAteer  is  investigating  the  advisability  of  submitting  a 
resolution  to  acquire  San  Francisco's  Crissy  Field  as  a  second  airport  to  be  used 
for  general  aviation.    This  idea  was  discussed  with  Airport  management  and  it  was 
felt  that  the  need  for  additional  facilities  for  general  aviation  warranted  a 
favorable  reply. 
AIRPORT  FEDERAL  AID 

Following  a  conference  with  Federal  Aviation  Agency  regional  officials 
in  regard  to  federal  aid  alio ted  SFIA  for  1960-1961  and  omission  of  the  priority 
project,  Extension  of  Runway  28L,  reconsideration  by  the  FAA  was  requested. 
OCCUPANCY  OF  CARGO  BUILDINGS  2  and  3 

Successful  bidders  for  space  in  the  new  cargo  buildings  have  been  notified 
of  the  effective  date  of  occupancy.    It  is  anticipated  that  dedication  will  take 
place  April  11.    Arrangements  are  being  made  by  the  Public  Relations  Director  to 
handle  the  ceremonies  and  press  coverage.    Prospective  cargo  tenants  and  those 
who  could  not  be  accommodated  with  the  amount  of  space  desired  were  requested  to 
present  their  anticipated  requirements  in  connection  with  plans  to  recommend  con- 
struction of  a  fourth  cargo  building. 
ADDITIONAL  SPACE  FOR  BAGGAGE,  TICKET  COUNTERS 

A  contract  has  been  awarded  for  additional  ticket  counters  to  be  located 
along  the  south  wall  of  the  terminal  lobby.    The  counter  will  provide  four  dual 
baggage-checking  positions.    Negotiations  are  under  way  with  carriers  to  remodel 
the  diamond  ticket  counter  in  the  center  of  the  terminal  lobby  to  provide  additional 

-2- 


* 


0, 


■ 


,1  » 

counter  space. 
UAL  PLANS  FOR  REMODELING 

A  conference  was  held  recently  with  United  Air  Lines1  properties 
representatives  on  the  matter  of  Pier  C  renovation.    Their  plans  call  for  an 
expenditure  of  $2,700,000  for  improvements  to  the  pier  and  for  equipment  to 
provide  deluxe  service  for  their  passengers. 
FEBRUARY  TRAFFIC 

February  traffic  figures  indicate  an  increase  of  23%,  compared  with  the 
same  period  in  1959.    Total  in  and  out  passengers  amounted  to  369,839,  as  compared 
with  299,486  in  February,  1959.    This  representates  an  actual  increase  of  over 
70,000  passengers. 

The  FAA  Control  Tower  recorded  a  total  of  11,519  aircraft  operations 
during  February  1960  as  compared  to  10,293  for  February  1959,  an  11.9%  increase. 

Total  mail  (air  mail  and  first  class  mail  by  air)  amounted  to  3,716,175 
pounds  as  compared  to  3,442,040  pounds  for  the  same  period  last  year,  an  increase 
of  8%. 

Freight  moving  through  SF  by  air  showed  a  24.4%  increase,  and  express 
volume  was  up  307,. 

*  *  * 
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M  I  N  UTES 


PUBLIC  UTILITIES  COMMISSION 

1,251st  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2S2  -  CITY  HA11  -  APRIL  12, 
I960,  COMMENCING  AT  9:00  A.  M. 

Call  to  Order: 

Present:    Commissioners  Joseph  Martin,  Jr.  Edw.  B.  Baron, 

Stuart  N.  Greenberg,  Don  Fazackerley,  Thomas  P»White 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Baron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  1,250th  regular  meeting  of  the 
Commission  held  April  5,  I960  were  approved. 

Vote:Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White: 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  HO.  20,077— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-Litigated  Settlements  Date  of  Accident  Settlement 

CC  Ruth  S.  Schwab  June  23,  1959  $  3,500.00 

MC  Barbara  Jeanne  Blowberger  April  26,  1959  £50, 00 

Litigated  Settlements: 

SC  Hattie  Maude  Gillmore  December  1,  1959  750.00 

MC  Mitchell  J.Capetanich  August  g,  1959  1,125.00 

MC  Johnny  Brown  October  19,  1957  1,750.00 

MC  Blanche  Christofani  December  16,  1957  750.00 
CC  Ludwig  M.Wilson  and  Mar- 

jorie  Turiansky  July  1,  1955  12,000.00 

Appropriation  No.  9o735.S04.000  f  20,725.00 

Vote:Ayes-  Commissioners  Martin, Baron, Greenberg, Fazackerley, 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

"RESOLUTION  HOj  20,078— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  $37*275*14 >  in  favor  of  American 
Pipe  and  Construction  Co,,  under  SFWD  Contract  No,  933-Hecon- 
ditioning  portion  of  Bay  Division  Pipeline  No,  1, 

Contract  Payment  in  amount  $212,145,80,  in  favor  of  G-S-L-H-T 
Powerhouse  Contractors,  under  HHWS  Contract  No,  3l6~Construct- 
ion  of  Cherry  Powerhouse  and  Related  Work. 

Contract  Payment  in  amount  $34,505.21 ,  in  favor  of  Atkinson- 
a  undel  and  Dixon,  under  HHWS  Contract  No.  300A-Cherry  Power 
Tunnel  and  Related  Work, 

Contract  Payment  in  amount  $77*069,80,  in  favor  of  The  Puget 
Sound  National  Bank  of  Tacoma,  account  of  John  M,  King  Co., 
under  HHWS  Contract  No.  325-Construction  of  Transmission  Line, 
Moccasin  to  Station  nJ" , 

Contract  Payment  in  amount  $128,682,05,  in  favor  of  Stolte, 
Inc.,  under  HHWS  Contract  No,  329-Construction  of  Warnerville 
Substation. 

Contract  Payment  in  amount  $48,187,38,  in  favor  of  Che.s.  Li 
Harney,  Inc.,  under  SFIA  Contract  No.  264- Pavement  and 
Utilities,  Cargo  Apron  Area, 

Contract  Payment  in  amount  $15,180,56,  in  favor  of  Chas.  L. 
Harney,  Inc.,  under  SFIA  Contract  No,  269-Epoxy-Resin  Asphalt 
Surfacing  for  Apron, 

Contract  Payment  in  amount  $79,513.50,  in  favor  of  Harrod 
and  Williams,  Inc.,  under  SFIA  Contract  No.  244-Construction 
of  Air  Cargo  Buildings  Nos,.  2  and  3* 

Contract  Payment  in  amount  $375#00,  in  favor  of  Robert 
Horonjeff,  for  professional  services  relating  to  the  develop- 
ment of  the  San  Francisco  International  Airport, 

Vote : Ayes-Commissioners  Martin, Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,079— 

RESOLVED,  That,  this  Commission  in  accordance  with  Resolu- 
tion No. 16527, adopted  July  16,  1956, approves  payment  of  claims 
in  amount  $16,288.81,  made  by  the  Municipal  Railway, month  of 
March, I960, per  Revolving  Fund  Vouchers  Nos .2034-2040, 

Vote: Ayes- Commissioners  Mar tin, Baron, Greenberg, Fazackerley, 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

--RESOLUTION  MO.  20,080— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Modification  of  Contract  in  amount 
$863.10,  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment  in  amount  $1,850.90,  in  favor  of  Associated 
Pipeline,  Inc.,  under  SFWD  Contract  No.  936-Laying  8U  Mains 
in  20th  and  Douglas  Streets. 

Vote: Ayes-Commissioners  Martin, Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,081— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Excess  Modification  of  Contract  in  amount 
$5^. ^3;  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment  in  amount  $2,289.93,  in  favor  of  Monolithic 
Pipeline,  Inc.,  under  SFWD  Contract  No.  915~Laying  12"  Main 
in  Natick,  between  Chenery  and  Arlington. 

Vote : Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,082— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Modification  of  Contract  in 
amount  $850.00,  under  San  Francisco  International  Airport  Con- 
tract No.  2^-8-Paving, Utilities  and  Landscaping  of  Main  En- 
trance Road,  contractor,  Lowrie  Paving  Co.,  covering  the  fol- 
lowing: 

Add  Contract  Item  No.  2k  (a),  Construct  one 
type  "B"  Drainage  Manhole  No.  7-2,  as 
shown  and  located  on  Drawing  CA-11910. 


Vote: Ayes- Commissioners  Martin, Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20t0^~ 

RESOLVED,  That  this  Commission  approves  attendance  by  a 
staff  member  of  the  Hetch  Hetchy  Project,  as  designated  by  the 
Manager  of  Utilities,  to  attend  the  Spring  Meeting  of  the 
California  Section  of  the  American  Water  Works  Association^  to 
held  in  Montery,  California,  April  21-22,  I960;  estimated  cost 
#75.00, 

Vote:Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerlev 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,QgU~- 

RESOLVED*  That  this  Commission  approves  attendance  by 
Staff  Member  of  the  Commission,  as  designated  by  the  Manager 
of  Utilities,  to  attend  the  Municipal  Finance  Officers  Associa- 
tion of  the  United  States  and  Canada,  5^-th  Annual  Conference, 
to  be  held  in  New  York,  N„  Y#,  June  5-9,  I960;  estimated  ex- 
pense $500o00. 

Vote: Ayes-Commissioners  Martin,Baron,  Greenberg,  Fazackerlev. 

White  " 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,085— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  execution  of  agreement  with 
the  Sound  Abatement  Committee,  to  study  sound  abatement  at  the 
San  Francisco  International  Airport  and  of  communities  sur- 
rounding the  same,  at  a  cost  not  to  exceed  the  sum  of  33,000.00 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Abstaining:  Commissioner  Fazackerley 
Absent:  wone 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,086— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  anc"  hereby  authorizes  Bid  Call  for  leasing  of  0.8 
acres  of  Water  Department  property,  in  San  Carlos, per  Drwg. 
2037,  for  period  of  ten  years,  at  biddable  monthly  rental, 
minimum  monthly  rental  being  lp200.00  per  month  for  two  five 
year  periods. 

Vote:Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerlev 
White 

Absent:  None  -12,056- 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,087— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Wetter  Department  Revocable  Permit  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Helen  C.  Savage,  Niles,  California 

Permit  to  occupy  for  agriculture  and  livestock  purposes,  17 
acres  of  Section  12,  T,4S0,  R,1W.,  MDB&M,  being  portion  of 
Niles  Canyon  Lands  opposite  Brightside  Station,  subject  to 
a  consideration  of  $70.00  per  month;  cancelling  permit 
issued  by  Resolution  No*  17567, adopted  Seprember  24,  1957/ 
covering  use  of  the  above  described  17  acres. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,088— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Optimist  Club  of  South  San  Francisco 

Permit  to  occupy  from  June  27,  I960,  through  July  4,  I960, 
portion  of  the  Sunset  Supply  Line  right  of  way  in  the 
vicinity  of  Arroyo  Drive  and  El  Camino  Real,  South  San 
Franciscok  for  the  sale  of  fireworks;  subject  to  a  permit 
fee  of  $50,00, 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,089— 

RESOLVED,  That  this  Commission  approves  entering  into 
professional  engineering  contract  for  the  services  of  Dames 
and  Moore,  under  the  general  provisions  of  which,  said  company 
will  conduct  a  soils  survey  at  the  San  Francisco  International 
Airport  on  a  unit  price  basis,  but  not  to  exceed  the  sum  of 
318,770,00,  all  in  accordance  with  terms  and  conditions  of  an 
appropriate  form  of  agreement  to  be  executed  with  the  said 
Dames  and  Moore, 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


« — RESOLUTION  NO.  20,090— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Department  Requests  for  Funds: 

Utilities  Engineering  Bureau  Request  in  amount  $20*00  ,  under 
Appropriation  No*  9,313. 22H.765,  to  transfer  additional  funds 
to  cover  estimated  deficit  for  the  Bureau's  budget  transfer  to 
the  Reproduction  Bureau, 

Bureau  of  Light,  Heat  and  Power  Request  in  amount  $150*00, 
under  Appropriation  No,  9»715a300.000,  to  provide  funds  for 
estimated  deficiency  in  Materials  and  Supplies  for  balance  of 
fiscal  year* 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  N0„  20,091— 

RESOLVED,  That  this  Commission  approves  the  use  of  Munich 
pal  Railway  rubber-tired  cable  car,  as  the  Hetch  Hetchy  Pro- 
ject's contribution  to  the  ''Mother  Lode  Round-up  Parade"  on 
Saturday,  May  7,  I960,  in  Sonora,  California;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  gladly  ac- 
cepts the  opportunity  to  offer  its  service  in  the  use  of  the 
cable  car  and  to  assure  the  liround-upn  officials  of  its  best 
wishes  for  a  successful  and  satisfying  day. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,092— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  ^ater  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

TO:  Edward  Carpenter-Niles  =  Permit  to  occupy  for  picnic  ground 
purposes,  that  certain  10  acre  site  of  the  Alameda  Creek  bed 
northerly  of  and  adjacent  to  the  Niles  Dam,  subject  to  a 
consideration  of  W50.00  per  year;  cancelling  permit  issued 
to  H,  E.  Lewis  by  Resolution  No.  19162, adopted  May  5,1959, 
covering  occupancy  of  the  above  parcel  of  land. 

Vote : Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,093— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:    Alameda  County  Flood  Control  and  Water  Conserva- 
tion District: 

Permit  to  construct  and  maintain  a  storm  drain  channel 
across  the  Hetch  Hetchy  Bay  Division  Pipeline  right  of 
way,  said  crossing  being  84  feet  in  width,  adjacent  to 
and  northeasterly  of  Tract  1325,  Irvington,  Alameda 
County;  fee  waived  in  consideration  of  a  public  agency. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,094— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Pacific  Gas  and  Electric  Co* 

Permit  to  install  and  maintain  a  li"  gas  service  line 
across  a  portion  of  Lake  Merced  Boulevard  and  the  ad- 
joining 50  foot  strip  of  land,  Westlake,  Daly  City,  sub- 
ject to  a  permit  fee  of  ^50.00* 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

Manager  of  Utilities  Reports: 

10  Letter  from  Mayor  Christopher  in  the  matter  of  helicopter 
operation  in  San  Francisco  and  the  Bay  Area;  referred  to 
Belford  Brown, .Airport  Manager,  for  study  and  report, 

2,  Letter  from  John  J.  Ferdon,  Member  of  tie  Board  of  Super- 
visors in  the  matter  of  State  of  California  Water  Policy, 
under  SB  1106,  Because  of  the  magnitude  and  complexity  of 
SB  1106,  the  Commission  directed  that  the  Manager  of  Utili- 
ties, prepare  a  statement  in  review  of  the  Policy  and  as  it 
affects  the  interests  of  the  City  and  County  of  San  Fran- 
cisco* (the  letter  from  the  Supervisor  will  be  acknowledged 
at  this  time,  and  to  be  followed  later  by  a  statement  from 
the  Commission)* 
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Roll  Gall:    Commissioner  White  noted  that  in  review  of  minutes 
of  Airport  Staff  Meetings,  that  large  groups,  par- 
ticularly school  children,  are  not  afforded  the  opportunity 
on  conducted  tours  of  the  Airport.  It  was  the  stated  belief 
of  Commissioner  White,  that  in  the  interests  of  public  relations, 
an  effort  should  be  made  to  accommodate  all  requests  for  con- 
ducted tours  of  the  properties.    Mr,  Belford  Brown  stated  that 
the  Airport  Staff  to  the  best  of  its  ability,  attempts  to 
conduct  tours  for  interested  parties,  but  because  of  the  limi- 
ted personnel,  is  unable  to  handle  large  groups;  that  larger 
Airports  throughout  the  Country  have  a  program  of  tours,  many 
of  them  at  budgeted  levels,    a  condition  not  reflected  in  the 
Airport's  Budget;  a  formal  report  in  the  matter  will  be  pre- 
sented to  the  Commission. 

President  Joseph  Martin,  Jr.  transmitted  from  the  Pacific 
Festival  Committee,  letter  in  the  matter  of  an  International 
Air  Show  at  the  San  Francisco  International  Airport  on 
September  IS,  I960;  referred  to  Mr,  Belford  Brown* 

President  Joseph  Martin,  Jr.  stated  that  he  would  attend  a 
meeting  in  the  Mayor's  Office  in  the  discussion  of  Foreign  Air 
Carriers  operating  to  and  from  the  Airport* 

Commissioner  Greenberg,  following  an  inspection  of  facilities 
at  Candlestick  Stadium,  commended  Municipal  Railway  Staff 
for  an  outstanding  "job"  in  preparation  for  the  I960  Baseball 
Season. 

Department  Report:  Hetch  Hetchy  Project,  Engineering  Bureau  and 

Light,  Heat  and  Power  sections,  H,  E#  Lloyd 

reporting : 

Total  gross  revenue  from  sales  of  electric  energy  during  the 
first  eight  months  of  the  current  fiscal  year  amounted  to 
$4,483,900.00,  as  compared  with  $3,532,200.00  during  the  same 
period  last  year,  but,  the  increase  is  offset  substantially 
by  increase  in  City's  expenditure  for  purchase  of  power*  Last 
of  the  snow  surveys  for  runoff,  indicates  approximately  65% 
of  normal,  but  because  of  the  lesser  carryover,  Hetch  Hetchy 
Reservoir    is  not  likely  to  fill.    In  review-Legal  aspects  of 
Springs  and  Wells,  Foothill  Division;  Atomic  Energy  procure- 
ment of  water  for  its  laboratory  at  Livermore;  Moccasin 
Generator  Repairs;  Contract  construction  of  the  Hetch  Hetchy 
Project,  the  Airport  and  the  Municipal  Railway;  also,  en- 
gineering studies  in  connection  with  Rapid  Transit  and  Im- 
provements at  the  Bay  Bridge  Terminal. 

Trans-Pacific  Case-Docket  No.  7723,  Pacific  Cargo  Situation. 
(  a  continuation  from  last  week  under  the  docket  to  consider 
at  this  meeting,  the  air  cargo  aspects). 

Mr.  Frank  J.  Needles  of  the  City  Attorney's  Office  presented 
a  memorandum  as  to  the  Cargo  aspects  under  the  docket,  the 
memorandum  being  attached  and  made  a  part  of  the  minutes  of 
this  meeting;  also  attached,  statements  of  the  Air  Carriers. 
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It  is  noted  that  the  data  as  set  forth  in  the  carrier  exhibits 
is  not  as  extensive  as  that  relating  to  passengers*  and  that, 
Flying  Tigers  is  the  sole  cargo  applicant  under  the  Docket. 

Presentations  by  Carriers: 

Mr.  Warren  Burke  of  United  Air  Lines  stated  that  his  company 
was  interested  in  the  freight  business  and  to  that  end,  were 
converting  DC7fs  to  augment  freight  activities* 

Mr,  George  T#  Cussen  of  Flying  Tiger  Line  stated  that  the 
Company  is  not  asking  for  the  right  to  carry  passengers-only  the 
right  to  carry  property  and  mail*  He  contended  that  experience 
indicates  volume  cargo  always  follows  the  establishment  of 
frequent  and  dependable  schedules  and  does  not  exist  in  great 
demand  until  this  has  been  accomplished.  In  support  of  this 
statement,  Mr.  Cussen  reviewed  activities  of  the  company,  in 
the  development  of  volume  business  brought  about  by  complete 
devotion  of  time  and  effort  to  the  development  of  air  freight 
only;  in  summation,  Mr.  Cussen  stressed  that  the  key  to  volume 
is  rates,  service  and  development. 

In  summation  of  his  Company !s  position,  Mr.  Gregg  of  Pan  Ameri- 
can, stated  (1)  without  government  subsidy,  an  all-cargo 
carrier  could  not  hope  to  operate  in  the  Pacific;  (2)  the 
certification  of  an  all-cargo  carrier  in  the  Pacific,  at  this 
time,  would  reduce  revenues  and  bring  about  a  reduction  in 
frequencies  of  scheduled  passenger/cargo  services,  factors, 
which  would  detract  from,  rather  than  improve  the  air  service 
which  San  Francisco  has  every  right  to  enjoy, 

Mr. Pollock  of  Northwest  Airlines  stated  that  no  carrier  in 
the  proceeding  is  more  keenly  aware  than  Northwest  of  the 
great  importance  of  air  cargo,  as  a  vital  factor  in  the  over- 
all development  of  trade  and  commerce  between  the  United  States 
and  the  Orient,    In  September,  1359,  the  Company  increased 
its  all-cargo  service  to  5  weekly  round  trips  to  the  Orient; 
that  despite  the  past  growth,  a  greater  growth  lies  in  the 
future,  a  great  deal  of  the  freight  originating  in  or  to  be 
channeled  through  San  Francisco,  the  primary  gateway  to  the 
Orient,    In  summation,    Mr.  Pollock  stated  that  Northwest  is 
the  leading  carrier  in  the  Pacific  in  the  provision  of  all-cargo 
services;  that  it  has  a  long  record  of  development  of  air 
cargo  and  its  great  stake  in  the  development  of  cargo  traffic 
insures  vigorous  promotion  and  a  sound  service  plan  for  in- 
creased capacity  in  the  future* 

Following  the  presentations,  on  motion  of  Commissioner 
Fazackereley,  seconded  by  Commissioner  White,  the  following 
resolution  was  adopted: 
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- -RESOLUTION  NO.  20.095- - 


WHEREAS,  on  February  18,  1959,  President  Elsenhower  requested  the 
Civil  Aeronautics  Eoard  to  review  the  "entire  Pacific  Route  Complex", 
which  review  is  now  being  conducted  under  the  title  "Trans -Pacific 
Route  Case,  Docket  7723";  and 

WHEREAS,  the  Public  Utilities  Commission  on  October  27,  1959, 
adopted  Resolution  No.  19672,  establishing  a  position  in  the  above 
entitled  proceeding  for  the  purposes  of  a  hearing  to  be  held  shortly 
thereafter  in  San  Francisco;  and 

WHEREAS,  in  said  Resolution  No.  19^72 ,  this  Commission  took 
definite  positions  with  reference  to  authorizations  for  service  over 
the  Great  Circle  Route  from  San  Francisco  to  Tokyo  and  points  beyond 
and  with  reference  to  the  route  from  San  Francisco  to  Tahiti  and  points 
beyond  which  positions  this  Commission  now  desires  to  reaffirm;  and 

WHEREAS,  in  said  Resolution  No.  19672,  this  Commission  took  no 
position  with  reference  to  additional  authorizations  on  routes  from 
San  Francisco  to  Hawaii  and  throughout  the  Central  Pacific  Area,  or 
with  reference  to  all  cargo  service  pending  the  development  of  more 
complete  information  during  the  course  of  the  various  hearings  before 
the  Examiner  who  had  been  named  in  the  above  entitled  proceedings;  and 

WHEREAS,  this  Commission  has  now  had  the  opportunity  to  give 
consideration  to  many  figures  and  much  material  developed  at  said 
hearings  through  presentations  made,  to-wit,  by  its  attorneys  and  by 
representatives  of  various  parties  to  said  proceedings;  and 

WHEREAS,  the  record  indicates  in  the  years  ahead,  there  will  be 
a  rapid  increase  in  demand  for  air  service  of  all  kinds  throughout  the 
Pacific  Area,  but  particularly  between  Hawaii  and  the  mainland;  and 

WHEREAS,  San  Francisco,  from  the  standpoint  of  origin  and  desti- 
nation of  passengers  is  the  largest  contributor  of  all  mainland 
airports  to  traffic  over  international  Pacific  routes  and  the  second 
largest  from  the  mainland  to  Hawaii;  and 

WHEREAS t  the  record  shows  that  this  position  should  be  maintained 
and  strengthened  in  the  years  ahead;  and 

WHEREAS,  this  position  of  San  Francisco  entitles  San  Francisco 
not  only  to  a  rapid  expansion  of  airline  service  between  San  Francisco 
and  Hawaii  and  all  Pacific  points,  but  also  to  service  in  terms  both 
of  quality  and  quantity  of  flights  that  is  fully  competitive  with 
service  provided  to  any  other  mainland  city;  and 

WHEREAS,  the  volume  of  air  cargo  transported  by  commercial 
carriers  in  the  Pacific  area  is  increasing  and  it  appears  that  in  the 
years  immediately  ahead  the  commercial  carriers  plan  an  extensive 
promotional  effort  in  this  field;  and 
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WHEREAS,  San  Francisco  not  only  is  just  completing  extensive 
new  cargo  facilities  but  also  has  within  the  last  few  months  become 
the  home  base  of  The  Plying  Tiger  Lines  Inc.,  the  largest  air 
carrier  devoted  exclusively  to  cargo  service,  and  contemplates 
provision  at  the  Airport  in  the  near  future  of  a  vast  "Cargo  City": 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  following  statements 
set  forth  in  this  Commission's  Resolution  No.  19^72 ,  adopted 
October  2?,  1959  be  reaffirmed: 

"As  the  long- recognized  'gateway  to  the  Orient'  San 
Francisco  has  sought  in  prior  proceedings  to  establish 
a  satisfactory  schedule  of  American  flag  service  from 
San  Francisco  to  Tokyo  and  points  beyond  via  the  Great 
Circle  Route.    We  are  convinced  that  the  time  has 
come  when  this  need  can  be  met  only  by  competitive 
unrestricted  American  flag  carrier  service  on  this 
route . 

"The  recent  approval  of  foreign  flag  service  from 
California  to  the  South  Pacific  via  Tahiti  emphasizes 
the  growing  importance  of  this  route,  and  San 
Francisco  urges  unrestricted  authorization  of  an 
American  flag  carrier  service  from  San  Francisco  to 
Tahiti  and  points  beyond" ;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  requests  the  Civil 
Aeronautics  Board,  whenever  it  finds  certification  economically 
feasible,  to  certificate  an  additional  carrier  or  additional  carriers 
to  provide  service  between  San  Francisco  and  Hawaii  and  between  San 
Francisco  and  points  throughout  the  Pacific  Area  via  Hawaii;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  requests  the  Civil 
Aeronautics  Board  to  certificate  at  least  as  many  carriers  for 
service  between  San  Francisco  and  Hawaii  and  between  San  Francisco 
and  any  points  in  the  Pacific  Area  via  Hawaii,  as  it  certificates 
for  service  to  any  other  West  Coast  Airport;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  requests  the  Civil 
Aeronautics  Board,  to  the  extent  that  if  finds  such  certification 
£easible,  to  certificate  all  cargo  carrier  service  between  San 
Francisco  and  Hawaii  and  all  other  Pacific  points. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley;  White 

Absent :  None 

THEREUPON  THE  MEETING  ADJOURNED. 
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Y  DION  R.  HOLM 

City  Attorney 
City  Hall 
San  Francisco  2,  California 
HEmlock  1-1322 

April  5,  I960 

MEMORANDUM 

TO:  PUBLIC  UTILITIES  COMMISSION 

FROM:  FRANK  J.  NEEDLES 

SUBJECT:     TRANS  PACIFIC  CASE  DOCKET  NO.  7723 
PACIFIC  CARGO  SITUATION 

The  data  pertaining  to  cargo  operations  in  the  Pacific,  as  set 
forth  in  the  carrier  exhibits  is  not  as  extensive  as  that  relating  to 
passengers . 


The  present  International  carriers  Pan  American  and  Northwest 
assert  that  they  have  sufficient  lift  to  take  care  of  the  present 
cargo    needs  and  that  the  revenues  that  they  derive  from  cargo  are 
essential  components  of  their  revenue  break  even  factor. 

The  record  discloses  that  the  domestic  all  cargo  carriers  in  1958 
petitioned  the  Board  for  subsidy.    Slick  is  one  of  the  all  cargo 
carriers  who  has  ceased  operations.    In  this  proceeding,  Seaboard  and 
Western,  the  certificated  all  cargo  carrier  in  the  Atlantic  and  an 
applicant  in  this  proceeding,  withdrew  its  application.    As  a 
consequence,  the  Flying  Tigers  remained  as  the  sole  cargo  applicant. 

Section  I  shows  that  Flying  Tiger  was  the  leading  U.  S.  all  cargo 
carrier  in  1958. 


Carrier  Freight  Ton  Miles 

AAXICO  3,777,000 

Aerovias  7,625,000 

FLYING  TIGERS  68.39^.000 

Riddle  Domestic  16,913,000 

Riddle  Overseas  8,7^2,000 

Seaboard  &  Western/i  13,388,000 

Slick/1  2.53.4.000 

TOTAL  121,378,000 


/2 


Seaboard  &  Western  withdrew  from  Trans  Pacific  Case 
Slick  suspended  scheduled  service  Feb.  22,  1958 

SOURCE:  EXH.  NWA-1815 
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Section  II  relates  to  Pan  American's  experience  in  the  Trans 
Pacific  cargo  field. 

PAN  AMERICAN'S  EXPERIENCE  APRIL  -  AUGUST  1959 
(TRANSPACIFIC  ALL  CARGO  FLIGHTS) 

West  bound       East  bound  Total 

Available  Ton  Miles  (000)  1,423,219         1,202,682  2,625,901 

Cargo  Ton  Miles  (000)  950,794  136,412  1,087,206 

Cargo  Load  Factor  -  0%  66.8  11.3  ^1.^ 

SOURCE:     Exh  PA-1106 

Section  III  shows  Flying  Tigers  Financial  Position 

FLYING  TIGERS  OPERATIONS  ARE  NOW  SHOWING  A  PROFIT 

FISCAL  YEAR  1954  ■$  NOT  AVAILABLE 

1955  (596,478) 

1956  (296,132) 

1957  (142,959) 

1958  131,190 
1959/1  937,745 

/l    Eleven  Months  ended  May  31. 

SOURCE:     Exh.  No.  FTL-13;  Exh.  No.  PA-1109 

Section  IV  shows  the  forecast  of  the  carriers  for  I962  of  the 
freight  in  the  Pacific  area. 

PACIFIC  AREA  COMMERCIAL  CARGO  FREIGHT  FORECAST  OF 

CARRIERS   FOR  1962 

Carriers  Freight  Ton  Miles 

Flying  Tigers  52,029,181 
Pan  American  110,233,000 
Northwest  14,239,000 

Section  V  shows  the  Pacific  Freight  has  been  increasing. 

FLYING  TIGERS  1962  FREIGHT  ESTIMATE  FOR  THE  PACIFIC 
IS  HIGHLY  EXAGGERATED  IN  VIEW  OF  ITS  LEVEL  OP  FREIGHT 
TRAFFIC  AFTER  NINE  YEARS  IN  THE  FAR  MORE  VOLUMINOUS 
DOMESTIC  MARKET. 
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Domestic-All  Carriers 
Pacific-All  Carriers 

Ratio-Domestic 
To  Pacific  Volume 


1957  Freight  Ton  Miles  1/ 
Total  Flying  Tigers 

3^6,168,000        57,128,000  (16 fo) 
23,755,000 


1398^ 
YET 

Flying  Tigers  Predicts  That  It  Can  Carry  The  Large  Volume  of: 

52,029,181  Freight  Ton  Miles 

In  The  Pacific  In  1962  In  Competition  With 

Pan  American  and  Northwest. 

Flying  Tigers  Air  Freight  Would  Be  Over  Double  The 

Total  Air  Freight  Volume  In 
The  Pacific  In  1957. 

1/    1957  used  for  evaluation  as  it  is  the  last  year  before  termination 
of  operation  by  Slick  early  in  1958. 

SOURCE:     Exh.  NWA-1820. 


Section  VI  shows : 

DOMESTIC  ENPLANED  TRAFFIC 


San  Francisco 
Los  Angeles 

(Leading  States) 

California 
New  York 
II lino is 
Ohio 

Michigan 
Texas 

Pennsylvania 

Florida 

Georgia 

Missouri 

Indiana 


-  CALENDAR  YEAR  1957 

TONS  TONS 

AIR  MAIL  CARGO 

7,3^5.1  23,967.1 

10,009.8  23,604.7 


20,601.0  62,37^.3 

20,508.2  65,668.9 

23,932.0  58,5^3.0 

4.815.0  29,699.9 
3,573.9  26,671.4 
9,684.6  22,083.1 
4,442.9  18,304.9 

6.522.1  14,519.6 

3.634.3  11,514.3 

4.046.4  10,919.6 

1,069.3  8,165.9 


SOURCE:    Aiv,  Commerce  Traffic  Pattern  June  1958) 
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The  Civil  Aeronautics  Administration  (now  F.A.A. )  in  its  I96O-I965- 
1970  Forecasts,  regarding  Air  Cargo  stated: 

"Assuming  an  expanding  economy  and  continued  improvement  in  air 
freight  service  further  gradual  increases  in  traffic  can  be 
expected  which  will  lift  volume  to  approximately  600  million 
ton-miles  by  i960,  1.0  billion  ton-miles  by  I965  and  1.6  billion 
ton-miles  by  1970.    These  forecasts  are  of  approximately  the  same 
magnitude  as  those  made  in  the  1952  CAA  staff  study,   'Domestic  Air 
Cargo  Forecast,  1955  and  I9601  and  the  1955  study,   'Civil  Air 
Traffic  Forecast,  I96O-I965'. 

"Achievement  of  these  projections  will  require  average  annual 
increases  of  about  12  percent  between  195°  and  1965  and  10  percent 
between  I966  and  1970.     This  growth  trend  is  somewhat  higher  than 
the  3  percent  average  increase  obtained  during  the  1950-1955  period 
when  traffic  development  was  hampered  by  equipment  shortages  and 
organizational  and  financial  difficulties.     However,   it  is  well 
below  the  17  percent  average  annual  increase  obtained  between  19^-6 
and  1955.    Should  rates  come  down  more  rapidly  than  expected  to  the 
8  cents-10  cents  per  ton-mile  level,  making  air  cargo  more 
competitive  with  truck  freight,  a  significantly  higher  growth  rate 
would  be  insured.     On  the  other  hand,  should  air  cargo  merely 
expand  at  the  same  rate  as  the  economy  as  a  whole,  traffic  would 
rise  to  a  minimum  of  about  600  million  ton-miles  by  1970". 
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Once  again  we  wish  to  express  our  appreciation  for  this,  as  iMftl  as  post 
opportunities  which  you  have  accorded  Stasx  American  to  speak  to  the  point;  o£  how 
our  Company  believes  the  beat  Interests  of  Son  Francisco  can  bo  oorvad  with 
respect  to  air  routes  in  the  Pacific. 

£t  is  cur  understanding  the  only  queation  at  issue  to4ay  is  whether  you 
should  change  your  October  27,  1959  Resolution  insofar  as  that  Resolution  con- 
cerns the  matter  of,  all -cargo  air  oesrvice  in  the  Pacific. 

Mr*  ?rank  Needles,  Daputy  City  Attorney,  as  your  Counsel  la  this  matters 

has  submitted  for  your  consideration  a  memorandum  dated  April  5.    Hit  Is  memorandum 

property  points  out  that  the  Flying  Tiger  Lines  1b  the  only  all -cargo  carrier 

still  a  party  to  this  Case.    $eahoerd  &  Western  Airlines,  the  U.S. -certificated 

all-cargp  carrier  serving  the  Atlantic 9  and  the  only  United  State©  all-cargo 

carries:  with  cosmareial  internaticnal  cargo  experience,  withdrew  its  application* 

Xt  is  significant  that  Seaboard  &  Western,  with  its  international  experience 

earns  to  the  considered  opinion  that  it  would  not  fee  economically  feasible  to 

operate  an  exclusive  ail-cargo  eorvice  in  the  Pacific  under  existing  or  fore- 
seeable conditions* 

A  second  point  in  Kr.  Needles'  memorandum  worthy  of  note  la  that,  without 
exception,  the  domestic  all-earse  carriers  have  ell  petitioned  the  C&B  for  subsidy, 
Fan  Americans  Exhibit  Ho.  1109  shows  that  all-cargo  carriers  ia  the  U.S.  domestic 
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field  have  lost  heavily  In  their  @che<3olee>  operations*   This  me  so  awsis  ©2  ra» 
until  195$  •    X»  nilit^qf  ©£  that  yaar  ess©  of  She  largest  of  the  elfcearge  carriers* 
Slick,  ©«®p@&des4  operations*   a©  a  ra©ui&,  VtL  fell  heir  to  a  portion  of  the  aatfesfe 
which  Slick  had  boon  serving  and  was  able  to  report  *  tannest  profit  £©*?  the  first 
tism  in  195$*  aae  purportedly  has  continued  fee  operate  In  the  blank  sines  that 
tiste*   Nevertheless*  its  application  for  subsidy  ©I'  is©  esietiae  all»carge  service 
is  still  outstanding*   $has*  the  eeeaends  feasibility  of  an  ail*ear®i?  operation 
even  in  a  saarket  as;  densely  populated  an  the  tfeSLfcee1  Seat®®,  where  large  cargo  wm&« 
giants  between  tfes  Sasfc  and  West  ©easts  or®  a  daily  occurrence,  has  continual  to  bo 
questionable*   Hauld  net  an  oscclcaiva  all«eare©  operation  in  the  Pacific  ba  even 
wro  ©o? 

Parallel  with  this  fl|ba©rvafeloni  it  should  be  noted,  in  contrast  &©  the  all- 
cargo  carriers,  the  e^ssaafci©  trunk  carriers  in  1958  carried  a  larger  percentage 
as  the  total  &«8*  air  earg©  than  they  carries'  In  thm  year  1950*    Sa        *  tba 
demes&ie  toik  airlines  carried  12%  of  the  total  domestic  air  cargo*1    in  1958* 
their  aaare  et  the  gsss±<3t  m  In  these  eight  yearn  too  iSomeetie  trunk 

carriers  ineraa&sd  their  air  eargo  business  h$  §2%*  while  tba  growth  of  tba 
aselnaive  alt-ear^  e&srtos  una         59%.    CE©*erenee  FM  SsMblt  1112 »)    I®  it 
not  sisjalficeat  chit  hare  in  the  Saitoh  States  tba  ell^cargo  carrier®  ara  having 
a  difficult  t&m  1b  kerning  established*1   wild  not  tba  4ii:liailti@ss  ba  appreciably 
grantor  in  the  Pacific  market*  where  distances  are  ee  gsneh  greater)   the  volume  of 
available  ears©  m  isneh  anal  tor »  end  where  an  imbalance  of  cars©  claw  results 
in  there  being  saore  than  eis  tines  aore  car^s  flowing  westbound  than  caatbound 
through  the  Central  Pacific, 

Sn  Sfficfcioa  4  of  £tr.  Ksedles*  sassergn&sa,  t£s&  freight  tan  sail©  forecasts  for 
PTL,  PaA  and       &m  shewn  for  the  year  1962  •   f&a©©  show  a  forecast  by  of 
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14,239>00O  freight  ton  fallen;  fl&  o£  52»029,i63.  freight  ten  miles,  and 
110,233,000  freight  ton  miles*   Xfca  mmvmBm  continues:   "Flying  Tigers* 
1962  freight  estimate  for  the  3adfic  is  highly  exaggerated  in  view  of  it a 
level  of  freight  traffic  after  nine  years  in  the  far  wore  voluminous  domestic 
market."   Fan  American  concurs  in  Mr*  i^eosllas8  analysis,  but  hastens  to  add  a 
word  of  ecEplaaation  concerning  its  own  freight  forecast*    Pan  American's  forecast 
of  approximately  11®  million  freight  ton  mile®  ie  based  on  the  propose!  that 
eeamsrcial  carriers  would  carry  all  military  cargo  that  was  not  of  a  strategic 
nature.   Sfere  it  not:  for  this  military  cargo*  S*an  &aerican8s  estimate  of  freight 
ton  eiles  ^ould  bo  appreciably  ieaa. 

dissimilar  from  tee  all*cargo  applicant*  Fan  tesrican*e  proposal  was  that 
all  letter  mail,  military  as  well  as  civil,  fee  saeved  t*y  air  at  the  rate  of  2?c 
per  sail  ton  mile.    All  other  mall,  £neludi&$  parcel  post,  mould  bo  handled  at 
a  tar  rate  of  15c  per  ton  mile,   She  ineluaion  of  the  8.S.  Governsent -controlled 
cargo,  mall  and  passenger  traffic  not  mom  moving  by  air,  had  the  effect  of  increasing 
Pan  &3er£caa9s  proposed  level  of  transpacific  frequencies  by  9  all -cargo  sad 
6  coiafeinatioa  passenger/cargo  schedules  pm  week  over  sn4  above  the  frequencies 
that  would  fee  required  to  handle  only  civil  cargo,  air  mail  and  AP0  mail.  All 
frequencies  would,  of  course,  provide  cos^on  carriage  transportation,  and  thus  the 
addition  of  military  traffic  would  result  in  m&ra  frequent  schedules  for  civilian 
passengers  and  cargo* 

Perhaps  at  this  tins  it  would  he  wise  to  restate  just  what  Pan  American's 
proposal  is  ia  the  way  of  all-cargo  service  from  San  Francisco  to  Pacific  points. 
Pan  American's  proposal  for  1962  envisages  4  all -cargo  flights  per  week  operating 
2tom  San  Francisco  through  Honolulu  to  points  in  Che  Central  Pacific,  plus  tags 
ail -cars©  schedules  which  aould  bo.  operated  from  San  Francisco  via  the  Great  Circle 
route  to  Tokyo  and  feeyond  to  Hong  &o»g>  with  one  frequency  continuing  around  the 
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■mvld.    Hie  tetany  also  proposes  to  operate  km  of  its  fgegganclaa  to  Ibkyo 
onward  thtowgh  Okinawa  to  £aipen  and  Manila.    1!hls  al'i^csrgo  service  froa 
San  Srenclseo  &ouM  be.  in  addition  to  the  cargo  carriage  to  foe  offered  by  £aa 
American's  18  combination  flights  which,  its  their  cargo  eo^artteeatSj,  even  after 
allowing  s^fficieat  mtm  for  aoraasi  baggage  loads,  still  ©an  aceoLTOdate  fsezaa 
12,000  pgsiimIs  of  cargo  sad  mail. 

£q  contrast  to  Fan  &&er lean's  proposal*  the  all -cargo  applicant  csnteiaplates 
operating  only  4  round- tripe  per  weak  between  San  Francisco  and  Kong  Kong  via 
Honolulu,  Wake»  Tokyo,  Okinawa  and  Taipeh.   Bo  through  service  from  other  United 
States  areas  to  San  Francisco  is  afforded  and  no  time-saving  Great  Circle  ranee 
ires  San  Francisco  to  Tokyo  is  proposed*  furthermore,  the  all**ear@e  applicant's 
forecasts  assume  even  nigger  rates  for  airmail  than  now  prevail,  and  salsa  no 
provision  for  movement  of  service  mail  via  air;  nor  dees  the  all •cargo  applicant 
ssafce  any  special  provisions  for  the  carriage  &i  G0vermnent~controlled  traffic, 
A  further  weakness  in  the  all-cargo  applicant's  proposal  is  that  it  offers  no 
conceivable  possibility  of  operating  profitably.    It  hao  assumed  cargo  rates 
which,  expressed  in  cents  per  ton  mile,  are  higher  than  those  of  other  carriers. 
Consequently ,  with  higher  rates  its  uesrviee  wouM  not  be  competitive.  Similarly, 
.it  has  assumed  a  SOa  per  ton  mile  sate  for  mail  across  the  Pacific »  vhereas  even 
now  the  assisting  rate  is  considerably  lower  (46  .Me  per  ton  mile  an  an  ecgttallssd 
nilesge  feauic} • 

&a  view  of  the  forego       we  respect folly  suggest  that  this  Commission  view 
with  estrefts  caution  any  pre^sa!  in  support  of  an  exclusively  all<-car$s  operation, 
tsfelle  it  is  true  that  all-ctargo  experiments  are  beissg  tried  across  the  Atlantic , 
to  liatin  terica  and  within  the  United  States,  the  Pacific  situation  is  much 
different.    Sven  tlia  al'i-eargo  applicant's  study  confirms  the  far  lower  air  cargo 
potential  o2  the  Pacific  areas  trade  and  commerce  are  mora  limited,  and  the  vast 
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distances  iaake  it  far  sore  difficult  tbm  in  ether  areas  to  coa^ete  rate-^ise 
with  surface  shipping ,  feeeeuea  savings  III  terminal  costs  9  esspresseo'  In  cents  per 
ton  mile,  are  considerably  lower.    Moreover,  there  is  yet  to  be  built  a  cargo 
airplane  which  meets  the  range  mad  pay iced  retirements  of  the  Pacific.  Certainly* 
the  CL~44£  aircraft  proposed  b«r  els©  ail-ear^o  applicant*  is  not  the  answer.  Again, 
to  reiterate,  it  is  higfcly  significant  that  Seaboard,  the  ssaly  carries  with  trans- 
©scenic  experience*  elected  to  withdraw  froxi  this  Case  after  studying  the  problem. 

It  is  enr  heiiaf  that  San  Francisco  *s  best  interests  will  be  served  by  the 
existing  ashaduiedl  carriers 9  heteg  permitted  to  continue  operating  both  passenger 
and  cargo  service  as  the  oarkat  demands  dictate  without  being  encumbered  fey  the 
diversion  of  some  of  their  cargo  revenues  to  a  certificated  all^carg©  carrier* 
Is  it  not  preferable  for  these  interested  in  cargo  movement,  as  well  as  in  passenger 
transportation,  that  freight  he  transported  by  those  carriers  Who  can  accord  the 
most  frequent  service  over  the  shortest  route  to  the  mnt  points  in  the  Pacific? 
Assured  by  these  criteria,  the  service  as  now  operated  and  proposed  fey  eislatieg 
scheduled  carriers  oust  surely  ha  adjudged  superior  to  any  proposed  by  en  exclusive 
all -cargo  carrier. 

So  long      cargo  is  carried  pros^tly*  it  matters  net  whether 
it  goes  by  an  all -cargo  aircraft  or  a  combination  aircraft.. 
If  it  can  fee  carried  in  a  combination  aircraft,  and  the  vest 
majority  of  ell  cargo  can,  them  cargo  movement  helps  generate 
sore  frequent  service  for  passengers i  also,  the  more  passenger 
traffic  carried  the  greater  the  number  of  flights  to  move  air 
cargo.    San  Francisco's  best  interest  therefore  lies  in  not 
restricting  the  movement  of  air  cargo  to  an  all -cargo  aircraft. 
A  farther  ecus iteration  is  that  Van  American  and  other  scheduled  carriers, 
domestic  and  foreign,  have  and  are  continuing  aggressively  to  develop  Eiove&ant 


■ 
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of  cargo  fey  air  ia  the  Pacific,   Iter©  sise  or  of  shipments  dictate, 

freighter  aircraft  aye  available  even  mm  to  carry  such  shipmate,    la  the 
past,  JAL,  6WA  end  PAA  have  operated  all -cargo  flight*  and  3PAA  i©  presently 
operating  three  all-cargo  flight®  each  week  ftca  Sail  Francisco  via  &>nelulu  to 
Tokyo,   Cargo  air  service  is  surely  not  lacking! 

h\  auisaary;    (1)  Without  Government  subsidy,  an  all -cargo  carrier  could  not 
hope  so  operate  la  the  Pacific;  (2)  the  certification  of  m  all -cargo  carrier  its 
the  Pacific  at  this  tims  wmld  reduce  revenues  and  taring  about  a  reduction  .to 
£re<gaenciea  ©2  scheduled  »ae^enger/carg©  services*    I%eac  area  factors  which  would 
detract  frosa,  rather  than  improve  the  air  aegrviea  which  San  Francisco  has  every 
right  to  enjoy,. 


April  12,  i960 
Docket  772^,  et  alc 


STATEMENT  ON  BEHALF  OF  NORTHWEST  AIRLINES  BEFORE  THE 
SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 

Air  Cargo  In  the  Trans-Pacific  Route  Case 
Northwest  Airlines  has  had  the  privilege  of  two  previous  appearances  before 
the  San  Francisco  Public  Utilities  Commission  to  outline  our  plans  for  service 
to  San  Francisco  as  contained  in  our  proposals  of  record  in  the  Trans-Pacific 
Route  Case,  Docket  No0  7723  et  al0    In  those  presentations  (July  lk9  1959  and 
April  5,  I960)  we  have  covered  our  service  plans  for  San  Francisco  with  pri- 
mary emphasis  on  the  passenger  market 0    The  purpose  of  this  statement  is  to 
concentrate  directly  on  the  highly  important  cargo  phase  of  our  overall  propos- 
al. 

No  carrier  in  this  proceeding  is  more  keenly  aware  than  Northwest  of  the 
great  importance  of  air  cargo  -  both  present  and  future  -  as  a  vital  factor  in 
the  overall  development  of  trade  and  commerce  between  the  U0  SQ  and  the  Orient „ 
As  a  combination  carrier  with  full  authority  and  responsibility  for  development 
of  all  branches  of  cargo  traffic,  Northwest  has  led  the  way  in  the  Pacific  - 

-  Northwest  is  the  leading  trans-Pacific  carrier  in  the  provision 

of  all-cargo  service  between  the  U0  S„  and  the  Orient 0    In  Septem- 
ber 1959  s  we  increased  our  all- cargo  service  to  5  weekly  round 
trips  to  the  Orient 0    These  flights  are  devoted  solely  to  the 
carriage  of  cargo  traffic  and  represent  a  total  unmatched  by 
any  U*  S0  or  foreign  airline 0 

-  Northwest's  recommendation  and  vigorous  support  of  new  low  cargo 
rates  in  the  Pacific  has  led  to  the  adoption  by  IATA  carriers  of 
its  proposals  for  new  and  reduced  schedule  of  Pacific  air  freight 
rates  effective  on  January  1,  I96O0    These  new  rates  provide  for 
volume  weight  breaks  with  drastically  reduced  charges  for  larger 
shipment s0    At  their  lowest  levels,  the  new  rates  compare  most 
favorably  with  the  lowest  rates  currently  prevailing  for  con- 
tract carriage  of  MATS  military  traffic 0     The  way  is  thus  clear 
for  increased  commercial  air  freight  tonnage,  including  attrac- 
tion of  new  commodities  to  movement  by  air0 
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The  great  interest  of  Northwest  in  cargo  traffic  in  the  Pacific  is  under- 
scored by  the  vital  importance  of  this  type  of  traffic  to  the  economic  well- 
being  of  Northwest's  Pacific  services0    In  1959  over  hh  percent  of  the  total 
revenue  ton  miles  carried  by  Northwest  in  its  international  services  consisted 
of  air  cargo  in  the  form  of  freight,  express  and  airmail .    This  unique  rela- 
tionship of  cargo  to  total  traffic  in  a  combination  passenger-cargo  airline 
is  evidence  of  the  great  significance  which  Northwest  attaches  to  the  develop- 
ment of  all  types  of  cargo  traffic „    Of  particular  importance  is  the  growth 
of  commercial  air  freight  which  provides  the  principal  long  range  potential 
for  cargo  increase.    From  1958  to  1959,  Northwest's  international  air  freight 
revenue  increased  over  I4.O  percent  to  a  new  high  of  $5,300,000.    For  every  100 
ton  miles  of  passengers,  Northwest  carried  33  ton  miles  of  air  freight  on  its 
international  routes  during  1959 » 

The  Pacific  Area  has  not  lacked  for  development  and  promotion  of  air  freight 
in  the  past.    Exhibits  of  record  in  the  Trans-Pacific  Route  Case  indicate  that 
freight  tons  carried  by  U„  S0  Flag  carriers  across  the  Pacific  tripled  from 
195U  to  1959 o    As  related  to  the  trans- At lan tic  markets,  the  record  also  shows 
that  the  Pacific  has  had  superior  development  of  air  freight  traffic 0    In  1958 
there  were  28 Q2  tons  of  trans-Pacific  cargo  per  1000  passengers  in  the  Pacific 
as  compared  to  only  22 01  tons  per  1000  passengers  in  the  Atlantic 0     These  fig- 
ures represent  the  traffic  of  all  carriers  both  U<,  S0  and  foreign,  and  it  will 
be  noted  that  the  Atlantic  figures  reflect  the  presence  of  a  U0  SQ  certificated 
all-cargo  carrier 0 

Notwithstanding  the  impressive  record  of  trans-Pacific  freight  development 
in  the  past,  Northwest  predicts  even  greater  growth  in  the  future 0    In  our  ex- 
hibits in  the  Trans-Pacific  Route  Case,  we  have  estimated  that  from  a  1957  base, 
trans-Pacific  air  freight  will  again  triple  by  1962 „    A  great  deal  of  this  air 
freight  will,  of  course,  originate  in  or  be  channeled  through  San  Francisco, 
the  primary  gateway  to  the  Orient 0    With  Ik  trans-Pacific  round  trips  proposed 
in  DC-8  jet  aircraft  for  1962,  Northwest  has  estimated  that  for  that  year  the 
13,900  pound  cargo  capacity  of  its  DC-8  will  accommodate  Northwest's  estimate 
of  its  trans-Pacific  freight  traffic    However,  beyond  that  year,  Northwest 


plans  to  accommodate,  as  it  has  in  the  past,  further  cargo  traffic  growth  in 
all-cargo  aircraft .    As  noted  above,  Northwest  is  currently  providing  $  round 
trips  per  week  to  the  Orient  in  all-cargo  aircraft ,    We  are  currently  study- 
ing all  of  the  newer  turbo-powered  cargo  aircraft  which  have  been  proposed 
for  use  by  the  commercial  airlines.    Northwest  will  obtain  this  type  of  air- 
craft for  use  in  the  Pacific  as  they  are  developed  to  a  degree  of  efficiency 
which  will  better  serve  the  air  cargo  needs  of  the  market 0 

With  respect  to  San  Francisco,  we:  have  previously  outlined  Northwest's 
proposal  for  8  round  trips  per  week  in  DC-8  jet  aircraft  between  San  Francis- 
co and  the  Orient .    Five  of  these  round  trips  would  operate  over  the  primary 
Pacific  route  via  Hawaii  and  th£g@  round  trips  would  operate  over  the  North 
Pacific o    Our  Hawaii  service  proposal  includes  ±k  round  trips  per  week  from 
San  Francisco.    The  additional  air  freight  capacity  provided  by  these  services 
will  greatly  enhance  the  position  of  San  Francisco  as  a  leading  air  cargo  port 
of  entry  and  departure,,    The  schedule  frequencies  proposed  by  Northwest  far 
exceed  those  proposed  by  other  applicants  for  new  authority  to  the  Orient 
from  San  Francisco.    In  addition  Northwest  proposes  to  serve  more  points  in 
the  Orient  than  other  applicants. 

In  summary,  Northwest  submits  that  it  is  the  leading  carrier  in  the  Paci- 
fic today  in  the  provision  of  all-cargo  services;  it  has  a  long  record  of 
development  of  air  cargo  in  the  Pacific;  and  its  great  stake  in  the  develop- 
ment of  cargo  traffic  insures  vigorous  promotion  and  a  sound  service  plan 
for  increased  capacity  in  the  future.    Such  plans  will,  serve  to  continue  the 
present  high  status  of  San  Francisco  in  the  Pacific  air  transportation  scene. 
Northwest  believes  that  of  all  the  new  applicants  for  San  Francisco  service, 
it  can  best  meet  San  Francisco's  overall  traffic  and  service  needs. 


HETCH  HETCHY  WATER  SUPPLY,  POWER 
AND  UTILITIES  ENGINEERING  BUREAU 

Report  on  the  Activities  of  the  Bureau 

Public  Utilities  Commission  Meeting 
.   April  12.  1Q60   

HETCH  HETCHY 
Revenue 

Delivery  of  electric  energy  to  Hetch  Hetchy  customers  during  the  first  eight  months 
of  the  current  fiscal  year  amounted  to  584  million  kilowatthours ,  compared  with 
442  million  kilowatthours  during  the  same  period  a  year  ago,  an  increase  of  13*2$. 
Delivery  from  Hetch  Hetchy  generation  during  this  period  was  3H  million  kilowatt- 
hours as  against  319  million  for  the  same  period  last  year.    This  reduction  in 
generation  was  due  to  curtailment  at  Intake  Powerhouse  in  order  to  conserve  water. 
Supplementary  energy  to  meet  the  City's  load  commitments  was  purchased  in  the  amount 
of  273  million  kilowatthours,  for  the  first  eight  months,  compared  to  124  million 
for  the  same  period  last  year. 

The  increase  in  delivery  was  due  principally  to  heavy  demand  from  the  Modesto  and 
Turlock  Irrigation  Districts,  arising  from  a  combination  of  normal  load  growth  and 
forced  curtailment  of  the  Districts'  own  hydroelectric  generation  due  to  adverse 
water  conditions. 

Total  gross  revenue  from  sales  of  electric  energy  during  the  first  eight  months  was 
$4,483,900,  as  compared  with  $3*532,200  during  the  same  period  a  year  ago,  an  increase 
of  $951»700»    However,  this  increase  in  gross  revenue  is  substantially  offset  by  a 
corresponding  increase  in  the  City's  expenditure  for  purchased  power.    A  supplemental 
appropriation  in  the  amount  of  $275,000  for  purchased  power  for  the  balance  of  this 
fiscal  year  is  pending. 
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Water  Conditions 

Results  of  the  last  snow  survey  of  the  season  indicate  that  the  April  1  -  July  31 
runoff  from  the  watersheds  of  the  City's  mountain  reservoirs  will  be  approximately 
65$  of  normal.    This  compares  to  a  runoff  for  the  same  period  last  year,  which  was 
52$  of  normal.    However,  on  April  1  last  year  Hetch  Hetchy  Reservoir  had  in  storage 
approximately  61,000  acre-feet  more  than  April  1  this  year.    Forecasts  indicate  that 
even  with  the  current  program  of  reduced  power  generation  at  Early  Intake  Powerhouse 
and  the  diversion  of  Eleanor -Cherry  water  through  the  Mountain  Tunnel  for  operation 
of  Moccasin  Powerhouse,  Hetch  Hetchy  Reservoir  will  not  fill. 

Water  in  storage  in  the  principal  reservoirs  as  of  April  1,  compared  to  last  year, 
is  as  follows: 

Capacity  Storage  in  Acre-Feet 

E*2£rvoir  (Acre-Feet)  AnrU  lt  19ft)         April  1.  1Q5Q 

Hetch  Hetchy  360,300  63,765  124,892 

Lake  Lloyd  268,200  57,154  53,764 

Lake  Eleanor  26.200  12. 8^4  16.382 

Total  65^,700  133,773  195,038 

ncs .and  We]*1sTi  Foothill,  Division 
In  cooperation  with  the  City  Attorney's  office,  work  is  continuing  in  the  current 
program  to  settle,  either  by  negotiation  or  by  litigation,  all  claims  of  alleged 
damage  to  springs  and  wells  by  overlying  owners  due  to  the  construction  of  the 
Foothill  Tunnel  by  the  City  in  the  late  Twenties.    A  contract  has  been  executed 
with  Mr.  Thomas  F.  Thompson,  Consulting  Geologist,  to  prepare  geologic  reports  and 
to  appear  as  an  expert  witness  as  may  be  required. 
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Atomic  Energy  Commission 

The  project  to  secure  water  from  the  Hetch  Hetchy  Aqueduct  as  a  primary  source  of 
supply  for  the  Lawrence  Radiation  Laboratory  at  Livermore  was  halted  by  the  Atomic 
Energy  Commission  in  May,  1959»  for  lack  of  funds.    In  March,  i960,  the  Atomic 
Energy  Commission  advised  by  letter  that  the  project  to  use  Hetch  Hetchy  water 
had  been  reactivated  and  outlined  their  estimate  of  quantities  and  cost  of  the 
necessary  facilities  to  be  constructed  by  them. 

The  Public  Utilities  Commission  by  Resolution  No,  20023  directed  the  General  Manager 
and  Chief  Engineer  of  the  Hetch  Hetchy  Project  to  negotiate  with  the  Atomic  Energy 
Commission  as  to  terms,  rates  and  conditions,  for  submission  to  the  Public  Utilities 
Commission  for  approval.    Preliminary  construction  plans  of  the  Atomic  Energy 
Commission  have  been  submitted  to  us,  reviewed  and  returned  for  correction.  A 
preliminary  draft  of  an  agreement  between  the  Atomic  Energy  Commission  and  the  City 
is  under  review  at  this  time. 

Moccasin,  Generator  Repairs 

Under  the  existence  of  an  emergency  declared  by  the  Public  Utilities  Commission  at 
its  meeting  of  February  23,  I960,  repairs  to  the  rotor  field  circuit  of  Generator 
No.  3  at  Moccasin  Powerhouse  were  completed  Sunday  morning,  March  13 .    The  generating 
unit  was  placed  back  in  service  at  llsOO  A.M.  of  that  day  and  is  operating 
satisfactorily.    The  defective  field  coil  removed  from  the  generator,  which  had  a 
failure  in  insulation,  has  been  sent  to  the  General  Electric  shops  in  San  Francisco 
for  repairs  and  will  be  held  as  a  spare  for  future  use. 
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gAWM^pRRJ^POWER  DEVELOPMENT 
Tunnel.  Work 

The  Contractor  has  now  completed  all  tunnel  work  on  the  Cherry  Power  Tunnel,  except 
for  installation  of  approximately  1100  feet  of  steel  tunnel  lining  at  the  upstream 
end. 

At  10:00  A.M.,  March  6,  I960,  the  elevation  of  water  in  Lake  Eleanor  rose  sufficiently 
to  allow  water  to  flow  through  the  recently  completed  Eleanor-Cherry  Diversion  Tunnel 
for  the  first  time.    The  existence  of  this  diversion  tunnel  during  this  critical 
water  period  is  of  substantial  importance  in  conserving  water  from  the  Lake  Eleanor 
watershed. 

Transmission^  Lino 

On  March  30*  I960,  the  Contractor  completed  the  stringing  and  sagging  of  all 
conductors  on  the  new  230,000-volt  transmission  line  between  Moccasin  and  Modesto 
Substation  J.    The  contractor  is  now  engaged  in  clean-up  work. 

Chprry  Powerhouse 

Installation  of  Unit  No.  1  generator  is  nearing  completion.    Carbon  dioxide  and 
cooling  water  facilities  are  now  being  installed  for  Unit  No.  2,  and  installation 
of  coils  in  the  Unit  No.  2  generator  stator  is  also  in  progress.    The  six  230,000- 
volt  single-phase  transformers  are  being  filled  with  oil  this  week.    Work  is 
continuing  on  mechanical  piping  and  electrical  grounding.    Concrete  finishing 
continues  on  the  powerhouse  walls. 

Penstock  installation  is  proceeding  satisfactorily  in  two  locations  -  adjacent  to 
the  powerhouse  and  at  the  power  tunnel  portal.    The  96-inch  butterfly  valve  has 
arrived  at  the  jobsite  and  is  being  installed  at  the  head  of  the  penstock.  The 
downstream  connections  of  the  penstock  to  the  spherical  turbine  valves  in  the 
powerhouse  have  been  completed. 
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Warnerville, Substation 

Structural  steel  erection  is  complete  except  for  air-break  switch  stands  which  are 
now  nearing  completion.    The  two  10, 000 -gallon  oil  storage  tanks  have  been  erected, 
and  oil  piping  is  being  installed.    The  painting  of  the  control  house  has  been 
completed,  and  stringing  of  overhead  shield  wire  is  now  progressing.    This  contract 
is  approximately  65$  complete. 

PQwer.-Pro iect  .Application 
On  March  1^+,  I960,  a  meeting  was  held  in  ray  office  with  representatives  of  the 
U.  S.  Forest  Service,  National  Park  Service,  U.  S.  Bureau  of  Sport  Fisheries  and 
Wildlife,  and  the  State  Department  of  Fish  and  Game.    This  conference  was  held  at 
the  suggestion  of  the  Director  of  the  Bureau  of  land  Management  in  Washington,  D.  C, 
who  has  the  City's  appeal  under  consideration.    The  purpose  of  the  meeting  was  a 
final  attempt  to  reach  an  agreement  as  to  the  amount  of  water  to  be  released  from 
Hetch  Hetchy  Reservoir  for  fish  life  and  recreation  after  the  Canyon  Power  Project 
is  completed.    The  City  had  made,  prior  to  the  meeting,  a  proposal  to  supply  30 
cubic  feet  per  second  throughout  the  year,  irrespective  of  normal  or  dry  years. 
The  Federal  and  State  representatives  stated  that  this  quantity  was  not  acceptable 
to  them  and  that  there  was  no  change  in  their  stand  on  the  required  fish  releases. 
It  is  now  the  City's  intention  to  proceed  with  the  appeal. 

Mather  Road  Reconstruction 

Six  bids  were  received  on  March  31*  I960,  ranging  from  a  low  of  $86,535  to  a  high 
of  $136,916.50,  for  resurfacing  the  Mather  Road  from  the  top  of  the  Intake  grade  to 
Mather.    The  contract  has  been  awarded  to  the  low  bidder,  Paul  E.  Woof,  Fresno,  and 
is  awaiting  certification. 
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AB-P^^gM^S? B=L AND  C OMSTRIJCTIOW 
Federal  Aid  Projects. 

Airport  Contract  No.  2?4  for  lighting  the  completed  southerly  extension  to  Runway 
1R  and  connecting  taxiway  is  awaiting  certification. 

Subject  to  minor  revisions,  approval  has  been  granted  to  advertise  Airport  Contract 
No.  262,  Fill  for  Extension  of  Runway  19L.    This  is  the  first  step  in  extending 
Runway  1R-19L  500  feet  bayward. 

The  Bureau  in  conjunction  with  Mr.  Horonjeff  has  prepared  additional  data  for  use 
by  Airport  management  to  support  a  request  to  the  Federal  Aviation  Agency  for  re- 
consideration of  the  application  for  additional  Federal  subventions  to  extend 
Runway  10R-28L. 

Terminal  Building 

Work  is  progressing  satisfactorily  on  the  contract  for  enlarging  the  restrooms  on 
the  lobby  floor  of  the  Terminal  Building.    The  work  to  date  has  consisted  of 
demolition  work.    Delivery  of  structural  steel  is  scheduled  for  this  week. 

Five  bids  were  received  on  March  10,  i960,  ranging  from  a  low  of  $7^,308,  to  a 
high  of  $82, 207        for  the  construction  of  ticket  counter,  offices  and  baggage  area 
in  the  Terminal  Building  and  South  Concourse.    The  contract  has  been  awarded  to  the 
low  bidder,  McBroom  &  Cecchini,  Oakland,  California,  and  is  awaiting  certification. 

Also,  on  March  31»  I960,  a  single  bid  was  received  from  Standard  Conveyor  Company 
of  San  Francisco  in  the  amount  of  $38,573  for  the  construction  of  the  south  baggage 
conveyor  in  the  Terminal  Building.    The  contract  has  been  awarded  to  this  bidder. 

Air  Cargo  Buildings 

Except  for  minor  items,  Building  No.  2  is  complete.    Building  No.  3  should  be 
completed  this  week.    Work  under  the  paving  and  utility  contract  is  proceeding 
satisfactorily,  being  over  80$  complete.    Portions  of  the  completed  work  are  now  in 
use. 


7 


r 


Anron  Paving 

Work  on  the  improvements  to  the  surface  of  the  airplane  parking  apron  for  resistance 
to  jet  fuel  and  blast  is  proceeding  satisfactorily.    Work  is  being  carefully- 
scheduled  so  as  not  to  interfere  with  airport  operations,  and  Epon  surfacing  has 
been  placed  on  nine  of  the  thirteen  airplane  parking  positions  included  under  the 
contract. 

Main  Entrance  Road 

The  contract  for  improvements  to  and  landscaping  of  the  main  entrance  road  was 
awarded  to  the  Lowrie  Paving  Company  and  has  been  certified.    April  11,  was  the  first 
contract  day. 

San  Bruno  Shoals, 

The  State  Lands  Commission  at  its  meeting  of  March  24,  i960,  considered  the  request 
of  the  Public  Utilities  Commission  to  defer  the  sale  of  fill  material  from  San  Bruno 
Shoals  until  the  City  is  afforded  the  opportunity  to  evaluate  the  problem  relating 
to  the  reclamation  of  lands  for  the  continued  expansion  of  the  Airport.    The  Lands 
Commission  after  consideration  of  the  problem  authorized  the  sale  of  fill  material 
but  allowed  an  additional  thirty  days  for  a  total  of  ninety  days  for  receiving  offers. 

Traffic  Study 

The  City  Attorney^  office  is  reviewing  the  proposed  contract  for  employing  De  Leuw, 
Cather  and  Company  as  traffic  consultants  for  surface  traffic  problems  at  the  Airport. 
It  is  hoped  that  this  proposed  contract  will  soon  be  approved  by  the  interested 
parties  and  sent  to  the  Public  Utilities  Commission  for  approval. 

Airport  Engineering 

During  the  past  month  the  Airport  Design  Division  has  been  working  on  nine  contracts 
for  work  to  be  started  this  year.    The  Bureau  is  also  participating  in  the  planning 
for  the  new  South  Terminal  Building,  traffic  control,  and  additional  parking 
facilities • 
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RAITMAY  "^WSiOB^JNG  ANDjlONSTRIJCTTON 
Rarnd  Transit 

On  April  ^,  i960,  the  Board  of  Supervisors  considered  the  proposed  declaration  of 
policy  which  had  been  submitted  by  the  Mayor's  Transportation  Council,  This 
declaration  of  policy  specified  the  requirements  of  the  City  and  County  of  San 
Francisco  for  that  portion  of  the  regional  rapid  transit  system  of  the  Bay  Area 
Rapid  Transit  District  within  the  City  and  County  of  San  Francisco.    The  Board  of 
Supervisors  returned  the  proposed  draft  to  its  County,  State  and  National  Affairs 
Committee  with  instructions  to  return  it  to  the  Mayor's  Transportation  Council  and 
have  the  Council  hold  public  hearings  on  the  matter* 

The  final  report  of  the  Transportation  Technical  Committee  on  San  Francisco's 
requirements  for  a  Rapid  Transit  system  has  been  completed  in  draft  form.    It  is 
expected  that  this  report  will  be  submitted  to  the  printers  by  April  18,  i960. 

Preliminary  plans  have  been  received  from  the  Bay  Area  Rapid  Transit  District  which 
show  their  proposed  rapid  transit  routes  within  San  Francisco.    These  plans  are 
presently  being  reviewed. 

Repairs  and  Painting.  East  Portal.  Twin  Peaks  Tunnel 

Invitation  for  bids  to  be  received  on  April  28,  has  been  advertised  for  Municipal 
Railway  Contract  No.  46?  for  cleaning,  patching  and  painting  the  portal  structure 
and  retaining  walls  of  the  East  Portal  of  Twin  Peaks  Tunnel. 

Removal  of  Tracks  in  Dalv  Citv 

By  communication  from  Mr.  William  E.  Chapman,  City  Engineer,  the  City  Council  of 
Daly  City  has  requested  that  consideration  be  given  to  removing  the  Municipal  Railway 
tracks  on  Mission  Street  from  the  County  line  to  San  Jose  Avenue,  which  are  no  longer 
in  use.    The  officials  of  Daly  City  have  indicated  that  these  car  tracks  are  a 
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safety  hazard  to  the  normal  flow  of  traffic  and  desire  their  removal  from  that 
part  of  Mission  Street  which  is  no  longer  a  State  highway.    With  the  concurrence 
of  Railway  management,  Mr,  Chapman  has  been  advised  that  there  are  no  funds  available 
at  the  present  time  for  the  removal  of  these  tracks  and  that  no  plans  for  their 
removal  are  contemplated. 

Improvements  at  Bay  Bridge  Terminal 

At  the  request  of  the  California  State  Division  cf  San  Francisco  Bay  Toll  Crossings, 
members  of  my  staff  recently  attended  a  meeting  to  discuss  improvements  at  the 
Bay  Bridge  Terminal  building.    The  State  is  planning  improvements  in  the  building 
and  in  the  area  in  front  of  the  Terminal  and  has  asked  that  the  Municipal  Railway 
also  make  improvements  to  their  facilities  in  the  area.    Railway  management  has 
approved  the  removal  of  the  trolley  wire  and  track  on  the  south  side  of  the  ramp 
which  is  already  disconnected  at  both  ends.    Removal  of  two  trolley  poles  in  the 
lawn  area  and  re-routing  of  motor  coaches  from  the  ramp  to  the  bus  loading  area  on 
the  street  level  are  being  studied  by  the  Utilities  Engineering  Bureau  and  Railway 
management,  respectively. 


H.  E.  LLOYD 
General  Manager  and  Chief  Engineer 
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PUBLIC  UTILITIES  COMMISSION 

1,252nd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2S2  -  CITY  HALL  -  APRIL  19, 
I960,  COMMENCING  AT  2:00  P.  M. 


Call  to  Order: 

Present:  Commissioners  Joseph  Martin,  Jr.,  Edw.  B,  Baron, 

Stuart  N, Greenberg,  Don  Fazackerley,  Thomas  P.  White 

Absent:    (for  part  of  meeting,  Commissioner  Greenberg) 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,251st  regular  meeting  of 
the  Commission  held  April  12,  I960  were  approved* 

Vote :Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  (for  this  item-Commissioner  Greenberg) 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,096— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Municipal  Railway  funds,  in  amount  $37^37.00 
to  provide  for  deficiencies,  as  follows: 

Overtime  $  1,570.00 

Sick  Leave-Per  Diem  35,867.00       $  37,^37.00 


Vote: Ayes-  Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  (for  this  item-Commissioner  Greenberg) 


12,064 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,097— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims   -gent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litigated  settlements 


Date  of  Accident 


TC  Amending  that  portion  of  Resolution  Wo.  20057, 
of  April  5,  I960,  deleting  therefrom,  claimant, 
Maria  Gumplmayer 


SC  Inez  M.  Til ton 
TC  Earl  Dale  Brown, Jr. 
Mc  Maude  L.  Ross 

M 


C  Jack  Fur st 


Litigated  settlements: 
MC  Bonnie  Bon 
SC  Lolita  Mahoney 
TC  Bridie  Kelly 


J„ne  12,  1959 
November  19,  1959 
May  7,  1959 
August  2,  1959 


May  19,  195^ 
December  20,  1957 
April  30,  1959 


Settlement 


-704. SO 
626.12 
999*00 
1,450.00 
1,989.77 


1,750.00 
5,400.00 
9,000.00 


Judgment : 

CC  Elizabeth  I.  Sullivan 
deceased 


July  5,  1957 


Appropriation  No,  9.735.204.000 


1,544.10 

p 1 us  interest 

T*  22,054. 19 


Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  (for  this  item-Commissioner  Greenberg) 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,098— 

RESOLVED*  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following  con- 
tract: 

SFWD  Contract  No.    945-Laying  of  6-Inch  Cast  Iron  Main 
in  Montgomery  Street  between  Alta  and  Greenwich  Streets 
to  the  San  Francisco  Water  Department  in  the  net  amount 
of  rB3,497.50;  and  all  other  bids  for  the  above  described 
work  are  hereby  rejected. 

Vote:Ayes-  Commissioners  Martin,  Baron,  Greenberg, Fazackerley, 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,    the  following  resolution  was  adopted: 

—RESOLUTION  MO.  20,099— 

RESOLVSD,  That  this  Commission  in  accordance  with  Reso- 
lution No.  16527,  adopted  July  16,  1356,  approves  payment  of 
claims  in  amount  &S92.51  >  m^e  by  ^6  San  Francisco  Water 
Department,  month  of  March,  i960,  per  Revolving  Fund  Voucher 
No.  WD-2086. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,,  White 
Absent:  (for  this  item-Commissioner  Greenberg) 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,100— 

RESOLVED,  That  this  Commission  hereby  approves  the  award 
of  lease  made  by  the  Director  of  Property  to  Martin  J.  Witt 
and  Lillian  J.  Witt,  his  wife,  as  the  highest  bidders  for  an 
agricultural  lease  of  approximately  3S0  acres  of  land  at  the 
San  Francisco  International  Airport,  in  San  Mateo  County, 
California,  as  per  Airport  Drawing  SK  59018,  Change  3. 

The  lease  shall  be  for  a  period  of  five  years,  beginning 
June  lo,  I960,  the  base  cash  rental  to  be  ,pl,b76.00,  plus  25$ 
share  of  all  crops  harvested  from  the  premises. 

Said  bid  v/as  submitted  in  response  to  an  invitation  for 
bids  which  was  published  pursuant  to  Public  Utilities  Com- 
mission Resolution  No.  19645* 

The  Manager  of  Utilities  and  the  Secretary  of  this  Com- 
mission are  hereby  authorised  to  execute  said  lease  on  behalf 
of  the  City  and  County  of  San  Francisco,  a  municipal  corpora- 
tion, as  lessor. 

r 

Vote:Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 

White 
Absent:  None 

Dn  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.    20,101—     '  , ' 

RESOLVED'  That  this  Commission  hereby  authorizes  Bid  Call 
for  the  work  of  SF,D  Contract  No,  94g-Laying  of  6  and  S-Inch 
Oast  Iron  Mains  in  Diamond  Heights  Area. 

Vote:  Ayes- Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

--RESOLUTION  NO,  20,102— 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following  contract: 

SFWD  Contract  No.  932-Rehabilitating  Forest  Hill  Steel 
Tank  to  Gores  Tank  and  Steeplejack  Co.  in  the  total 
amount  of  $11,525.00  and  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,103— 

RESOLVED,    That  this  Commission  hereby  authorizes  the 
President  of  the  Commission  and  the  Manager  of  Utilities,  to 
execute  that  certain  State  of  California,  Division  of  Highways 
Utilities  Agreement  No.  10Ut464,  covering  portion'of  prelimi- 
nary engineering  design  work  re  concrete  culvertp,under 
Judgment  in  Condemnation  filed  April  7,  1959  in  the  County  of 
Stanislaus,  action  No,  54S90,  said  cost  of  engineering  design 
work  under  said  Agreement  being  estimated  at  $400.00. 

VoterAyos-Comissioners  Martin,  Baron,  Greenberg,  Fazackerley 

Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,104— 

RESOLVED,  That  in  accordance  with  provisions  of  Shell  Oil 
Company  leqse  dated  April  1,  1956/  this  Commission  approves  in 
amount  that  not  less  than  $105*174.00  has  been  expended  by 
lessee  in  improvements  in  the  construction  of  two  fuel  storage 
tanks  on  demised  premises  at  the  San  Francisco  International 
Airport,  which  construction  was  authorized  by  Public  Utilities 
Commission  Resolutions  Nos.  1S730,  adopted  November  25,  195$ 
and  18', 975  adopted  February  24,  1959: 

BE  IT  FURTHER  RESOLVED,  That  Resolution  N0.  l&Ml  adopted 
August  26,  1958,  approving  fire  insurance  in  amount  $312,500.00 
covering  above  cited  lease,  be  and  the  same  is  amended,  pro- 
viding for  approval  of  fire  insurance  coverage  in  amount 
$390,500.00." 

Vote  :Ayes- Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,105-- 

RE30LVED*  That  this  Commission  hereby  approves  entering  in- 
to agreement  with  Sky lawn  Memorial  Gardens,  under  the  general 
provisions  of  which,  the  San  Francisco  Water  Department  will 
furnish  water  to  said  Sky lawn  Memorial  Gardens  subject  to 
payment  of  rates  set  forth  in  the  Rate  Schedules  for  Water 
Service,  all  in  accordance  with  an  appropriate  form  of  agree- 
ment to  be  executed  with  said  Sky lawn  Memorial  Gardens, 

Vote:Ayes~Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

« — RESOLUTION  NO,  20,106— 

WHEREAS*  SFWD  Contract  No.  ^-Construction  of  Forest 
Knolls  and  U.  C#  Housing  Tank  and  Pump  Station,  S  &  Q  Con- 
struction Co.  contractor,  should,  in  accordance  with  the  time 
limit  set  forth  in  said  contract,  be  completed  on  or  before 
March  3,  I960;  and 

WHEREAS'  contractor  experienced  six  working  days  of  un- 
avoidable delay  due  to  rains  and  five  working  days  of  un- 
avoidable delay  due  to  broken  water  main  in  the  street  which 
prevented  making  final  tests  on  pumps  and  related  equipment 
until  repairs  were  completed: 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  No.  13456,  Ordinance  No,  9484,  adopted  by 
the  Board  of  Supervisors,  January  16",  1956,  Section  6.3 
"Unavoidable  Delays  due  to  adverse  weather  conditions  and 
failure  of  public  utility  service,",  this  Commission  hereby 
grants  an  extension  of  eleven  working  days;  and 

3E  IT  FURTHLR  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans 
and  specifications;  approves  Excess  Modification  of  Contract 
in  amount  $9,18;  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  310,001,93,  in  favor 
of  said  S  &  Q  Construction  Company,  under  said  SFWD  Contract 
No.  895. 


Vote:Ayes~Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron.,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

 RESOLUTION  NO.  20,107— 

RESOLVED*  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property,,  as  follows: 

To:  Daly  City 

Permit  to  extend  a  14"  water  main  across  the  San  Andreas- 
Baden  Merced  Pipelines  right  of  way;  said  crossing  being 
within  First  Avenue,  City  Extension  Homestead  Association 
subdivision;  fee  waived  in  consideration  of  a  public  agen- 
cy; cancelling  permit  issued  by  Resolution  No.  19121, 
adopted  April  21,  1959. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,108— 

WHEREAS,  the  San  Francisco  Water  Department  has  taken 
out  of  service,  two  structures  in  the  vicinity  of  Seventh 
Avenue  and  Clarendon  Avenue,  San  Francisco;  and 

WHEREAS'  the  disuse  of  said  structures  and  the  lack  of 
patrol,  creates  an  attractive  nuisance,  lends  itself  to  acts 
of  vandalism    and  forms  the  basis  for  claims  against  the  City 
and  County  of  San  Francisco; and 

WHEREAS'  time  being  of  the  essence,  not  permitting  prepara- 
tion of  plans  and  specifications  under  formal  bidding: 

THEREFORE,  BE  IT  RESOLVED,  That  to  safeguard  the  welfare 
of  the  City  and  County  of  San  Francisco,  time  being  of  the 
essence,    this  Commission  in  accordance  with  Section  47, 
Chapter  X  of  the  Municipal  Code,  hereby  declares  the  existence 
of  an  emergency  in  connection  with  the  removal  of  the  aforesaid 
structures  and  the  Manager  of  Utilities,  be  and  he  is  hereby 
directed  to  provide  for  the  removal  of  said  structures  in  the 
most  expeditious  manner;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  hereby 
requested  to  certify  necessary  funds,  in  an  estimated  amount 
of  4>5>000,00,  to  provide  for  the  necessary  work  of  removal  of 
structures* 

Vote : Ayes- Commissioners  Martin,  Baron,  Greenberg,  Faz$,ckerley, 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,109— 

RESOLVED/  That  this  Commission  on  the  recommendation  of 
the  Manager  of  Utilities,  Department  Heads,  City  Attorney, 
approves  the  write-off  of  uncollectible  accounts  receivable 
which  are  more  than  90  days  past  due  and  the  adjustment  of  ac- 
counts receivable,  per  the  following: 

$  390*35 
15.00 


ter  Department,  list  dated  4/5/60 
Bureau  of  Light, Heat  &  Power-list  of  4/3/60 


BE  IT  FURTHER  RESOLVED,  That  the  Commission  approves  com- 
promise settlements,  as  follows: 


Municipal  Railway: 
Debtor: 

Clifton  Brooks 
Simon  Santana 
Carl  Blackburn 
May  E.  Chinn 
Walkup  Drayage  Co, 
Hertz  Corporation 
James  Holmburg 
Friedberg-C-runauer  Co, 
Richard  Paolini 


Amount 
Billed 

$  190,36 
41,93 
691.62 
20*83 
1,5^5.04 
129.42 
70,30 
41,56 
149, 41 


Compromise 
Settlement 


<4> 


156.76 

35.10 
566.67 
17.73 
1,145.04 
75*00 
35,40 
35.26 
_  126.31 
$  2,193.27 


SE  IT  FURTHER  RESOLVED'  That  the  Commission  approves 
collections,  month  of  March,  I960,  for  damages  which  the 
departments  have  against  miscellaneous  debtors: 


Municipal  Railway 

Water  Department 

Bur,  of  Light,  Heat  &  Power 

"       11  through  Bur,  Del.  Revenue 


$  3,011.70 
374,36 
616.31 
551.40 


Vote: Ayes-Commissioners  Martin,  Baron,  Gfreenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,110— 

RESOLVED,  That  this  Commission  hereby  approves  Modifica- 
tion of  Contract,  entered  into  with  Leigh  Fisher  providing  for 
professional  services  at  the  ban  Francisco  International  Air- 
port, said  modif if ication  to  provide  for  the  removal  of  the 
distinction  between  the  basic  fee  of  $4,200,00  and  the  ad- 
ditional fee  of  ^5>000.00,  in  order  to  better  administrate  the 
provisions  of  the  contract, 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley* 
White 

Absent:  None  -12,070- 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,111— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupan- 
cy of  property,  as  follows; 

To:    J.  L.  Sinning  and  Frances  D.  Binning 
Niles 

Permit  to  occupy  for  picnic  and  camping  purposes  that 
certain  8.7  acre  site  within  the  Niles  Canyon,  Alameda 
County,  extending  from  the  northerly  portal  of  western 
Pacific  Railway  Tunnel  No.  2  to  the  centerline  of 
Section  12;  subject  to  a  monthly  consideration  of  $70,00 

Cancelling  permit  issued  by  Resolution  No.  14,905  adopted 
November  15,  195^  to  the  above  named  permittees. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,112— 

RESOLVED^  That  this  Commission  hereby  establishes  April 
25,  I960,  as  the  date  on  which  the  following  rooms  and  loading 
dock  areas  in  Mr  Cargo  Buildings  No*  2  and  No.  3  are  to  be 
available  for  occupancy  by  the  respective  lessees  as  set  forth 
in  Resolution  No*  19,999. 

Air  Cargo  Building  No.  2 

Area:  Lessee : 

Room  201-Loading  Dock  No.  201A  United  Air  Lines,  Inc. 

Room  207-Loading  Dock  No,  207A  Airborne  Freight  Corporation 

Room  208-Loading  Dock  No.  20&A  Pacific  Air  Lines,  Inc. 

Room  209-Loading  Dock  No,  209A  Trans  world  Airlines,  Inc* 

Air  Cargo  Building  No,  3 
Area 

>mi  urn  uup— tamm 

Room  301~Loa,ding  Dock  No.  301A  American  Airlines,  Inc. 

Room  302-Loading  Dock  No.  302A  Airport  Drayage  Co. 

Room  30S-Loading  Dock  No.  30SA  Air  Express  International 

Room  309-Loading  Dock  No.  309A  Pan  American  Airways,  Ltd, 

Vote :Ayes-  Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 

White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
.Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,113— 

WHEREAS'  City  and  Airborne  Freight  Corporation  entered  into 
a  lease  dated  January  12,  1360  of  certain  land  at  the  San 
Francisco  International  Airport;  and 

WHEREAS'  said  lease  provides  in  Section  16  thereof  that 
said  lessee  shall  not  assign  said  lease  or  any  rights  there- 
under without  the  written  consent  of  City  first  had  and  ob- 
tained, and  that  City  may  require  liability  of  lessee  to  con- 
tinue; and 

WHEREAS'  lessee  has  requested  City  to  consent  to  the 
assignment  of  said  lease  to  the  Pacific  National  Bank  of  San 
Francisco  as  security  for  a  construction  loan  to  enable  it  to 
construct  certain  improvements  on  the  demised  premises;  and 

WHEREAS,  lessee  has  filed  with  the  secretary  of  this 
Commission  a  form  of  assignment  with  the  acceptance  thereof  of 
said  bank  and  has  requested  Commission  consent  thereto: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  said  form  of  assignment  and  acceptance  and  hereby 
consents  to  the  assignment  of  said  lease  upon  the  following 
conditions : 

1.  That  said  assignment  shall  in  no  manner  affect  the  obliga- 
tions of  the  lessee  to  City  under  the  terms  of  said  lease, 
and  that  said  lessee  shall  be  and  remain  obligated  pur- 
suant to  all  of  the  terms  and  provisions  of  said  lease* 

2.  That  said  City  and  County  of  San  Francisco  as  lessor  under 
said  lease,  will  not  terminate  the  same  upon  default  of  the 
lessee  until  15  days  after  written  notice  to  Pacific 
National  Bank  of  San  Francisco,  the  assignee,  within  which 
time  Pacific  National  Bank  of  San  Francisco  shall,  at  its 
option,  have  the  right  to  cure  any  default  of  lessee  then 
existing,  and  to  exercise  its  rights  and  remedies  under  the 
terms  and  provisions  of  said  assignment, 

3.  That  this  consent  to  said  assignment  is  not  intended  nor 
shall  it  be  construed,  to  be  a  consent  to  any  other  or 
further  assignment. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
rescindes  its  Resolution  No.  20,075/  adopted  April  5,  i960 
in  connection  with  assignment. 


Vote: Ayes- Commissioners  Martin,  Baron,  Creenberg,  Fazackerley, 
White 
Absent;  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,114— 

 in  mm  mmm     .1    i  ii  1 1  Mm n  If  rmmmmm 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Peninsula  Bowling  Corporation 
Redwood  City 

Permit  to  occupy  for  parking  purposes  a  portion  of  Hetch 
Hetchy  Pipeline  right  of  way  consisting  of  0,13  of  an  acre; 
said  parcel  adjoins  the  southwesterly  line  of  El  Camino  Real, 
Redwood  City;  subject  to  a  consideration  of  ,o25«00  per  month. 

Revoking  permit  covering  a  portion  of  the  above  area  issued 
to  Speedway  Refrigerator  Service  by  Resolution  No.  17773/  dated 
December  17,  1957* 

Vote:Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  10,  20,115— 

RES0LVSD>  That  this  Commission  hereby  authorizes  issuance 
of  later  Department  revocable  permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  St,  Duns tans  Mens1  Club,  Mi librae 

Permit  to  occupy  a  portion  of  the  Silva  Tract,  for  the 
purposes  of  a  church  festival  during  the  period  of  May  3  to  May 
B,  inclusive;  said  portion  being  the  12  acre  site  adjoining 
the  westerly  line  of  El  Camino  Real,  subject  to  permit  fee  of 
^50«00* 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 

White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,116— 

RESOLVED,  That  this  Commission  hereby  approves  the  fol- 
lowing Contract  Payments  for  professional  engineering  services 
in  connection  with  the  Hetch  Hetchy  Project: 

Payment  in  amount  $375«00,  in  favor  of  Elmer  F«  Maryatt 
Payment  in  amount  ^375.00,  in  favor  of  Walter  L.  Huber 
Payment  in  amount  $375*00,  in  favor  of  a*  Kempkey 

Vote: Ayes-Commissioners  Martin,  Baron,  Creenberg,  Fazackerley, 
White 

Absent:  None  -12,073- 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,117— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  call  for  public  bids,  for  the 
leasing  of  2*09  acres  of  Hater  Department  property,  at  South- 
wood  Drive  and  SI  Camino  Real,  South  San  Francisco,  for  any 
business  approved  by  the  Commission,  for  a  term  of  20  years, 
at  biddable  monthly  rentals,  the  minimums  being 

$200.00  per  month  for  the  first  5  years 
$250,00  per  month  for  the  second  5  years 
$300*00  per  month  for  the  balance  of  lease  term. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 
White 
Absent:  None 

Department  Report-Municipal  Railway,  C,  D,  Miller  reporting: 

Passenger  revenue  for  month  of  March  was  0,035%  less  than 
budget  estimate;  revenue  for  current  fiscal  year  through 
April  3,  I960,  was  0.13'^  more  in  adult  passenger  revenue  than 
last  year  through  the  same  date, 

On  Wednesday,  March  23,  I960,  the  Public  Utilities  Committee  of 
the  Grand  Jury  visited  the  properties  of  the  Municipal  Railway, 

Because  of  many  months  of  careful  planning  between  the 
respective  City  Departments,  no  trouble  developed  on  the 
occasion  of  the  opening  of  the  I960  3aseball  Season;  while 
generous  service  was  rendered  on  opening  day,  this  service  will 
be  tailored  to  fit  the  demand. 

Reports  by  Manager  of  Utilities: 

Letter  from  Robert  R,  Thompson,  Attorney  for  City  of  Millbrae, 
re    noise  abatement  at  the  Airport  and  immediate  vicinities; 
referred  to  Manager  of  Utilities  and  Airport  Manager, 

The  Commission  approved  the  participation,  by  the  Airport 
Manager,  in  the  Lufthansa  Inaugural  Flight,  leaving  from  San 
Francisco  International  Airport  on  May  17,  I960  and  returning 
from  Germany  on  May  23,  I960, 

Roll  Call: 

President  Joseph  Martin:  (1)  Letter  from  Mayor  Christopher 

commending  Railway  Management 
for  the  execellent  handling  of  the  public  attending  the  opening 
of  the  baseball  season.  President  Joseph  Martin,  on  behalf  of 
the  Commission  also  commended  Railway  Management  for  the 
notable  achievement,  an  achievement  that  has  elicited  many 
letters  and  messages  for  a  smooth  operation  well  performed, 
Mr,  Miller^  Manager  of  the  Railway  in  response,  stated  the 
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results  attained  reflected  the  cooperation  between  Railway 
Management  and  the  Department  of  Public  Works  and  of  the  Police 
Department* 

(2)  Letter  from  the  California  Aircraft  Dealers  Association 

re  alleged  statement  of  Belford  Brown,  Manager  of  the 
San  Francisco  International  Airport,  "favoring  the  denial  of 
use  of  this  facility  to  general  aviation".  President  Joseph 
Martin  stated  that  the  Airport  is  open  to  all,  subject  to  rules 
and  regulations;  that  the  time  is  approaching,  wherein  private 
flyers  and  corporate  planes  must  provide  their  own  facilities 
expressing  to  that  end,  that  the  City  and  County  of  San  Fran- 
cisco, through  the  Commission  stands  willing  at  all  time  to  be 
of  any  assistance  possible  in  the  solution  of  the  problem. 

Commissioner  Fazackerley  reviewed  briefly  the  program  to  be 
held  Wednesday,  April  20,  I960,  before  the  Transportation-Aero- 
nautical Sub-Committee  of  the  House  Interstate  and  Foreign 
Commerce  Committee*  at  the  San  Francisco  International  Airport. 

Mr.  Andrew  Gallagher  of  the  Southern  Promotion  Association  of 
San  Francisco  appeared  before  the  Commission,  stating  that  one 
of  its  members  was  interested  in  acquisition  of  a  portion  of 
the  Water  Department  Corporation  Yard,  presently  located  at 
5th  and  Bryant  Streets.    The  matter  was  referred  to  Manager  of 
Utilities  Robert  C.  Kirkwood  and  to  Mr.  James  H.  Turner, 
General  Manager  and  Chief  Engineer  of  the  Water  Department  for 
study  and  report. 


THEREUPON  THE  MEETING  ADJOURNED* 
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MUNICIPAL  RAILWAY  OP  SAN  FRANCISCO 


REPORT  TO  PUBLIC  UTILITIES  COMMISSION  —  C .  D.  MILLER 

April  19,  I960 

PASSENGER  REVENUE ; 

Passenger  revenue  for  the  month  of  March  I960  was  $574,  or 
0#035$>,  less  than  budget  estimate.     This  fiscal  year  through 
April  9,  I960,  we  have  taken  in  $19,351,   or  0.13%,  more  in  adult 
passenger    revenue  than  last  year  through  the  same  date, 

A  final  report  on  passengers  carried  in  "Transit  Industry 
Traffic"  received  from  the  American  Transit  Association  for 
January  1959  shows  3»h3%  decrease  for  the  entire  industry,  and  a 
decrease  of  ij..28$  for  cities  of  500,000  to  1,000,000  over- 
January  1958. 

In  January  1959,  our  decrease  for  passengers  carried  was  l\.92% 
compared  to  January  1958* 

The  American  Transit  Association's  report  for  January  shows 
changes  for  January  1959  as  compared  to  January  1958  as  follows: 
Cities  over  1,000,000  1.56%decrease 
500,000  to     1,000,000  l+.28$  " 

250,000  to        500,000  11 

100,000  to      250,000  5.28^  " 

50,000  to        1005000  5.21$  " 

Less  than  50,000  6*61$  " 

Suburban  and  others  6*90$  " 

Average  3*k-3% 
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CD.  MILLER  REPORT  TO  P.U.C.  -  2 


April  19,  I960 


GRAND  JURY [ 

On  Wednesday,  March  23,  the  Public  Utilities 
Committee  of  the  Grand  Jury  made  an  inspection  trip  of 
the  various  departments  of  the  Municipal  Railway. 

The  inspection  trip  started  at  8:30  a.m.  and 
continued  until  Lj-OO  p„me      The  folloxtfing  locations 
were  inspected: 

Geary  -~  offices 

Presidio        trolley  coach  division 
Kirkland  --  bus  division 

Washington  and  Mason  --  Cable  machinery  and 

cable  car  repair  division 

17th  Street  —  trolley  coach  division 

21+th  and  Utah        central  repair  shops 

Ocean  -  bus  division 

Elkton  —  shops 

Geneva        streetcar  division 


The  Committee  appears  to  be  well-satisfied  with 
the  operation  of  the  Municipal  Railway  and  the 
housekeeping  of  the  various  divisions. 
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C.  D.  MILLER  REPORT  TO  P.U.C.  -  3  April  19,  I960 

OPENING  OF  CANDLESTICK  BALL  PARK : 

On  April  12,  Candlestick  Ball  Park  opened  and 
they  had  an  attendance  of  l|2,269« 

Due  to  months  of  careful  planning  between  the 
three  City  departments  -  Police  Department,  Department 
of  Public  Works,  and  Municipal  Railway,  no  serious 
trouble  developed  in  traffic  to  and  from  the  Ball  Park. 

7,300  passengers  were  hauled  to  the  Park  by  the 
Municipal  Railway;  and  at  the  break  of  the  game,  we  had 
129  buses  available  and  handled  approximately  8,180 
people . 

While  generous  service  was  rendered  on  opening 
day,   this  service  will  be  gradually  tailored  to  fit 
the  demand « 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


1,253rd  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  APRIL  26, 
I960, COMMENCING  AT  2:00  P.  M. 

*  ************  ****************  ************************************ 


Call  to  Order: 

Present:    Commissioners  Joseph  Martin,,  Jr.,  Stuart  N. Greenberg, 
Don  F.  Fazackerley,  Thomas  P.  Unite 

Absent:    Commissioner  Edw.  B.  Baron 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,252nd  regular  meeting  of 
the  Commission  held  April  19,  I960  were  approved. 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,    the  following  resolution  was  adopted: 

— RESOLUTION  HO.  20,118— 

RESOLVED,  That  this  Commission  hereby  approves  the  plans 
and  specifications  for  improvements  and  additions  made  at  their 
own  cost  and  expense  by  the  following  named  lessees  of  City  in 
the  new  Air  Cargo  Buildings  at  the  Airport  which  plans  and 
specifications  have  been  or  shall  be  approved  by  the  Manager 
of  the  Airport  and  the  Bureau  of  Engineering  or  either  one: 

United  Air  Lines,  Inc. 
Trans  World  Airlines,  Inc. 
Pan  American  World  Airways,  Inc. 
American  Airlines,  Inc. 
Pacific  Air  Lines,  Inc. 
Airport  Drayage  Co. 
Airborne  Freight  Corp.. 
Air  Express  International  Agency, Inc. 

Vote  :Ayes-  Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,119— 

RESOLVED*  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litigated  settlements 

CO  Florence  Crafts 

CC  Norma  L.  Futterman 

CC  Patricia  G.  Friedman 

CC  Sue  M,  J6W 

SC  Sidra  M.  Heaney 

TC  Loue  Beebe 

MC  Gertrude  Dunn 

Litigated  Settlements: 


MC  Lena  Mc  Rae 

CC  Susan  Stone-minor  i 

Helen  Stone 
SC  Patrick  J.  r^uinlan 

Judgment: 

Gene  Puerling 


ind 


Date  of  Accident 

August  5,  1959 
November  21,  1959 
January  lo,  I960 
March  30,  I960 
December  28,  1959 
December  IS,  1959 
October  21,  1959 


March  24,  1958 

March  1,  1958 
October  g,  1955 


Settlement 

250.00 
660.00 
533.43 

542.51 
1,900.00 
950.00 
600.00 


600.00 

1,875.00 
1,650.00 


Appropriation  No,  9.735.804.000 


September  14,  1957  42,500.00 


5  52,665.94 


Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,120— 

RESOLVED,  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  March,  I960;  and 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Civil  Service  Com- 
mission and  to  the  Controller* 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted; 

— RESOLUTION  HO.  20,121— 

WHEREAS*  the  following  employees  have  retired  from  the 
service  of  the  City  and  County  of  San  Francisco,  having  served 
for  a  period  in  excess  of  twenty-five  years;  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of 
San  Francisco  while  so  employed; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  on  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  their  long  and  faithful 
service,  by  this  resolution  expresses  to  these  employees,  its 
best  wishes  for  a  long  and  happy  life  and  the  assurance  of  its 
appreciation  of  work  well  performed;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  resolution  for  presenta- 
tion to  each  of  the  following  employees: 

Department: 

San  Francisco  Water  Department: 

Ephe  R.  Bottimore,  Sr,  36  years  service 

Wm,  Doolittle  30  years  service 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissier  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  N0»  20,122— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  the  issuance  of the  following 
San  Francisco  International  Airport  Space  or  Use  Permits: 

Permittee:        Villa  Hotel 

Benjamin  Franklin  Hotel 

International  Inn 

Use:  8,x20f  area  adjacent  ground  floor  entrance  to  Terminal 
Building  as  designated  from  time  to  time  by  Airport 
Manager 

Consideration:  $150.00  per  month 
Effective  Date:  -  May  1,  I960 

Vote :Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,123— 

RESOLVED.  That  that  certain  San  Francisco  Water  Depart- 
ment Revocable  Permit,  issued  in  favor  of  Robert  V.  Spillers, 
under  Resolution  No.  19^98,  dated  August  IS,  1959,  for  purpose 
of  access  over  the  Hetch  Hetchy  right  of  way,  Redwood  City,  be 
and  the  same  is  hereby  revoked. 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted; 


— RESOLUTION  NO.  20,124— 

WHEREAS,  by  the  terms  of  SFIA  Contract  No.  276 -Additional 
Transformer  Bank,  Substation  I  at  the-  San  Francisco  Inter- 
national Airport,  Dahl-Beck  Electric  Co*,  contractor,  was  to 
have  completed  all  contract  worfc  on  or  before  March  16,  I960; 
and 

WHEREAS,  the  Contractor  was  delayed  in  performance  of 
contract  work  by  reason  of  adverse  weather  conditions  during 
the  period  from  February  1  through  February  10,  on  March  7  and 
March  11,  a  total  delay  of  12  calendar  days: 

THEREFORE,  3E  IT  RESOLVED,     That  in  accordance  with  the 
provisions  of  File  No.  13^56,  Ordinance  No.  3k8k,  adopted  by 
the  Board  of  Supervisors  January  16,  1956/  Section  6.3  "Ad- 
verse weather  conditions"  this  Commission  hereby  grants  an  ex- 
tension of  9  calendar  days  to  March  25,  I960,  for  which 
liquidated  damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  in  accordance  with  the 
contract  documents;  approves  Certificate  of  Acceptance  and 
Authorization  for  final  payment  in  amount  $3,874,00, 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,125— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contract  in  amount 
$3, 328* OQi under  SFIA  Contract  No.  235,  Apron  Extension, Paving 
and  Utilities,  contractor,  Chas.  L.  Harney, Inc.  covering  the 
following: 

Through  the  increase  and  decrease  of  contract  items, 
change  pavement  grades, thicken  pavements  and  delete  one 
catch  basin,  all  as  shown  on  Drawings  Nos.  CA11773 
and  CA  11774-net  increase~$3, 328. 50 

Vote:Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 
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On  motion  of  Commissioner  Greenberg,    seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,126— 

RESOLVED    That  this  Commission  approves  and  hereby 
authorizes  the  Manager  of  Utilities,  for  and  on  behalf  of  the 
City  and  County  of  San  Francisco,  Public  Utilities  Commission 
to  execute  that  certain  Cooperative  Agreement,  under  the 
general  provisions  of  which,  the  United  States  Department  of 
Agriculture,  Forest  Service,  California  Region,  for  period  end- 
ing December  31,  I960,  will  supply  its  fire  protection  organi- 
zation in  the  Canyon-Cherry  Power  Development  Area,  because 
of  the  potential  damage  which  can  be  done  to  the  interests  of 
both  parties  by  uncontrolled  forest  fires;  City  and  County  of 
Ban  Francisco  agrees  to  contribute  a  sum  not  to  exceed  <i>5,000. 
as  its  share  of  the  increased  fire  protection  costs. 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


--RESOLUTION  NO.  20,127— 

RESOLVED*  That  this  Commission  hereby  authorizes  Bid  Calls 
as  follows: 

3FWD  Contract  No,  911-Laying  6-Inch  Mains  in  Raymond  Avenue 
west  of  Sawyer  and  in  Orizaba  Avenue,  between  Garfield  and 
Shields  Streets. 

SFWD  Contract  No,  953-Repaving  of  Street  or  Sidewalk  Openings 
where  the  Paving  has  been  removed  for  the  San  Francisco  Water 
Department,  for  fiscal  year  ending  June  30,  1961. 

Vote :Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,128— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Excess  Modification  of  Contract  in  amount 
$4,020.67;  approves  Certificate  of  Acceptance  and  Authoriza- 
tion for  Final  Payment  in  amount  ^10,624,37,  in  favor  of  Oscar 
0o  Holmes,  Inc.,  under  SFWD  Contract  No.  902-Replace  Bents, 
Bay  Division  Pipeline  No*  1,  west  of  Newark  Slough, 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 


12,080- 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fassacker ley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,129— 

RESOLVED,  That  this  Commission  hereby  requeststhe 
Director  of  Property  to  prepare  necessary  legislation  for  sub- 
mission to  the  Board  of  Supervisors,  authorizing  public  sale, 
surplus  property,  in  area  5*6  acres  of  land,  under  the  juris- 
diction of  "the  Hetch  Hetchy  Water  Supply,  in  Tuolumne  County, 
per  Drawing  C-2036f 

Vote : Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


—RESOLUTION  NO,  20,130— 

RESOLVED,  that  because  of  the  absence  from  the  United 
Spates  of  Corporate  Officials,  this  Commission  hereby  grants 
an  extension  of  thirty  (30)  days  to  Air  Express  International 
Corporation,  for  execution  of  lease,  covering  occupancy  of  Area 
308,  San  Francisco  International  Airport  Air  Cargo  Building 
No,  3. 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,    seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  20,131— 

RESOLVED*  That  this  Commission  approves  as  being  routine 
in  nature  and  at  no  expense  to  City  and  County  of  San  Fran- 
cisco, the  participation  in  Lufthansa  Inaugural  Flight  to 
Frankfurt,  Germany,  by  Belford  Brown,  Manager  of  the  San 
Francisco  International  Airport. 

Vote: Ayes-Commissioners  Martin,,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  20,132— 

RESOLVED,  That  prior  to  or  subsequent  to  the  meeting  of 
the  Airport  Operators  Council  in  Columbus,  Ohio,  the  Manager  of 
Utilities  be  and  he  is  hereby  directed  to  proceed  to  Washington, 
D,C,  to  confer  with  Federal  Officials  in  the  matter  of  Federal 
Aid  to  Airports,  Route  Applications  and  associated  problems, 

Vote:Ayes~Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,133— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  tJater  Department  funds,  in  amount  $3,324.00,  to 
provide  for  deficiency  in  the  appropriation  9.7^5«H1»000, 
Allowance  for  Overtime, 

Vote: Ayes-Commissioners  Martin,  Qreenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,    seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  gQJ^— 

RESOLVED,  That  this  Commission  approves  plans  submitted 
by  lessees  for  improvements  and  construction  on  demised 
premises  of  the  ^en  Francisco  International  Airport,  cost  of 
said  improvements  and  construction  to  be  borne  by  respective 
lessees,  and  subject  to  approval  of  detail  drawings  by  the 
Engineering  Bureau  of  this  Commission: 

Lessee :  Plans 

Airborne  Freight  Corp,      Construction  of  two-story  adminitra- 

tive  building  and  related  work,  Plot 
10A. 

Richfield  Oil  Corp.  Construction  of  service  station, corner 

of  San  Bruno  Avenue  and  old  Bayshore 
Highway, 

United  Air  Lines,  Inc#     Modification  to  the  tool  crib,  Hangar 

No.  1 

Modification  of  aircraft  chair  overhaul 
shop, south  wing  of  Hangar  No.  10. 

Vote:Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,135-- 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call 
for  HHWS  Contract  No.  33^-^lterations  to  Moccasin  Sewer. 

Vote: Ayes- Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 
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On  motion  of  Commissioner  Greenberg,    seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,136— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  the  following  Departmental  Requests 
for  Fund 

Railway  Request  in  amount  $300*00,  transferring  allowance 
from  Appropriation  No,  9.735.362.000,  to  provide  for  defici- 
ency in  Appropriation  No.  9.735.1 11. 000-Allowance  for  Overtime. 

Airport  Request  in  amount  $226 • 00,  from  Appropriation  No.  9. 
725.270.000,  to  Appropriation  No.  9.735.111.000,  to  provide 
for  deficiency  in  Allowance  for  Overtime. 

Vote: Ayes-Commissioners  Martin,  Greenberg,    Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,137— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupan- 
cy of  property,  as  follows: 

To:  Niles  Canyon  Service  Park 

Permit  for  picnic  ground  site  consisting  of  7.5  acres  of 
the  Niles  Canyon  area;  said  portion  being  northeasterly  of 
the  first  bridge  over  the  Alameda  Creek  easterly  of  Niles, 
subject  to  a  monthly  consideration  of  $90.00;  cancelling 
permit  issued  by  Resolution  16,040  adopted  January  3,  1956, 
covering  use  of  the  above  area. 

Vote :Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,    seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,138— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Airport  Request  for  Funds,  in  amount 
$250.00,  transferring  from  Appropriation  No.  9. 725. 214.000, 
to  credit  of  Appropriation  No,  9.725.251.000,  Subsistence  of 
Persons. 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley>  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,139— 

WHEREAS'  the  General  Manager  and  Chief  Engineer  of  the 
Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  of  this 
Commission  has  recommended  the  granting  of  a  certain  revocable 
permit  for  use  and  occupancy  of  land  and  property  under  con- 
trol of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    United  States  Atomic  Energy  Commission 

Permit  to  conduct  exploratory  work  in  the  vicinity  of  Mocho 
Shaft  of  the  Coast  Range  Tunnel  relative  to  proposed  water 
supply  line  from  said  Mocho  Shaft  to  the  Livermore  Radiation 
Laboratory  of  the  United  States  Atomic  Energy  Commission;  no 
.Lee. 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,  l40— 

RESOLVED'  That  this  Commission  hereby  awards  to  the 
only  regular  and  responsible  bidder,  SFWD  Contract  No,  943, 
Leak  Detection,  to  Rankin  Leakfinder  Corporation,  in  amount 
of  $3, §60,50,  the  only  bid  received  on  this  contract. 

Vote: Commissioners  Martin,  Greenberg,  Fazackerley,  White  (ayes) 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  20,141— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,    supplemental  appro- 
priation of  funds,  in  amount  ^UOO.OO,  to  provide  under  con- 
tractual services,  for  attendance  by  two  staff  members  of  the 
Hetch  Hetchy  Project,  Utilities  Engineering  Bureau,    at  a 
meeting  of  the  American  Society  of  Civil  Engineers  in  Reno, 
Nevada,  June  20-24,  I960,  staff  members  to  present  a  paper 
on  the  design  and  construction  of  the  Cherry  Power  Project 
of  the  City  and  County  of  San  Francisco. 

Vote:Ayes-<3ommissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 
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On  motion  of  Commissioner  Gret>nberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,142— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call 
for  the  work  of  SFWD  Contract  No.  878-Laying  of  g-12-16"  Mains 
in  Trumbull  and  other  streets-southern  freeway. 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

On  motion  of  Commissioner  Greenberg,  -seconded  by  Commissioner 
fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  |0.  20,1^3— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call 
for  the  work  of  HHWS  Contract  No.  33^-Alterations  to  Moccasin 
Sewer. 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley,  White 
Absent:  Commissioner  Baron 

Reports  by  Manager  of  Utilities;  Robert  C.  Kirkwood 

1.  Continued  receipt  of  letters  commending  Railway  Management 
for  the  excellent  transportation  service  to  the  Baseball 
Stadium. 

2.  The  Commission  approved  the  recommendation  of  the  Manager 
of  Utilities  in  the  matter  of  temporary  rerouting  of  the 
No.  55  (Sacramento)  Line;  the  emergency  being  occasioned 
by  City  reconstructing  portions  of  Sacramento  Street 

3.  Mr.  Robert  C,  Kirkwood  announced  that  this  would  be  the 
last  meeting  for  Mr.  Chas.  D.  Miller,  retiring  from  City 
Service.    Mr.  Kirkwood  stated  that  he  was  indebted  to  Mr. 
Miller,  for  an    outstanding  performance  in  management  of 
the  Municipal  Railway.    The  Commission  commended  Mr.  Miller 
for  his  role  of  Manager,  stating  the  Municipal  Railway 

was  one  of  the  best  systems  in  the  United  States,  a  system 
enjoying  a  high  rider  habit  Pnd  accepted  by  the  public. 
Commissioner  White  in  commending  Mr.  Miller  reviewed  past 
history  of  street  railway  operation  in  San  Francisco,  paying 
tribute  to  Mr.  Miller  for  the  difficult  task  of  merging 
"old  sores  and  wounds"  from  past  labor  difficulties. 

Mr.  Miller  in  response  thanked  the  Commission  for  the  senti- 
ments expressed  and  stating  that  any  success  attained  re- 
sulted from  close  cooperation  between  Administration,  the 
Commission  and  others. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 
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--RESOLUTION  NO,  2Q,lU4~ 


RESOLVED*  That  this  Commission  hereby  approves  the  appoint- 
ment by  the  Manager  of  Utilities,  of  Vernon  Wt  Anderson,  as 
Acting  General  Manager  of  the  Municipal  Railway  during  the 
absence  of  Chas.  D,  Miller;  and 

3E  IT  FURTHER  RESOLVED'  That  this  Commission  hereby 
approves  the  appointment  by  the  Manager  of  Utilities,  of  Ver- 
non     Anderson,  as  General  Manager  of  the  Municipal  Railway, 
said  appointment  to  be  effective  as  of  June  1,  I960, 

Vote: Ayes-Commissioners  Martin,  Greenberg,  Fazackerley 
Noes-Commissioner  White 
Absent:  Commissioner  Baron 

Commissioner  White  in  voting  NO  stated  that  he  did  so  on  the 
basis  of  Mr,  Anderson's  labor  record,  contending  that  Mr, 
Anderson  made  a  career  of  antagonizing  labor,  and  if  appointed, 
labor  trouble  would  ensue. 

Commissioners  Martin,  Greenberg,  Fazackerley  were  unanimous 
in  their  expressed  conviction,  that  labor, under  Mr,  Anderson 
would  not  be  treated  adversely;  that  the  Commission  estab- 
lished policies,  directing  that  Management  carry  out  the 
policies  and  that  labor  could  expect  a  "square  deal". 

Manager  of  Utilities,  Robert  C,  Kirkwood  reviewed  staff 
reports  in  the  matter  of  work  schedules  for  Reservoir  Keepers 
on  the  Hc3tch  Hetchy  Project  and  the  Water  Department;  he 
recommended  that  the  five-day  week  for  Hetch  Hetchy  Project 
and  six-day  week  for  the  Water  Department  be  retained;  in  the 
matter  of  compensation  for  employees  working  in  advance  of 
regular  schedule  time,  for  instrument  and  gauge  readings,  the 
Commission  directed  Staff,  Manager  of  Utilities,  in  coopera- 
tion with  the  City  Attorney  to  study  the  problem/report  back 
to  the  Commission;  also  referred  to  Staff  and  the  Manager  of 
Utilities,  letter  received  from  Supervisor  Casey,  transmitting 
copy  of  letter  from  the  Sen  Francisco  Labor  Council,  re  work- 
ing conditions  on  the  Hetch  Hetchy  Project. 

Roll  Call:      Commissioner  White  in  review  of  the  program  of 

sale  of  school  tickets  by  the  Municipal  Railway, 
recommended  that  the  number  of  tickets  to  be  sold  to  a 
properly  identified  party  be  on  a  more  realistic  basis,  and 
that  all  employees  be  advised  and  areas  in  which  tickets  are 
sold  to  be  posted;  the  recommendation  was  referred  to  Manager 
of  Utilities,  Robert  G,  Kirkwood  for  study  and  report. 

Commissioner  Fazackerley  reviewed  the  April  20, 
I960  program,  in  which,  Congressional  Committee,  held  a  public 
hearing  at  the  Airport  in  the  matter  of  noise  abatement; 
Commissioner  Fazackerley  stated  that  progress  is  being  made, 
public  hearings  will  be  held  and  studies  made  looking  to  a 
solution  of  a  vexing  problem, 
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Departmental  Report-Water  Department,  J.  H.  Turner  repotting 

In  March,  I960,  daily  water  consumption  for  the  entire  system 
amounted  to  1*41,6  mgd,  a  decrease  of  2.2  mgd  under  March,  1959* 
Collections  from  sale  of  water  from  July  1,  1959  through 
April  18,  I960  amounted  to  $12,474,368.00,  indicating  an 
increase  of  $840,292.00,  over  the  same  period  last  year » 

Construction  contracts  reviewed  the  progress  being  noted;  also, 
reviewed  steps  being  taken  for  the  cleaning  of  reservoirs, 
tanks  and  pipelines. 

The  State  Water  Rights  Board  has  been  taken  under  advisement, 
the  Department's  application  No.  18475  to  the  unappropriated 
waters  from  San  Antonio  Creek,  the  hearing  having  been  held 
April  4-5,  I960. 

Mr,  Nathan  of  the  Transport  Workers  Union  congratulated  the 
Commission  on  the  appointment  of  Vernon  W.  Anderson  and  paid 
tribute  to  Mr.  Miller  for  the  accomplishments  during  his 
regime;  he  also  pledged  support  of  his  organization    to  the 
Commission  and  new  Railway  manager. 


THEREUPON    THE  MEETING  ADJOURNED. 
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S AN_ JPR AI\T C  IS  C  0_  WAT  ER  DEPARTMENT 
35TH  PERIODICAL REPORT 
PUBLIC  UTILITIES  COMMISSION 

April  19,  I960 


REPORT  OF  J.  H.  TURNER 
GENERAL  MANAGER  AND  CHIEF  ENGINEER 


Since  March  22nd,,   the  date  of  my  last  report  to  the 
Commission,  water  production  from  the  local  watersheds  has 
been  approximately  397  million  gallons.     Deliveries  from 
Hetch  Hetchy,  together  with  that  small  production,  have 
increased  the  storage  in  local  reservoirs  by  only  391  million 
gallons,  from  46,324  million  gallons  on  March  22nd  to  46,715 
on  April  19th,  I960,     This  is  about  3.5  billion  gallons  more 
than  we  had  last  year  at  this  time. 

In  March  I960  the  average  daily  water  consumption 
for  the  entire  system  was  141.6  million  gallons,  a  decrease 
of  2.2    million  gallons  per  day  under  March  1959.     Of  the 
141.6  MGD  used  by  the  entire  system,   97 » 8  MGD  was  used  in 
the  San  Francisco  consumption  area,  and  the    balance  of 
43 . 8  MGD  was  used  in  the  suburban  areas. 

Collections  from  the  sale  of  water  from  July  1st,  1959 
through  April  18th,   I960  have  amounted  to  $12 ,474',  968,  in- 
dicating an  increase  of  !i?840,292  over  the  same  period  last 
year.     Sales  within  San  Francisco  are  up  5.2$  and  suburban 
sales  are  12.8%  higher  than  last  year.     As  of  March  31st,  the 
Department  had  461  more  customers  than  on  the  same  date 
last  year. 

There  were  15  unfilled  orders  to  renew  water  service 
pipes  at   ..he  beginning  of  March.     During  March,  220  services 
were  renewed  by  the  Department  and  at  the  end  of  the  month 
there  were  57  uncompleted  orders,  which  is  42  more  than  the 
number  on  hand  as  of  February. 29th,-.  I960. 
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Although  expenditures  for  overtime,  temporary  salaries, 
contractual  services,  maintenance  and  repair  of  automotive 
equipment,   ~nd  materials  and  supplies  continue  to  exceed 
budget  allotments,  actual  receipts  have  exceeded  budget 
estimates  resulting  in  a  credit  balance  of  $1,442,370  as  of 
the  end  of  March. 

There  are  six  Department  contracts  now  under  construction; 
one  awaiting  certif icationj  bids  will  be  opened  on  four,  April 
21st,  and  two  arc  to  be     submitted  for  your  action  on  the 
26th  of  April. 

College  Hill  Reservoir  has  been  drained,   the  sides 
and  bottom  -are  being  cleaned  and  the  concrete  wall  around 
the  perimeter  is  being  poured.     This  job  is  moving  very 
satisfactorily  although  some  trouble  was  experienced  in 
adjusting  the  pipe  system  when  the  reservoir  was  taken  out 
of  service. 

Reconditioning  (concrete  linings)  of  portions  of  Bay 
Division  Pipe  Line  No.  1  in  San  Mat'eo  and  Alameda  Counties 
is  progressing  satisfactorily.     Completion  of  this  contract 
is  scheduled  for  the  last  week  of  April,  with  the  line  to 
be  ready  for  service  about  May  1,  I960. 

Lombard  Reservoir  has  been  cleaned,   sterilized,  and 
put  back  into  operation.     Some  nineteen  distribution  mains 
were    flushed  during  the  month  of  March  and  1,020  gate  - 
valves  were  inspected  and  repairs  made  where  needed. 

A  hearing  on  the  Department's  Application  No.  18475 
for  a  permit  to  appropriate  unappropriated  water  from 
San  Antonio  Creek,  Alameda  County  was  held  before  the  State 
Water  Rights  Board  on  April  4th  and  5th,  in  San  Francisco. 
The  principal  pro test ant  to  the  Application  was  the  Alameda 
County  Water  District.     The  Water  Rights  Board  adjourned  to 
take  the  Application  under  advisement.     A  decision  is 
expected  witnin  about  four  months* 

The  sale  of  the  Silva  tract  moved  forward  to  the  extent 
that  satisfactory  bids  were  received  and  the  sale  to  the 
highest  bidders  wa,s  confirmed  by  the  Board  of  Supervisors. 
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M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


1,254th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2g2  -  CITY  HALL  -  MAY  3,  I960 
COMMENCING  AT  2:00  P.  M. 

Call  to  Order: 

Present: Commissioners  Joseph  Martin,  Jr.,  Edwe  B.  Baron,  Stuart 
M%  Greenberg,  Don  Fazackerley,  Thomas  P.  White 

Absent :  None 

President  Joseph  Martin,  Jr.  presided. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,253rd  regular  meeting  of  the 
Commission  held  April  26,  I960  were  approved. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,    the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,145— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Rai Iway : 

Claimant 

Non-Litigated  Settlements  Date  of  Accident  Settlement 

CC  Leopoldine  Simon  December  7,  1959  $  521.00 

MO  Jessie  Abrams  December  26,  1959  925.00 

MC  Augusta  St. Clair  June  g,  1959  1,925.00 

Litigated  Settlements: 

TC  Catherine  M.  White             February  13,    1957  1,250.00 

TC  Ocie  D.  Lee  &  Johnnie  B. tee-March  20,  195S  7,500.00 

Appropriation  No.  9. 735. SOU, 000  $12,121.00 

Vote: Ayes- Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,,    the  following  resolution  was  adopted: 

—RESOLUTION  NO.  _2Q^lU6 — 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  SFWD  Contract  No.  3k7 , 
Laying  of  6-Inch  and  g-Inch  Cast  Iron  Mains  in  Los  Palmos  and 
Cresta  Drives  to  Associated  Pipeline,  Inc.  in  the  net  amount 
of  ^7,126.00;  and  all  other  bids  for  the  above  described  work 
are  hereby  rejected. 

Vote : Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO .20,147-- 

RE SOLVED j  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  SFWD  Contract  No.  9^6, 
Laying  of  6-Inch  and  8-Inch  Cast  Iron  Mains  in  Armstrong 
Avenue  between  Jennings  and  Ingalls  Streets,    to  Associated 
Pipeline  Inc.,  in  net  amount  of  ^2,3^5*50;  and  all  other  bids 
for  the  above  described  work  are  hereby  rejected. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White- 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,1*18— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
trollers certification  of  Credit  Modification  of  Contract  in 
amount  $5,9^8*53,  under  HHWS  Contract  No.  300A,  Cherry  Power 
Tunnel,  contractor,  Cherry  Tunnel  Contractors,  covering  the 
following : 

Delete  construction  of  concrete  lining  in  the  power  tunnel 
rock  trap  as  shown  on  Drawing  C-2S49, Revision  2, alternate 
*  Section  D-D. 

-Vote :Ayes-Commissioners  Martin,  Boron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,149— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call 
for  SFIa  Contract  No.  262-Fill  for  Extension  of  Runway  19L, 
and  Maintenance  Base  Areas. 

Vote : Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 

Absent:  None  —12,089- 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,    the  following  resolution  was  adopted: 

--RESOLUTION  NO,  20,150— 

liHEREAS'  by  the  terms  of  Hetch  Hetchy  Contract  No.  317, 
Furnish  and  Ins tell  Bridge  Crane  for  Cherry  Powerhouse,  con- 
tractor, Moffett  Engineering,  Incorporated,  was  to  have  com- 
pleted delivery  of  said  crane  on  or  before  October  6,  1959;  and 

WHEREAS'  contractor  was  delayed  in  delivering  the  crane 
a  total  of  17  calendar  days  due  to  a  nation-wide  steel  strike 
which  prevented  timely  procurement  of  materials  and  therefore 
delayed  assembly  of  the  crane;  and 

WHEREAS,  contractor  was  to  have  completed  erection  and 
testing  of  said  crane  on  or  before  December  5*  1359,  which  he 
did;  and 

WHEREAS    "inability  of  contractor  to  procure  material" 
and  "strikes" 'are  unavoidable  delays  as  defined  in  File  No. 
13^56,  Ordinance  No.  Sk&k,  Section  6.3  Unavoidable  Delays, 
adopted  by  the  Board  of  Supervisors,  January  16,  1956;  and 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  in  delivery  time  of  17  calendar  days  to 
October  23,  1959,  for  which  liquidated  damages  are  hereby 
waived; 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  in  accordance  with  the 
contract  documents;  approves  modification  of  contract  in 
amount  credited  to  City  of  $160.00;  approves  Certificate  of 
Acceptance  and  Authorization  for  Final  Payment  in  amount  of 
$11,451.94. 

Vote: Ayes-Commissioners  Martin,    Baron,  Creenberg,  Fazackerley, 
White 
Absent:  Hone 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20, 151— 

RESOLVED *  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:  American  Building  Maintenance  Co. 
Space:  Room  105,  2g  sq.  ft,,  Concourse  D 

Effective:        May  1,  i960 
Consideration:  $14.00  per  month 

Vote: Ayes-Commissioners  Martin,    Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,    the  following  resolution  was  adopted: 

— RESOLUTION  HO.  20,152— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:  United  Air  Lines,  Inc. 

Area:  Space  Ho.  1,  9.009  sq.  ft.,  Air  Cargo 

Building  Ho,  1 
Consideration;         $2,252.25  per  month 
Effective  Date:       April  25,  I960* 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  HO,  20,153— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupan- 
cy of  property,  as  follows: 

To:    City  of  South  San  Francisco 

Permit  to  extend  Alida  Way  across  the  San  Andreas 
Pipeline  70  foot  width  right  of  way  in  the  vicinity 
of  Ponderosa  Road,  Country  Club  Park,  South  San 
Francisco;  fee  waived  in  consideration  of  a  public 
agency. 

Vote :Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 

White- 
Absent:  Hone 

On  motion  of  Commissioner  Greenberg, seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20, 15*4 — » 

RESOLVED,  That  this  Commission  approves  attendance  by 
three  (3)  staff  members  of  the  San  Francisco  Water  Department, 
as  designated  by  the  Manager  of  Utilities,  at  the  conference 
of  the  American  Water  Works  Association  at  Bal  Harbour, 
Florida,  May  15-20,  I960;  estimated  cost  per  member~$550*0O. 


Vote: Ayes- Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 

Noes-Commissioner  White  (stating  that  the  Department* s 
recommendation  for  attendance  by  four  members  should  be 
approved  and  authorized). 
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On  motion  of  Commissioner  White,,    seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,155— 

RESOLVED,  That  this  Commission  hereby  authorizes  H.  E. 
Lloyd,  General  Manager  and  Chief  Engineer,  Hetch  Hetchy 
Project  and  Utilities  Engineering  Bureau,  to  execute  for  and 
on  behalf  of  the  City  and  County  of  ^an  Francisco,  through  its 
Public  Utilities  Commission,  that  certain  UD  S.  Department  of 
the  Interior  Special  Use  Permit,  granting  to  City,  use  of  that 
portion  of  the  road  between  Cherry  Valley  Dam  and  Lake  Eleanor 
Dam,  which  lies  within  Yosemite  National  Park,  for  the  period 
of  April  1,  I960  to  March  31,  1965,  permit  fee  of  $10,00. 

Vote; Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

^RESOLUTION  NO.  20,156^= 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call 
for  SFIA  Contract  No.  250-Utilities  Extensions,  Roads  R-3  and 
R-6. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,157— 

RESOLVED,  That  this  Commission  approves  estimated  expenses 
in  amount  $225*00,  for  a  staff  member  of  the  Engineering  Bureau 
and  a  Deputy  City  Attorney,  attending  Conference  with  the 
Irrigation  Districts  Association  of  California  Officials,  in 
Yosemite  Valley,  May  3-6,  I960,  in  the  matter  of  taxation  of 
Water  Rights, 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,158— 

RESOLVED*  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  General  Office  Request  for  Funds, in 
amount  $125.00,  transferring  from  Appropriation  N0,  9,705,200> 
000,  to  credit  of  Appropriation  No,  9.735.216,705,  to  set  up 
funds  for  Maintenance  and  Repairs  of  Automobiles, Municipal 
Railway. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 

Absent:  None  =12,092= 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,159— 

RESOLVED'  That  this  Commission  hereby  dispenses  with 
City's  bidding  procedure  for  the  lease  of  the  space  and  under 
the  terms  hereinafter  specified,  and  hereby  authorizes  and 
directs  the  Manager  of  Utilities  to  negotiate  an  appropriate 
lease  and  to  execute  an  agreement  to  lease  and  a  lease  in  form 
satisfactory  to  City  and  the  Post  Office  Department,  including 
but  not  limited  to  the  following  basic  terms: 

Air  Mail  and  Cargo  Building 
No,  1. 


Year 

Termi- 

Opt 

Sq.Ft.Unit 

Commencement 

nation 

For 

Area 

Area 

Price 

Total 

of  Term 

of  Lease 

5  ST 

8 

907 

$3*00 

$  2721, 

When  Available 

9/11/65 

ti 

9 

907 

3.00 

2721. 

h 

ii 

it 

10 

920 

3.00 

2760, 

i? 

n 

ti 

11 

715 

3.00 

2145. 

it 

ii 

ti 

12 

1125 

3.00 

3375. 

ii 

H 

i» 

13 

5155 

3.00 

15465. 
1289. 

u 

ii 

ti 

13a 

2578 

.50 

n 

ti 

ti 

14 

10246 

3.00 

30738. 

u 

ii 

ii 

£2553 

$61214. 

Vote:Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,160— 

RESOLVED*  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $350.00,  in  favor  of  Roy  AtWehe,  for  pro- 
fessional services  re  study  of  'later  rights  evaluation  for  tax 
purposes, Hetch  Hetchy  Water  and  Power  Division. 

Payment  in  amount  $1, 125*00, in  favor  of  A.Kempkey,for  pro- 
fessional services  re  preparation  of  exhibits  and  testimony  in 
connection  with  water  right  matters  of  the  Water  Department. 

Payment  in  amount  $4, 349.44, in  favor  of  Allis-Chalmers  Mfg. Co, 
sales  tax, under  HHWS  Contract  No.  289-Furnishing  and  Installing 
Synchronous  Generators  at  Cherry  Generating  Station, 

Payment  in  amount  ^197,869.18,  in  favor  of  Stolte,Inc.,  under 
HHWS  Contr#329-Construction  of  Warnerville  Substation. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  20,l6l~ 

RESOLVED,  That  this  Commission  approves  payment  of  judg- 
ment and  hereby  requests  the  Controllers  approval  Request 
for  Funds,  in  amount  $166.00,  transferring  from  Appropriation 
No.  9.735.350.000,  to  credit  of  Appropriation  No.  9.755.304. 
000,  to  provide  for  full  settlement  of  all  claims  arising  from 
right  of  employee,  Carl  C,  Balazs,  deceased,  to  cash  payment 
in  lieu  of  vacation  of  two  calendar  weeks  and  full  payment 
to  his  widow  and  next  of  kin  of  judgment  rendered  on  behalf 
of  deceased  claimant  in  Superior  Court  Case  No,  461795* 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent*  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— 'RESOLUTION  NO.  20,162— 

RESOLVED,  That  this  Commission  accepts  the  services 
rendered  as  being  satisfactorily  completed;  approves  Credit 
Modification  of  Contract  in  amount  $113.00;  approves  Certifi- 
cate of  Acceptance  and  Authorization  for  Final  Payment  in 
amount  $2,387.00,  in  favor  of  Woodward-Clyde-Sherard  and 
Associates  for  tests  to  determine  the  characteristics  and 
suitability  of  soils  for  construction  of  San  Antonio  Dam. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO. 20,163— 

WHEREAS,  B.  Miles  Thomas  Co.  submitted  a  low  bid  in  net 
amount  of  ^14,433,50,  for  the  work  of  SFWD  Contract  No.  922, 
Laying  of  20 Inch  Steel  Main  in  Portola  Drive  and  Utility 
Easement ;  and 
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WHEREAS'  said  B.  Miles  Thomas  Co.  has  requested  that  his 
bid  be  not  considered,  claiming  that  the  bid  submitted  was 
based  on  "bare"  costs  and  did  not  include  overhead,  stating 
that  through  clerical  mistake,  the  "cost"  prices  were  entered 
as  "bid"  prices;  and 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  investigated  the  claim  of 
said  B,  Miles  Thomas  Co,  and  has  determined  that  the  claim  is 
valid;  and 

WHEREAS*  the  City  Attorney  has  adv  jsed  this  Commission 
that  under  the  stated  circumstances,  it  should  consider  the 
bid  of  said  B.  Miles  Thomas  Co.  as  being  irregular: 

THEREFORE,  BE  IT  RESOLVED,    That  this  Commission  hereby 
considers  the  bid  as  submitted  by  the  said  B.  Miles  Thomas  Co. 
as  being  irregular;  and 

BE  IT  FURTHER  RESOLVED    That  time  is  of  the  essence  in 
awarding  of  said  contract,  the  work  being  an  integral    part  of 
the  Diamond  Heights  Redevelopment  Project;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  awards  to 
Louis  L.  Cima,  as  the  lowest  regular  bidder,  said  SFWD  Con- 
tract No,  922  in  net  amount  of  $21,515*00;  arc! 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the  above 
described  work  be  and  the  same  are  hereby  rejected. 

Vote:Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 
Noes:  Commissioner  White 

Manager  of  Utilities,  Robert  C,  Kirkwood,  reviewed  the  con- 
ference held  in  Sacramento,  California,  May  2,  i960,  the 
conference  being  held  at  the  request  of  Governor  Brown  in  the 
matter  of  the  South  Bay  Aqueduct  as  it  may  affect  the  interests 
of  the  City  and  County  of  San  Francisco.    Insofar  as  San 
Francisco  is  concerned,  the  key  points  were  summarized  in  the 
following  statement  of  Maya:  Christopher: 

1,  San  Francisco  believes  that  any  water  sold  by  the  State 
should  be  sold  at  a  price  which  will  guarantee  full  repay- 
ment of  all  costs  incurred  by  the  State  in  constructing 
and  operating  the  necessary  facilities,  including  interest 
on  the  investment. 

2.  San  Francisco  does  not  believe  that  if  the  State  abides  by 
the  principal  of  full  repayment,  the  State  can  sell  water 
in  San  Francisco1 s  service  area  at  a  cheaper  price,  after 
adding  costs  of  treatment  and  delivery  to  the  place  of  use 
than  can  San  Francisco.  If,  however,  the  State  observes  the 
principal  of  full  repayment  and  it  appears  that  it  is 
cheaper  and  in  the  best  interests  of  the  Bay  Area  for  the 
State  to  sell  water  to  certain  of  San  Francisco's  customers, 
then  San  Francisco  certainly  has  no  objection  to  the  State 
serving  such  customers, 
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3.  San  Francisco  asks  that  the  situation  be  clarified  as  soon 
as  possible  and  before  any  contract  is  entered  into  by  the 
State,  and  that  sufficient  accurate  information  be  de- 
veloped so  that  the  true  cost  of  South  Bay  Aqueduct  water  to 
our  customers  can  be  ascertained* 

4.  White  there  is  no  immediate  urgency  for  communities  in  the 
San  Francisco  service  area  to  choose  between  the  State  and 
San  Francisco,  a  decision  must  be  made  by  the  first  part  of 
196l,  so  that,  if  San  Francisco  must  expand  its  facilities, 
contracts  with  Santp  Olara  and  Alameda  customers  will  be 
available  to  support  the  bond  issue  put  to  the  people. 

5.  Inasmuch  as  the  problem  of  the  interrelation  of  the  San 
Francisco  Water  Department's  operations  and  the  South  Bay 
Aqueduct  has  only  an  indirect  connection  with  the  Calif- 
ornia Water  Resources  Development  Bond  Act,  nothing  in 
this  statement  is  to  be  construed  either  as  an  endorsement 
or  a  conderanationof  that  measure* 

00000 

President  Joseph  Martin,  Jr.  called  attention  to  the  last 
paragraph  of  the  Mayor1 s  Statement,  that  contrary  to  statement 
by  a  sjJkesman  of  the  Governor's  Office,  there  was  nothing  said 
at  the  meeting  by  the  San  Francisco  representatives,  that  would 
prejudge  the  merits  of  SB  1106* 

Roll  Gall:        President  Joseph  Martin  reviewed  contents  of 

letters,  from  Mayor  Christopher  to  Richard  N, 
Nixon,  Vice  President  of  the  United  States  and  reply  from  said 
Vice  President  Richard  N.  Nixon,  in  the  matter  of  co-terminal 
status  of  foreign  airlines  at  the  San  Francisco  International 
Airpoft$re  It  seems  according  to  Vice  President  Nixon,  that 
there/not  sufficient  reciprocal  rights  granted  to  American 
Carriers  in  foreign  countries  Concerned  to  warrant  the  United 
States  permitting  them  to  land  at  more  than  one  terminal  on 
the  West  Coast. 

Commissioner  Greenberg  in  review  of  a  recent 
newspaper  article  in  the  matter  of  schedule  of  fares  from  City 
and  San  Mateo  Points  by  Greyhound  Bus  Lines  to  the  Baseball 
Stadium,  suggested  that  Railway  Management  again  review  his 
recommendation  for  a  special  or  premium  fare  by  the  Municipal 
Railway  to  the  Baseball  Stadium.  President  Joseph  Martin,  Jr. 
stated  that  the  Commission  in  prior  study  of  the  fare  structure 
decided  to  await  the  close  of  the  season  before  making  a  <new 
study  of  fares. 

Commissioner  Fazackerley  reviewed  briefly  the 
status  of  Flying  Tiger  Lines  moving  to  the  ^an  Francisco 
International  Airport;  difficulties  have  arisen  between  Flying 
Tiger  Lines  and  Pan  American  Airways  and  to  resolve  these 
difficulties,  if  possible,  representatives  from  San  Francisco, 
including  the  Mayor  will  proceed  to  Los  Angeles,  Wednesday, 
Hay  4,  i960  to  confer  with  the  Board  of  saici  Fljing  Tiger 
tines. 
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Department  Report-San  Francisco  International  Airport: 

Reviewed^Hearing  at  the  Airport  by  the  Subcommittee  of 

Transporation  and  Aeronautics  of  the  House  Inter- 
state and  Foreign  Commerce  Committee,  re  problem  of  jet  noise 
and  abatement  thereof. 

Cargo  Buildings  Dedication-Buildings  Nos*  2  and  3,  at 
a  cost  of  #650,000,00,  adding  67,000  sq.  ft.  to  the  32,000  sq. 
ft,  provided  by  existing  Building  No*  1, 

Visit  of  Airport  properties  by  members  of  the  Grand 

Jury. 

oooooooo 

Interest  is  being  developed  in  the  matter  of  other  suitable 
airport  locations  in  San  Francisco  for  general  aviation  air- 
craft; it  is  interesting  to  note  that  the  Federal  Aviation 
Agency  in  a  recent  statement  disclosed  that  San  Francisco  has 
probably  the  third  most  critical  air  traffic  area  of  any  field 
in  the  United  States. 

Traffic:    March,  I960,  showedPn  increase  of  6*7f°  in  passenger 

traffic  compared  to  same  period  in  1959;  air  mail 
and  first  class  mail  bj  air  up  8#6#;  freight  up  2.4%;  express 
volume  up  15*6%. 


THEREUPON  THE  MEETING  ADJOURNED. 
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Report  of  the  Manager,  Airport  Department 

to  the  Public  Utilities  Commission  May  3,  1960 

HIGHLIGHTS  OF  APRIL  ACTIVITIES 

Congressional  Hearing : 

As  you  gentlemen  know,  the  Airport  and  your  Commission  participated 

recently  in  a  one-day  Congressional  subcommittee  hearing  investigating  the 

problem  of  jet  noise  resulting  from  operations  at  San  Francisco  International 

Airport. 

Participants  included  Congressman  Morgan  D.  Moulder,  Chairman  of  the 
Subcommittee  on  Transportation  and  Aeronautics  of  the  House  Interstate  and 
Foreign  Commerce  Committee,  and  Congressmen  J.  Arthur  Younger  of  San  Mateo, 
Laurence  Brock  of  Nebraska,  and  Steven  Derounian  from  New  York, 

I  think  that  much  good  was  accomplished  by  the  meeting,  and  we  were 
able  to  present  certain  facts  concerning  the  operation  of  the  Airport  that  had  not 
been  brought  in  previous  discussion. 
Cargo  Buildings  Dedication: 

Keeping  pace  with  the  increasing  need  for  air  cargo  facilities  at  the 
Airport,  two  new  cargo  buildings  were  dedicated  on  April  26,  with  remarks  by 
Mayor  Christopher  and  Commission  President  Joseph  Martin. 

The  buildings,  including  apron  and  truck  paving  and  utilities,  represent 
a  cost  of  $650,000,  and  will  add  67,000  square  feet  to  the  32,000  square  feet 
already  provided  by  the  existing  cargo  building  No.  1. 

San  Francisco  Airport  now  has  the  most  modern  and  largest  facility  for 
the  handling  of  air  cargo  in  the  West,  and  I  feel  sure  that  with  this  continuing 
expansion  we  will  be  able  to  keep  pace  with  the  phenomenal  growth  of  air  cargo 
and  express. 

Early  in  April  a  meeting  was  held  with  present  and  prospective  cargo 
tenants  in  which  they  were  asked  to  indicate  their  space  requirements  for  the  next 
eight  to  ten  years  as  a  basis  for  planning  our  fourth  cargo  building. 
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1960  Grand  Jury  Visit: 

On  April  28  we  were  pleased  to  be  able  to  host  the  visit  of  the  1960 
Grand  Jury  who  spent  what  we  hope  was  an  interesting  and  informative  afternoon 
touring  the  facilities  and  investigating  the  field  operations. 

We  were  also  able  to  show  the  Grand  Jury  members  at  first  hand  our  concern 
with  runway  extensions  and  improvements  relating  to  the  noise  problem  which  has 
been  actively  discussed  in  the  daily  newspapers. 
Transpacific  Case: 

During  the  month,  Commission  hearings  on  the  Transpacific  Case  were 
continued,  resulting  in  a  resolution  to  request  the  CAB  to  certificate  additional 
carriers,  where  economically  feasible,  to  Pacific  points,  via  Hawaii,  and,  on  the 
same  basis,  to  certificate  an  all-cargo  service. 
Helicopter  Service: 

Airport  administration  has  maintained  a  continuing  interest  in  the 
feasibility  of  regular  helicopter  operation,  and  along  these  lines  a  tentative  plan 
for  the  use  of  Gate  11  at  Pier  B  has  been  set  up  for  helicopter  air  taxi  operation. 
Additional  details  concerned  with  this  move  are  still  under  study. 
Secondary  Airport: 

We  have  received  a  number  of  queries  lately  concerning  the  advisability 
of  inaugurating  a  comprehensive  study  to  find  other  suitable  airport  locations  in 
San  Francisco  that  could  be  used  for  general  aviation  aircraft;  and  the  Bay  Area 
Aviation  Committee,  representing  aviation  interests  from  all  parts  of  the  nine 
bay  area  counties,  has  asked  the  San  Francisco  Board  of  Supervisors  to  take 
positive  action  to  secure  a  secondary  airport  within  the  city's  limits. 

Airport  management  is  favorably  inclined  toward  a  study  of  other 
possible  locations  within  the  area. 

A  recent  Federal  Aviation  Agency  statement  also  brought  out  the  fact 
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that  San  Francisco  has  probably  the  third  most  critical  air  traffic  area  of 
any  field  in  the  United  States,  and  because  of  continued  growth  and  expansion  of 
commercial  air  transport  movements,  the  situation  will  become  even  more  critical 
and  the  traffic  more  congested. 
San  Mateo  Highway  Committee: 

The  Airport  was  represented  recently  at  a  meeting  of  the  San  Mateo  County 
Greater  Highways  Committee  wherein  they  considered  a  tentative  program  for  a 
county-wide  system  of  roadways.    In  connection  with  this,  Airport  management  has 
recommended  that  a  conference  be  set  up  with  Utilities  Engineering  Bureau  management 
and  Consultant  Robert  Horonjeff  to  discuss  the  long  range  program  of  airport 
development  so  that  it  can  be  reconsidered  with  the  physical  development  of  San 
Mateo  County. 
March  Traffic: 

March  traffic  figures  indicate  an  increase  of  6.7%  in  in  and  out  passengers 
as  compared  to  the  same  period  in  1959.    Total  for  March  1960  was  378,554  passengers. 

The  FAA  Control  Tower  recorded  a  total  of  12,454  scheduled  aircraft 
operations  during  March  1960,  an  increase  of  10.1%  over  March  1959. 

Total  mail  (air  mail  and  first  class  mail  by  air)  amounted  to 
4,226,297  pounds  for  March  1960,  an  increase  of  8.6%  over  the  same  period  last  year. 

Freight  moving  through  San  Francisco  by  air  showed  a  2.4%  increase,  and 
express  volume  was  up  15.67.. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,255th  REGULAR  MEETING:  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY  10, 
I960,  COMMENCING  AT  2:00  P.  M. 


Call  to  Order: 

Present:  Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  3aron,  Stuart 
N.  Greenberg,  Don  Fazackerley;  Thomas  P.  White 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  allegiance  was  led  by  Commissioner  Martin. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  1,254th  regular  meeting  of  the 
Commission  held  May  3,  I960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted; 

—RESOLUTION  NO.  20,164—" 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
Gen  eral  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway* 

Claimant: 

Non-Lit .Settlements  Date  of  Accident  Settlement 

TO  Charlotte  Z.Mc  Kenzie  June  1,  1959  $  965.58 

TC  Eva  S,  Callary  January  29,  I960  925.00 

Litigated  Settlements: 

TC  Marie  L.  Stine     "  August  20,  1957  5,000,00 

Judgment: 

W  Consuelo  Bermudez  December  16,  1957  10,000.00 

Appropriation  No,  9.735.S04.000  $16,890,58 

Vote:Ayes~Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  Hone 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,165— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  Phoenix  Painting  Co.,  MR 
Contract  No.  467,  Painting  and  Repair-East  Portal  Twin  Peak 
Tunnel,  in  amount  $6,740.00;  and  all  other  bids  for  the  above 
described  work  be  and  the  same  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

RESOLUTION  NO.  20,166— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Mater  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Menlo  Park  Sanitary  District 

Permit  to  construct  and  maintain  a  24"  VCP  sewer  across 
the  Hetch  Hetchy  Bay  Division  Pipeline  right  of  way;  said 
crossing  being  within  Pierce  Road,  Belle  Haven  City  subdivision, 
Menlo  Park;  fee  waived  in  consideration  of  a  public  agency. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,l67~ 

RSSOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Water  Department  funds,  in  amount  312,500.00,  to 
provide  for  addition  to  the  Crocker  Amazon  Hydropneumatic  Pump 
Station,  the  added  capacity  being  needed  to  supply  water  to 
the  new  Southern  Hills  Subdivision,  for  which  grading  operations 
are  already  under  way. 

Vote: Ayes- Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

, — RESOLUTION  NO.  20,168- - 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Calls 
for  the  following  Water  Department  Contracts: 

SFWD  Contract  No.  950-Laying  of  4-Inch  and  6-Inch  Mains  in 
Potrero  Heights  Area, 

SFWD  Contract  No,  951 -Laying  of  6-Inch  Cast  Iron  Service  Mains 
for  Mc  Laren  Golf  Course, 

SFWD  Contract  No.  955-Cleaning  and  Coating  Steel  Trestles  and 
Pipes-Bay  Division  Pipelines  No,  1  and  2,  San  Mateo  County, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

^RESOLUTION  NO,  20,169— 

RESOLVED'  That  this  Commission  approves  settlement  of 
Condemnation  Proceedings  (Action  No.  87175  in  the  Superior 
Court  of  the  State  of  California,  in  and  for  the  County  of  San 
Mateo)  brought  by  the  Pacific  Gas  and  Electric  Co.  for  condem- 
nation of  an  easement  to  use  an  electric  transmission  line  in 
San  Mateo  County;  that  the  property  so  condemned  is  the 
property  of  the  ^an  Francisco  Water  Department,  for  which  the 
amount  of  the  award  is  #6,6lO,OOf 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,170- - 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  to  the 
Board  of  Supervisors,  authorizing  execution  of  quitclaim  deeds, 
as  follows: 

To  Lot  9  and  Lot  10,  Block  lg   Vista  Grande  Subdivision,  Daly 
City,  being  a  portion  of  the  old  San  Andreas-College  Hill 
pipeline  right  of  way,  subject  to  consideration  of  #400.00. 

To  Lot  30,  Block  23,  Resubdivision  of  a  Portion  of  Union  Park, 
Daly  City,  being  a  portion  of  the  old  San  Andreas-College  Hill 
Pipeline  right  of  way,  subject  to  consideration  of  #200,00. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,171— 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  Manager  of  Utilities,  for  and  on  behalf  of  the 
City  and  County  of  ban  Francisco,  acting  through  its  Public 
Utilities  Commission,  to  accept  and  execute  that  certain  United 
States  Department  of  Health,  Education  and  Welfare,  Public 
Health  Service  Project  No,  WFC-CAL-72,  Grant  Offer  in  amount 
$33,000*00,  to  provide  for  the  addition  of  a  clarifier, 
equalizing  tank  and  chlorination  facilities  to  the  existing 
sewage  treatment  plant  situated  at  the  San  Francisco  Inter- 
national Airport* 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,172— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  City  of  Milpitas,  Santa  Clara  County 

Permit  to  install  and  maintain  within  a  portion  of  the  Bay 
Division  Pipeline  No.  3  right  of  way  a  12M  service  line  and 
appurtenant  regulating  station  at  Station  MD"  47&S-13  on 
said  pipeline;  fee  waived;  agency  is  a  consumer  of  the  Water 
Department. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,173- - 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  legislation  for  presentation  to 
the  Board  of  Supervisors,  authorizing  a  quitclaim  deed  from 
City  to  the  owner  or  owners  of  Lots  1  and  2,  Kamraerer  Court, 
Hillsborough,  in  exchange  for  existing  and  future  Water  Depart- 
ment pipeline  right  of  way  of  a  definite  width  and  location,  all 
costs  to  be  borne  by  said  owner  or  owners. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commmissioner 
Greenberg,  the  following  resolution  was  adopted: 
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— RESOLUTION  NO,  20,174— 

RESOLVED;  That  this  Commission  approves  the  terms  and  con- 
ditions and  hereby  authorizes  execution  of  Water  Department 
agricultural  lease,  in  favor  of  Joseph  F.  Santos  and  Joaquin 
Santos,  covering  91  acres,  per  Drawing  B-1005,  for  a  period  of 
three  years,  commencing  November  1,  I960,  at  an  annual  rental 
of  $750*00 • 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  .Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

 RESOLUTION  NO,  20,175 ~ 

RESOLVED.  That  this  Commission  hereby  awards  to  Joe  "Welch 
and  John    Bacon,  lease  of  that  certain  0,8  acre  parcel  of 
Water  Department  property,  known  as  the  Belmont  Pump  Lot,  San 
Carlos.  San  Mateo  County,  Drawing  B-2037..  for  a  period  of  ten 
years,  at  a  rental  of  $215*00  per  month,  for  the  first  five 
year  period  pf  said  lease  and  $235*00  per  month,  for  the 
second  five  year  period;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  approves  the 
use  of  the  demised  property  for  general  nursery  and  related 
business. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,176— 

RESOLVED,  That  this  Commission  hereby  awards  to  Amos  F, 
Larson,  lease  of  that  certain  2.09  acres  of  Water  Department 
property,  located  at  Southwest  Drive  and  El  Camino  Real,  South 
San  Francisco,  San  Mateo  County,  per  Drawing  B-2003,  for  a 
period  of  twenty  years,  at  the  following  rentals: 

$200,00  per  month,  for  the  first  5  year  period 

$250,00  per  month,  for  the  second  5  year  period 

$300*00  per  month,  for  the  balance  of  the  10  year  period,  but 

in  no  event  shall  the  rental  be  less  than  $200,00  per 

month  for  the  said  three  periods;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  approves  the 
use  of  the  demised  premises  for  general  mortuary  purposes , 

Vote: Ayes- Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  20,177— 

RESOLVED*  That  this  Commission  approves  the  negotiation  of 
an  agreement  between  the  City  and  County  of  &an  Francisco, 
through  its  Public  Utilities  Commission,  with  the  Turlock  and 
Modesto  Irrigation  Districts,  for  the  allocation  of  water 
during  the  I960  calendar  year  to  the  various  reservoirs  on  the 
Tuolumne  River  and  the  adjustment  of  power  revenue  resulting 
from  such  allocation. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

Cn  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,178- - 

RESOLVED,  That  this  Commission  hereby  approves  Call  for 
Public  Bids,  for  the  following: 

SFIA  Contract  No.  246-Remodel  Ground  Floor,  Pier  D. 

SFD  Contract  No,  249-Remodel  Four  Floor,  Terminal  Building 

SFWD  Contract  No*  9^-Repairs  to  Sluice  Tunnel,  Upper  Alameda 
Creek  Diversion  Dam. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,179— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Departmental  Requests  for  Funds: 

Gen  eral  Office  Request  in  amount  ^75.00,  transferring 
small  balances  in  Appropriations  9.705.^00.000,  9.708,300,000 
and  9.705. 200.000,  to  credit  of  Appropriation  No.  9.705.300- 
Materials  and  Supplies. 

Hetch  Hetchy  Project  Request  in  amount  $400.00,  transferring 
from  Appropriation  No.  9.755.350.000,  to  credit  of  Appropria- 
tion N0.  9.755.1H.OOO-Overtime, 


Vote: Ayes- Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  HO,  20  ,180— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $128,788. 70>  in  favor  of  Atkinson-Arundel- 
Dixon,  under  HHWS  Contract  No.  300A-Cherry  Power  Tunnel. 

Payment  in  amount  $159, 506.26,  in  favor  of  G-S-L-H-T  Powerhouse 
Contractors,  under  HHWS  Contract  No*  316-Construction  of  Cherry 
Power  House. 

Payment  in  amount  $93,095.74,  in  favor  of  Chas.  L.  Harney,  Inc., 
under  SFIA  Contract  No.  264-Pa.vement  and  Utilities,  Cargo  Apron 
Area. 

Payment  in  amount  $2,233.13,  in  favor  of  Chas.  L.  Harney,  Inc., 
under  SFIA  Contract  No,  235-Apron  Extension,  Paving  and  Utili-, 
ties. 

Payment  in  amount  $8,226.82, in  favor  of  MC  Broom  <k  Cecchini, un- 
der SFIA  Contract  No.279-Ticket  Counter, Offices  and  Baggage  Area. 

Payment  in  amount  $25,887.87  in  favor  of  Martinelli  Construct- 
ion Co., under  SFIA  Contract  No.  255-Toilets  and  Waiting  Rooms 
in  Terminal  Building. 

Payment  in  amount  $7,356.37,  in  favor  of  Lowrie  Paving  Co. under 
SFIA  Contract  No.  248-Paving, Utilities  and  Lands Gap ing. 

Payment  in  amount  $5,761.80,  in  favor  of  Golden  fcest  Concrete 
Co.,  under  SFWD  Contract  No.  937-Construction  of  Sidewalk  and 
Bulkhead  at  University  Mound  Reservoir. 

Payment  in  amount  $42,044. 04,  in  favor  of  Payne  Construction  Co. 
under  SFWD  Contract  No.  8o4-Roofing  and  Lining,  College  Hill 
Reservoir. 

Payment  in  amount  $412.75,  in  favor  of  Leigh  Fisher, for  pro- 
fessional services  re  planning, operational  research  and  con- 
sultant service,  San  Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,181— 

RESOLVED'  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $262,00,  covering  expenses  of  Robert  B.  Dahl, 
attending  the  Western  Snow  Conference,  Santa  Fe,  New  Mexico, 
April  11-15,  I960. 

Vote: Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,182— 

WHEREAS,  work  under  HHWS  Contract  No.  325-Construction 
of  Transmission  Line,  Moccasin  to  Station  "J",  John  M.  King 
Company,  contractor,  was  to  have  been  completed  on  or  before 
December  31,  1959;  and 

WHEREAS,  work  under  subject  contract  was  completed  in 
accordance  with  the  plans  and  specifications  on  April  IS,  I960, 
a  delay  of  107  calendar  days,  for  which  Contractor  has  re- 
quested an  extension  of  time;  and 

WHEREAS'  Commission's  staff  will  require  additional  time 
to  classify  and  evaluate  delays  listed  by  contractor  in  sub- 
stantiation of  his  request  for  time  extension: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  accepts 
the  work  under  HHTiS  Contract  No.  325  as  having  been  completed 
in  accordance  with  the  plans  and  specifications;  approves 
final  modification,  a  credit  to  City,  in  the  amount  of 
$13,5^7.24;  approves  Certificate  of  acceptance  and  Authoriza- 
tion for  Final  Payment  in  the  amount  $153,673*53,  less  re- 
tention in  the  amount  of  $25,000,00,  to  cover  claims  and 
possible  liquidated  damages,  until  such  time  as  the  Con- 
tractor's request  for  extension  of  time  has  been  verified. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,183— 

RESOLVED*  That  this  Commission  approves  plans  submitted 
by  Trans  World  Airlines,  entitled  "Aircraft  Fueling  Facilities 
for  TV/A,  San  Francisco  International  Airport"  subject  to 
approval  of  detail  drawings  by  the  Engineering  Bureau  of  this 
Commission. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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Calendar  Items  Over  one  week 


(1)  %tter  of  supplemental  appropriation  of  Hetch  Hetchy 
Project  funds  for  payment  of  overtime  for  reservoir  keepers 
to  permit  legal  ruling  for  such  payment. 

(2)  Matter  of  amendment  of  Airport  Service  Agreement  with 
Lockheed,  the  amendment  being  objected  to  by  the  Airport 
Fixed  Base  Operator,  to  permit  of  time  for  procurement  of 
loss  snd  profit  statements  of  the  fixed  base  operator, 
(Commissioner  Greenberg  voted  no  to  the  motion  for  post- 
ponement, because  of  his  next  weekfs  absence). 

Communications : 

(1)  Letter  from  Murphys  Community  Club,  Murphys,  California, 
re  request  for  use  of  Cable  Car  for  use  in  the  Murphys 
Homecoming  Celebration  Parade,  July  17,  I960;  referred  to 
Railway  Management, 

(2)  Letter  from  Lakeside  Home  Owners  Association,  supported  by 
12  signatures,  re  reconstruction  of  the  M  line  right  of 
way,  between  Sloat  and  Ocean;  referred  to  Railway  Manage- 
ment, 

Roll  Call:    Commissioner  Fazackerley,  noting  recent  remarks 

in  the  matter  of  private  aircraft  operating  from 
the  San  Francisco  International  Airport,  stated,  that  there 
was  no  policy  of  the  Commission  favoring  restriction  of  such 
aircraft,  all  things  being  equal,  but  traffic  is  developing  at 
such  a  phenominal  rate,  that  in  the  interests  of  safety, 
serious  thought  must  be  given  at  this  time,  to  segregation  of 
commercial  aircraft  and  private  planes  and  suggested  that 
Leigh  Fisher,  Consultant,  develop  an  analysis  of  segregation 
with  a  recommendation  of  possible  sites  for  another  airport; 
the  matter  was  referred  to  the  Manager  of  Utilities  for  report. 

Policy  Discussion  re  Route  Applications  Before  the  Civil  Aero- 
nautics Board: 

At  the  meeting  of  April  12,  I960,  under  Resolution  No. 
20,095..  the  Commission  stated  its  position  in  the  Matter  of  the 
Trans-Paoif io  Case,  the  brief  latter  being  written  by  Deputy 
City  Attorney,  Frank  J*  Needles. 

It  was  the  stated  belief  of  the  Commission  that  the  brief 
as  prepared  by  the  City  Attorney  did  not  reflect  the  policy  of 
the  Commission  under  Resolution  No.  20,095,  and  that  the  gen- 
eral tone  of  the  brief  was  such  as  to  constitute  embarrassment 
to  the  Commission  and  Airport  Management  and  others.  Com- 
missioner White  asked  what  policy,  if  any,  would  permit  the 
Commission  to  review  briefs  as  prepared  by  the  City  Attorney, 
stating  that  policy  as  determined  by  the  Commission  should  be 
reflected  in  briefs. 

Commissioner  Fazackerley  in  review  of  the  matter,  recited 
instances,  which  in  his  opinion,  because  of  the  language  of 
briefs  by  the  City  Attorney,  proved  to  be  of  adverse  interest 
to  the  development  of  the  Airport  in  the  securing  of  additional 


-12,106 


■ 


.  ■ 


■ 


facilities  by  Airline  Carriers,    Though  time  has  passed  for 
submitting  documents  to  the  Civil  Aeronautics  Board,  Com- 
missioner Fazackerley  recommended  the  forwarding  to  the  Civil 
Aeronautics  Board,  the  Commission's  policy  as  set  forth  in 
Resolution  No.  20,095. 

City  Attorney,  Dion  R#  Holm  defended  the  contents  of 
brief;  he  contended  that  the  brief  as  submitted  to  the  Civil 
aeronautics  Board  did  in  all  particulars  follow  the  expressed 
policy  of  the  Commission  under  its  Resolution  No.  20,095» 
He  further  stated  that  in  the  preparation  of  briefs,  the 
attorney  is  guided  by  the  facts  developed  in  the  hearing  be- 
fore the  Civil  Aeronautics  Board,  and  because  of  the  vast 
amount  of  data  and  exhibits,  laymen  are  not  necessarily 
qualified  to  pass  on  the  merits  of  briefs.    He  called  the 
Commission's  attention  to  the  role  of  the  City  Attorney  in  Ik 
route  applications  before  the  Civil  Aeronautics  Board,  "batt- 
ing" 1000  percent.  Mr.  Holm  further  stated  that  in  all  route 
applications  there  was  no  question  but  that  some  carriers  would 
object    and  exert  pressure  methods,  the  objections  being  under- 
standable, such  being  the  nature  of  airline  business,  but  in 
his  capacity  as  City  Attorney,  his  clients  were  the  people  of 
the  City  and  County  of  San  Francisco,  who  "through  their  tax 
dollar  developed  and  supported  the  growth  of  the  Airport  ajad 
that  Airline  Carriers  as  such,  did  not  materially  contribute 
anything  to  this  development  and  growth,  solely  operating 
there  because  of  the  traffic  pattern  which  the  Bay  Area  afforded. 
as  to  the  Commission  sitting  in  on  the  preparation  of  the 
brief,  Mr.  Holm  stated  that  time  did  not  permit,  as  the  brief 
had  to  be  in  Washington,  D.  C#,  as  of  May  3,  I960, 

Following  Mr.  Holm's  remark*.  President  Joseph  Martin,  Jr. 
stated  that  the  whole  matter  of  policy  in  route  applications 
should  be  reviewed;  that  the  Manager  of  Utilities  and  the  City 
Attorney  should  work  together  to  the  greater  benefit  and  wel- 
fare of  the  City  and  County  of  San  Francisco,  the  statement 
being  concurred  in  by  Mr.  Holm* 

President  Joseph  Martin,  Jr.  further  stated,  as  a  policy  deter- 
mination, that  the  City  and  County  of  San  Francisco  should 
support  all  reasonable  applications  affecting  the  City's 
interests  before  the  Civil  Aeronautics  Board,  and  to  that  end, 
concurred  in  by  the  Commission,  recommended  the  adoption  of  a 
resolution  reflecting  the  following  three  points: 

(1)  That  the  City  and  County  of  San  Francisco  support  all 
applications  for  new  carriers  operating  to  and  from  the  San 
Francisco  International  Airport,  as  well  as  supporting 
applications  for  additional  service  to  and  from  said  Air- 
port. 

(2)  That  the  City  and  County  of  San  Francisco  initiate  pro- 
ceedings for  such  new  carriers  and  additional  service, 

(3)  That  the  City  and  County  of  San  Francisco  support  co- 
terminals  by  foreign  carriers  at  the  San  Francisco  Inter- 
national Airport, 
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Mr,  Dion  R.  Holm  stated  that  he  would  forward  to  the 
Civil  Aeronautics  Board,  under  the  Docket,  Commission's 
Resolution  No*  20,095,  even  though  the  time  for  receipt 
of  documents  by  the  Board  has  passed. 

Department  Report,  Hetch  Hetchy  Project,  H.  E„  Lloyd  reporting: 

Precipitation  during  the  month  of  April,  I960  was  73$  of  normal, 
the  overall  situation  not  improving;  a  program  is  being 
developed  with  the  Irrigation  Districts  to  utilize  present 
available  water  from  the  Tuolumne  River  in  a  more  effective 
manner  for  all  the  parties  concerned. 

The  Department  reports  that  the  State  of  California  will  submit 
plans  for  safe  guarding  the  City  interest  in  its  Valle  Shaft 
of  the  Cocst  Range  Tunnel  Section,  occasioned  by  State's 
proposed  construction  of  the  Re-regulating  reservoir  in  Arroyo 
del  Valle. 

Construction  work  on  the  Hetch  Hetchy  project,  i.e.  Cherry 
tunnel,  transmission  line,  Cherry  Power  House,  l/arnerville 
substation,  Airport's  cargo  buildings,  paving,  main  entrance 
road  treatment,  road  work,  as  well  as  tBffic  studies,  fills  and 
sewage  treatment  plant  enlargement  were  reviewed^    the  progress 
being  noted.    Also  reviewed,  rapid  transit  plans,  imrpoveinents 
to  East  Portal  of  Twin  Peaks  Tunnel  and  Bay  Bridge  Terminal. 


THEREUPON  THE  MEETING  ADJOURNED, 
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MINUTE  S_ 
PUBLIC  UTILITIES  COMMISSION 


l,25Gth  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2g2  ~  CITY  HALL  -  MAY  17, 
I960,  COMMENCING  AT  2;00  P.  M. 


Call  to  Order: 

Present:  Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 
Don  Fazackerley;  Thomas  P.  White 

Absent:    Commissioner  Stuart  N.  Greenberg 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  allegiance  was  led  by  Commissioner  White. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,255th  regular  meeting  of  the 
Commission  held  May  10,  I960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 

Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20, lgU- 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  No.  9^8-Laying  of 
6-Inch  and  8-Inch  Cast  Iron  Mains  in  Diamond  Heights  area,  to 
Louis  L.  Cima  in  the  net  amount  of  $13,417*00;  and 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 


Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:    Commissioner  Greenberg 
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On  motion  of Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  MO,.  20,185— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,    this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant: 

Non-litigated  settlements 

MC  Evelyn  Farnham 
MC  Roger  Gallardo 
SC  Fred  O'Kelley 

Litigated  Settlements: 

SC  Ruby  Peterson 

SC  Antonio  R.Sanchez-Corea, Jr 

MC  Lidia  Montanaro 

Judgment : 

Alexandra  Skalkovsky 


Date  of  Accident 

November  15,  1959 
April  26,  1950 
December  lU,  1959 


February  25,  1959 
December  IS,  1957 
May  19,  195S 


May  22,  195S 


Amending  Resolution  No.  20,164,  adopted  May  10, 
I960,  judgment,  claimant  Consuelo  Bermudez, 
to  provide  for  costs  aid  interest 
Appropriation  No.  9. 735. SOU. 000 


Settlement 

$  529.50 
517.75 
755.23 


3,500.00 
5,000.00 
1,100.00 


1,071.50 


226.28 
l?,700.2b 


Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,186— 

RESOLVED,  That  this  Commission  in  accordance  with 
Resolution  No.  16527,  adopted  July  16,  1956,  approves  payment 
of  claims  in  amount  $23, 99^. 5^,  wade  by  the  Municipal  Railway, 
month  of  April,  I960,  per  Revolving  Fund  Vouchers  Nos.  2041 
through  2051. 


Vote : Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted; 

— RESOLUTION  NO,  20,187— 

RESOLVED,  That  this  Commission  authorizes  American  Airlines 
Inc.  to  allow  Lufthansa  German  Airlines  to  share  Terminal  Build- 
ing Ticket  Counter  facilities,  said  authority  being  granted  as 
a  temporary  expedient  and  subject  to  termination  any  time  at 
the  discretion  of  this  Commission. 


Vote;  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent;  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,188— 

RESOLVED,  That  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:      Lufthansa  German  Airlines 


Monthly  Consideration:  $994.20 


Building: 

Terminal 
tt 

Concourse  E 
it 

Cargo  Bldg,  1 
ti 


Room  Sq.Ft. 

205A  388 

205E  109 

I  409 
41  63 

II  715 
12  1125 


M0nthly 
Consideration 

$  232.80 

65.40 
204.50 

31.50 
178*75 
281.25 


Effective  Date 

April  25,1960 
April  25,1960 
May  I,  I960 
May  1,  I960 
April  30,1960 
May  4,  I960 


Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,189— 

RESOLVED,  That  this  Commission  hereby  amends  in  the  fol- 
lowing respect  only,  the  authority  contained  in    Resolution  N0. 
20,020,  regarding  issuance  of  Airport  Space  or  Use  Permit  to 
Trans  World  Airlines,  Inc.: 

Delete-Counter  Space  3-S      Add-Counter  Space  2-S 

Vote :Ayes-Oommissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 


-12,111- 


■ 


■ 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted; 

— RESOLUTION  NO,  20,190— 

WHEREAS'  by  the  terms  of  their  contract  for  professional 
services  relating  to  fabrication  of  a  36"  butterfly  valve, 
Robert  1#  Hunt  Co*  Engineers,  were  to  have  completed  all  in- 
spection work  on  or  before  December  31 ,  1959;  and 

MERE AS'  fabrication  of  said  96n  butterfly  valve  was  not 
complete  until  March  IS,  I960,  during  which  additional  time 
periodic  inspection  was  required;  and 

WHEREAS    delays  due  to  acts  of  others  are  unavoidable 
delays  as  defined  in  File  No. 13^56,  Ordinance  No,  SkSk,  Section 
6.3  Unavoidable  Delays,  adopted  by  the  Board  of  Supervisors, 
January  16,  1956;  and 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  78  calendar  days  to  March  IS,  I960: 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
services  as  being  satisfactorily  completed  in  accordance  with 
the  contract  documents;  approves  Modification  of  Contract  in 
a.n  amount  credited  to  the  City  of  $2,739.57;  approves  Certifi- 
cate of  Acceptance  and  Authorization  for  Final  Payment  in 
amount  $$S.k2* 


Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

--RESOLUTION  NO*.  20,191-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  ' 
appropriation  of  Water  Department  funds,  in  amount  $465.00,  to 
provide  for  compensation  of  one  0.162>«1  Operating  Engineer, 
deleting  position  of  one  0.166* 1,  Junior  Operating  Engineer, 
reflecting  reclassification  of  position  by  the  Civil  Service 
Commission. 


Vote:  Ayes -Commissi oners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazaokerley,  the  following  resolution  was  adopted: 

—RESOLUTION  N0»  20,192— 

RESOLVED,  That  this  Commission  hereby  authorizes  call  for 
public  bids,  for  leasing  of  1270  acres  of  Water  Department 
lands  in  Alameda  County,  Drawing  R-213,  for  a  period  of  five 
years,  commencing  November  1,  I960, 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  TO.  20,193— 

WHEREAS.  SFWD  Contract  Wo.  SOS-Final  landscaping  at  Sun- 
set Reservoir,  South  Basin,  Bernard  Gayman,  contractor,  should 
in  accordance  with  the  time  limit  set  forth  in  said  contract, 
be  completed  on  or  berore  Febraury  4,  I960;  and 

WHEREAS*  contractor    experienced  %  calendar  dPys  of 
unavoidable  delay  due  to  rains  and  wet  grounds  and  27  calendar 
days  of  unavoidable  delay  due  to  City  preventing  contractor  from 
seeding  lawns  until  favorable  planting  conditions  permitted: 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the  pro- 
visions of  File  No,  13^56,  Ordinance  No.  9k8k,  adopted  by  the 
Board  of  Supervisors,  January  16,  1956,  Section  63  "Unavoidable 
Delays  due  to  Adverse  Weather  Conditions  and  Prevention  by  City 
of  Contractor  from  Prosecuting  the  Work",  this  Commission  here- 
by grants  an  extension  of  63  calendar  days;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Debit  Modification  of  Contract  in 
amount  ;p607.50;  approves  Certificate  of  acceptance  and  Authori- 
zation for  Final  Payment  in  amount  ^5>532,5Q>  in  favor  of 
Bernard  dayman  under  said  SFWD  Contract  No.  909. 


Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent;  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
FazackGr]oy,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,19*+— 

WHEREAS'  SFWD  Contract  No*  S31-Construction  of  Chain  Link 
Fence  at  Irvington  Pumping  Station,  El  Dorado  Fence  Co.,  con- 
tractor, should,  in  accordance  with  the  time  limit  set  forth 
in  said  contract  be  completed  on  or  before  March  15,  1S60;  and 

WHEREAS'  contractor  experienced  36  calendar  days  of  un- 
avoidable delay  due  to  adverse  weather  conditions  which  flooded 
the  site  of  the  work;  and 

WHEREAS    contractor  prosecuted  the  work  of  the  contract 
diligently  and  completed  all  work  on  April  20,  I960;  and 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  No.  13^56,  Ordinance  No.  9k8k,  adopted  by 
the  Board  of  Supervisors,  January  16,  1956,  Section  6.3  "Un- 
avoidable Delays  due  to  adverse  weather  conditions",  this  Com- 
mission hereby  grants  an  extension  of  time  of  36  calendar  days: 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Certificate  of  Acceptance  and  Final 
Payment  in  amount  $2,7H5wH3# 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

"RESOLUTION  NO.  20,195— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $1,231.72,  in  favor  of  Michael  Murphy,  Jr., 
under  SFWD  Contract  No.  858-Laying  of  Mains  in  Quint  Street. 

Payment  in  amount  $29«02,  in  favor  of  Michael  Murphy,  Jr., under 
SFWD  Contract  No.  832-Laying  of  Mains  in  Gilman  and  Hawes. 

Payment  in  amount  $206.77,  in  favor  of  Michael  Murphy, Jr. , under 
SFWD  Contract  No.  825-Laying  of  Mains  in  Crocker  Amazon  Tract. 

Payment  in  amount  $1,409.40,  in  favor  of  Michael  Murphy,  Jr., 
under  SFWD  Contract  No.  871-Laying  of  Mains  in  Brenhara  Place. 

Payment  in  amount  $50.40,  in  favor  of  Michael  Murphy,  Jr., 
under  SFWD  Contract  No.  873-Laying  of  Mains  in  Bowdoin  Street. 

Payment  in  amount  $1,853*29,  in  favor  of  Michael  Murphy,  Jr., 
under  SFWD  Contract  No.  89S-Laying  of  Mains  in  Burnett  Ave. 

Payment  in  amount  $3,917.71,  in  favor  of  Michael  Murphy,  Jr., 
under  SFWD  Contract  No.  886-Laying  of  Mains  in  Forest  Knolls 
Subdivision  No.  2. 

Payment  in  amount  $6,855*21,  in  favor  of  Dahl-Beck  Electric  Co. 
under  SFIA  Contract  No*  274-Lighting  Runway  I  R  Extension  and 
Connecting  Taxi way. 

Payment  in  amount  $500.00,  in  favor  of  Robert  Horonjeff  for 
professional  services  relating  to  development  of  the  San 
Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,196  — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Hetch  Hetchy  Project  Funds,  in  amount  $1,100. 
to  credit  of  Appropriation  No.  9*755* 111.000,  to  provide  for 
payment  of  overtime  for  Reservoir  Keepers  for  work  not  pre- 
viously approved,  the  work  involving  fractions  of  an  hour's 
work  between  July  1,  1959  and  March  31,  I960. 

Vote:Ayes~Commissioners  Martin,  Baron,  Fazackerley;  White 
Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  HO.  20,197— 

WHEREAS,  Chas.  D#  Miller  has  retired  from  the  service  of 
the  City  and  County  of  San    Francisco,  having  served  in  the 
former  Market  Street  Railway  and  the  Municipal  Railway,  and 
since  October  15,  1951/  as  General  Manager  of  said  Municipal 
Railway,  a  total  service  of  52  years;  and 

WHEREAS'  Chas,  D.  Miller  brought  to  the  position  of 
Manager  of  the  Municipal  Railway,  a  wealth  of  experience,  of 
unmatched  executive  ability,  the  Municipal  Railway  today,  being 
one  of  the  most  outstanding  systems  in  the  United  States  and 
one  that  the  people  of  the  City  end  County  of  ban  Francisco  can 
be  justly  proud: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  expresses 
its  regret  in  the  loss  to  the  City  and  County  of  San  Francisco 
of  an  outstanding  public  servant;  and 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  extends  to 
Chas,  D,  Miller,  its  appreciation  for  a  job  superbly  well  done, 
its  thanks  for  his  devoted  and  unselfish  service,  its 
recognition  of  his  splendid  achievements  and  its  very  best 
wishes  for  a  long  and  happy  life;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  the  said  Chas.  D.  Miller, 


Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  TO.  20,198— 

RESOLVED,  That  this  Commission  approves  entering  into  pro- 
fessional engineering  contract  for  the  services  of  Dames  and 
Moore,  under  the  general  provisions  of  which,  said  company  will 
conduct  a  soils  survey  at  the  San  Francisco  International  Air- 
port for  a  retainer  fee  of  $2, 500,00,  plus  additional  fees 
begged  on  the  linear  footage  of  types  of  drilling  performed, the 
total  fee  not  to  exceed  the  sum  of  $1£>>770.00,  all  in  accordance 
with  terms  and  conditions  of  an  appropriate  form  of  agreement 
to  be  executed  with  said  Dames  and  Moore;  and 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  20,089  of  this 
Commission  is  hereby  rescinded* 

Vote : Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

 .RESOLUTION  NO,  20,199  — 

WHEBE AS '  by  the  terms  of  SFIA  Contract  No*  2kk,  Con- 
struction of  Air  Cargo  Buildings  Nos.  2  and  3,  Harrod  and 
Williams, Inc. ,  contractor,  was  to  have  completed  all  contract 
work  on  or  before  March  to,  I960;  and 

WHEREAS'  the  Contractor  was  delayed  in  performance  of  the 
contract  by  reason  of  a  nationwide  steel  strike  during  the 
period  from  October  26,  1959  to  December  28,  1959,  a  period  of 
63  calendar  days;  and 

WHEREAS,  the  contractor  was  also  delayed  by  adverse 
weather  conditions  o».  January  2, 11,14, 18,21,25,26  and 
February  1,3,5,8,9  and  10,  I960,  a  total  period  of  13  calendar 

days;  and 

WHEREAS,  "Strikes"  and  "Adverse  Weather  Conditions"  are  un- 
avoidable delays  as  defined  in  File  No.  13^56,  Ordinance  No. 
SkSk,  Section  6.3  "Unavoidable  Delays"  adopted  by  the  Board  of 
Supervisors,  January  16,  1956;  and 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  76  calendar  days  to  April  26,  I960, 
for  which  liquidated  damages  are  hereby  waived: 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  in  accordance  with  the 
contract  documents,  approves  final  credit  modification  of 
$390.00,  and  approves  Certificate  of  Acceptance  and  Authoriza- 
tion for  Final  Payment  in  the  amount  of  $33,656.58t 


Vote:  Ayes-Commissioner  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,200  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Department  Requests  for  Funds: 

Water  Department  Request  in  amount  $25,000.00,  transferring 
from  Unallocated,  to  creditof  Appropriation  No.  9. 7^7 ♦005. 000, to 
provide  for  additional  funds  for  Services  and  Meters. 

Water  Department  Request  in  amount  $57 #84,  transferring  from 
9. 7^5. 815*000,  to  credit  of  Appropriation  No.  9.311. 111. 7^5, 
to  provide  for  additional  funds  for  Overtime  for  Storekeepers 
at  the  Department  Stores  Warehouse  in  connection  with  the  annual 
inventory. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Creenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,201— 

WHEREAS,  United  Air  Lines,  Inc.  aid  Trans  World  Airlines, 
Inc.  are  respectively  the  lessees  of  the  north  and  south 
halves  of  the  diamond  shaped  ticket  counter  in  Room  102  on  the 
first  floor  of  the  new  Terminal  Building  at  the  San  Francisco 
International  Airport,  as  said  leased  ares  are  shown  in  Air- 
port Drawing  No,  AA-10732  dated  July  1,  1955;  and 

WHEREAS*  this  Commission  following  a  study  which  conclu- 
ded that  said  counter  space  was  too  restricted  and  inadequate 
for  the  purposes  originally  leased,  has  found  and  determined 
that  for  the  public  necessity  and  convenience  said  counter 
should  be  enlarged;  and 

WHEREAS'  said  lessees  have  agreed  with  City  that  they 
will  cancel  their  aforesaid  leases  upon  the  award  by  City  of 
new  leases  thereof,  in  order  that  said  counter  facility  may  be 
enlarged  and  be  adapted  to  existing  and  future  passenger  and 
baggage  requirements;  and 

WHEREAS'  sketches  and  drawings  of  proposed  lease  areas  for 
ticket  counter  and  baggage  handling  facilities  have  been  filed 
with  the  Secretary  of  this  Commission: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  said  sketches  and  drawings,  subject  to  future  approval 
of  the  detail  drawings  and  specifications  thereof  and  hereby 
requests  the  Director  of  Property  to  prepare  and  issue  invi- 
tations for  bids  for  the  lease  of  the  north  and  south  sides 
of  said  leaseable  area,  said  leases  to  include  but  not  be 
restricted  to  the  following  terms  and  conditions: 

1,  The  terms  to  commence  upon  availability  of  the  premises  for 
occupancy  on  a  date  or  dates  to  be  fixed  by  the  Manager  of 
the  airport. 

2,  The  terms  to  expire  on  August  31,  1964,  unless  extended  for 
an  additional  period  of  5  years  in  accordance  with  the 
terms  of  said  leases f 

3*  The  minimum  rental  for  each  of  said  two  areas  shall  be 
$10,845,00  per  annum. 

4.  The  premises  to  be  leased  shall  consist  of  two  areas  of 
approximately  667?  sq.ft.  each  together  with  necessary 
easements  for  baggage  handling  facilities  in  connection 
therewith. 

5.  The  successful  bidder  and  lessee  of  each  area  shall  invest 
a  minimum  sum  of  $21,000.00  per  area  at  its  sole  cost  and 
expense,  in  carrying  out  the  modifications  of  each  area  in 
accordance  with  the  aforesaid  approved  detail  plans  and 
specifications,  or,  the  two  successful  bidders  and  lesses 
may  contract  between  themselves  to  accomplish  the  aforesaid 
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modifications  in  which  event  the  total  minimum  investment  to 
be  made  at  their  own  cost  and  expense  shall  be  $42, 000 •00 
and  in  either  event,  title  to  said  modifications,  improve- 
ments and  facilities  shall  vest  in  City  upon  completion 
thereof, 

BE  IT  FURTHER  RESOLVED,  That  the  Gity  Attorney  be  re- 
quested to  prepare  appropriate  leases  of  said  north  and  south 
sides  of  said  area. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  20,202— 

WHEREAS '  this  Commission  previously  adopted  on  this  date 
its  resolution  approving  the  leasing  of  a  ticket  counter  area 
in  Room  102  on  the  main  floor  of  the  Terminal  Building  at  the 
San  Francisco  International  Airport  consisting  of  approximately 
1335  sq.  ft.  together  with  necessary  easements  for  baggage 
handling  facilities  to  be  used  in  connection  therewith;  and 

WHEREAS'  this  Commission  approved  in  said  resolution 
certain  drawings  and  sketches  of  said  ticket  counter  and 
baggage  handling  facilities  subject  to  future  approval  of 
detail  drawings  and  specifications  thereof;  and 

WHEREAS'  said  resolution  provides  in  part  that  the 
Director  of  Property  shall  be  requested  to  invite  bids  for  the 
lease  lease  of  the  north  and  the  south  halves  of  said  area  and 
facilities  and  that  each  of  the  successful  bidders  therefor  and 
lessees  thereof  shall  invest  a  minimum  of  $21,000,00  at  its  own 
cost  and  expense  for  the  construction  of  each  of  said  ticket 
counter  improvements  and  baggage  handling  facilities,  or,  that 
the  two  successful  bidders  and  lessees  may  contract  between 
themselves  to  accomplish  the  aforesaid  modifications  in  which 
event  the  total  minimum  investment  to  be  made  at  their  own 
cost  and  expense  shall  be  $42,000,00  and  in  either  event,  title 
to  said  modifications,  improvements  and  facilities  shall  vest 
in  City  upon  completion  thereof;  and 

WHEREAS '  United  Air  Lines,  Inc.  and  Trans  World  Airlines, 
Inc,  are  the  present  lessees  respectively  of  the  existing  north 
and  south  halves  of  a  ticket  counter  located  in  said  Room  102 
and  have  agreed  with  City  to  cancel  their  said  respective 
leases  upon  the  award  by  City  of  leases  of  larger  areas  to  ac- 
commodate the  construction  and  operation  of  more  adequate  ticket 
counter  and  baggage  facilities  in  said  area;  and 

WHEREAS'  United  Air  Lines,  Inc.  and  Trans  World  Airlines, 
Inc.  have  informed  this  Commission  of  their  respe  active  in- 
tentions to  bid  for  the  award  of  the  leases  of  said  north  and 
south  halves  of  said  larger  area  and  of  their  joint  and 
several  desire  to  do  and  commence  certain  preliminary  work  and 
construction  in  said  space  while  they  are  now  the  respective 
lessee  thereof  and  prior  to  Cityfs  award  of  said  leases,  in 
accordance  with  said  drawings  and  sketches  and  subject  to 
approval  of  detail  drawings  and  specifications  thereof  and  at 
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their  and  each  of  their  respective  risk  and  expense  in  the 
event  that  they  or  either  one  of  them  does  not  qualify  as  the 
highest  responsible  bidder  for  the  sward  of  said  leases: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
authorizes  and  permits  United  Air  Lines,  Inc.  and  Trans  World 
Airlines,  Inc.  to  commence  said  work  and  construction  in  said 
area  as  aforesaid,  at  their  and  each  of  their  risk  and  expense, 
all  of  said  work  and  construction  to  vest  in  City  upon  com- 
pletion and  be  free  and  clear  of  any  claims,  demands,  set-offs 
or  liens  against  City  by  United  Air  Lines,  Inc-«  and/or  Trans- 
World  Airlines,  Inc»    or  their  or  either  of  their  agents,  con- 
tractors, subcontractors  or  material  men,  and  upon  the  con- 
dition that  they  or  either  of  them  shall  cancel  their  or 
either  of  their  said  leases  and  give  up  said  premises  immediate- 
ly to  City  on  Cityfs  written  demand  therefor  in  the  event  that 
said  new  leases  or  either  of  them  is  awarded  to  another  or 
other  bidder  or  bidders  therefor,  and  upon  the  further  condition 
that  prior  to  commencing  said  work  and  construction,  United 
Air  Lines,  Inc.  and /or  Trans  World  Airlines,  Inc.  furnish  City 
with  or  extend  existing  appropriate  insurance  coverage  con- 
sisting of  not  less  than  $250/500,000  public  liability  and 
$200, 000  property  damage,  naming  City  therein  as  an  additional 
insured. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Creenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  MO.  20,203— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  an  Airport  Space  or 
Use  Permit,  as  follows: 

Permittee:  United  Air  Lines,  Inc* 

Space:  372  sq.ft.  in  Room  102  of  main  floor  of 

Terminal  Building.. 
Consideration:      $153*75  per  month  subject  to  proration. 

Purpose:  To  permit  construction  for  expansion  of 

diamond  shaped  ticket  counter  area  and  baggage 
facilities  to  be  used  in  connection  therewith. 

Effective  Date:    When  construction  commences  as  determined  by 

Airport  Manager: 

Termination  When  new  lease  of  area  has  been  awarded  to  the 

Date:  highest  responsible  bidder  and  Commission  has 

fixed  lease  term  commencement  date. 

Vote:Ayes~Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  White 
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On  motion  of  Commissioner  Baron^  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  MO.  20,204— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  an  Airport  Space  or 
Use  Permit,  as  follows; 

Permittee;      Trans  World  Airlines,  Inc. 

Space;  372  aq,  ft.  in  %om  102  of  main  floor  of  Terminal 

Building. 

Consideration:  $153*75  per  month  subject  to  proration. 
Purpose:         To  porrait  construction  for  expansion  of  diamond 

shaped  ticket  counter  area  and  baggage  facilities 

to  be  used  in  connection  therewith. 
Effective       When  construction  commences  as  determined  by 
Date:  Airport  Manager 

Termination    When  new  lease  of  area  has  been  awarded  to  the 
Date:  highest  responsible  bidder  and  Commission  has  fixed 

lease  term  commencement  date, 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,205— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupan- 
cy of  property,  as  follows: 

To:  H.  P.  Blackwill-Niles    -    Permit  to  occupy  for  picnic  ground 

purposes,  a  4.41  acre  portion  of 
the  Niles  Canyon  Lands  along  the  westerly  bank  of  the  Alameda 
Creek  and  extending  southerly  from  the  toe  of  the  Niles  Dam, 
a  distance  of  approximately  2600  feet,  subject  to  a  considera- 
tion of  >p50.00  per  month;  cancelling  permit  issued  by  Resolu- 
tion No.  16071,  adopted  January  23,  1956,  covering  use  of  above 
acres. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO*  20,206— 

RESOLVED,  That  R.  J.  Macdonald,  Secretary  of  the  Public 
Utilities  Commission,  be  and  he  is  hereby  appointed  as  Acting 
Manager  of  Utilities  for  the  week  commencing  May  22,  I960. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,207™ 

WHEREAS* this  Commission  edopted  its  Resolution  No. 19482  on 
August  11,  1959/ authorizing  the  issuance  of  a  General  Aircraft 
Service  Company  Permit  to  Lockheed  Air  Terminal, Inc.,  for  oper- 
ations at  the  San  Francisco  International  Airport;  and 

WHEREAS*  the  compensation  arrangements  between  City  and 
Lockheed,  as  are  hereinafter  set  forth,  have  proved  to  be  un- 
satisfactory insofar  as  the  interests  of  City  and  Lockheed  are 
concerned  and  have  prevented  the  development  of  business  and  a 
consequent  increase  of  revenue  for  City  and  Lockheed;  and 

WHEREAS,  City  and  lockheed  have  agreed  that  the  compensa- 
tion arrangement    hereinafter  set  forth  is  more  realistic  and 
would  be  to  their  respective  best  interests: 

THEREFORE,  BE  IT  RESOLVED, That  this  Commission  hereby 
amends  its  aforesaid  resolution  by  deleting  the  paragraph  there- 
of which  rea,ds: 

"3E  IT  FURTHER  RESOLVED, That  Lockheed  Air  Terminal, Inc.  shall 
compensate  the  City  for  the  above  privileges  as  follows: 

1.  $2,400.00  per  year  minimum  for  each  airline  contract. 

2.  One-tenth  of  a  cent  per  gallon  on  all  aviation  fuel  sold 
or  delivered  on  the  Airport  at  contract  price  to  each 
contractee  when  the  volume  exceeds  2,400,000  gallons  per 
year.  Provision  should  be  made  for  pro-ration  of  charges 
should  the  one-year  tenure  of  this  permit  expire  before 
the  end  of  an  annual  contract  period. 

3.  $*05  per  gallon  on  all  oil  sold  or  delivered11. 

and  substituting  therefore  the  following  paragraph: 

BE  IT  FURTHER  RESOLVED,  That  Lockheed  Air  Terminal, Inc. 
shall  compensate  City  for  the  above  privileges, as  follows: 

a.  One-tenth  of  one  cent  per  gallon  for  each  gallon  of  aviation 
fuel  delivered  by  permittee  to  aircraft  at  the  Airport;plus 

b.  Five  cents  per  gallon  for  each  gallon  of  lubricating  oil  de- 
livered by  permittee  to  aircraft  at  the  Airport;plus 

c.  Two  percent  (2%)  of  all  amounts  charged  by  permittee  to  its 
air  carrier  clients  as  fees  or  charges  for  the  above  deliver- 
ies.; and 

32  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  approves 
that  certain  form  of  Permit  for  General  Aircraft  Service  Company 
to  Deliver  Aviation  Fuel  Into  Aircraft  at  San  Francisco  Inter- 
national Airport,  which  is  on  file  with  its  Secretary  and  which 
form  of  permit  has  been  amended  to  reflect  the  aforesaid  amend- 
ment and  which  also  has  been  amended  by  restricting  Lockheed  from 
acting  as  a  fuel  and  lubricant  serving  agent  for  private  and 
executive  aircraft; and 

BE  IT  FURTHER  RESOLVED, That  this  Commission  hereby  authori- 
zes and  Directs  the  Manager  of  the  Airport  to  issue  to  Lockheed 
the  aforesaid  Permit  which  shall  be  dated  retroactively  to 
August  26,  1959,  and  which  shall  be  substituted  for  the  Permit 
authorized  in  the  aforesaid  resolution, in  accordance  with  Lock- 
heed's agreement  with  City, 

Vote: Ayes- Commissioners  Baron,  Fazackerley,  White 
Abstaining:  Commissioner  Martin 
Absent:  Commissioner  Greenberg 
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Report  by  Manager  qf  Utilities,  Robert  C.  Kirkwood: 

1,  Review  of  meeting  of  May  13,  I960,  with  representatives  of 
north  Peninsula  communities  ,in  the  matter  of  contract  for 
water  service  from  the  City  and  County  of  San  Francisco, 
On  the  whole,  objections  by  the  north  communities  are  not 
basic  to  CityTs  adopted  form  of  contract,  it  being  more  a 
question  of  language  by  various  attorneys  and  to  make  the 
contract  more  saleable,  but  there  being  a  basic  agreement; 
other  meetings  will  be  held,  a  representative  of  the  City 
Attorney  sitting  in  with  the  various  lawyers,  to  draw  a 
general  agreement  for  all  the  north  Peninsula  communities, 
instead  of  conferring  with  individual  communities.  In  the 
matter  of  Santa  Clara  and  Eastbay  communities,  the  problems 
being  different,  more  time  will  be  necessary.  President 
Joseph  Martin,  Jr.  expressed  pleasure  at  the  progress  being 
made, 

2.  Surplus  property:    Mr.  Kirkwood  reviewed  a  meeting  held 
with  the  Director  of  Property,  the  Director  of  Planning 
and  Water  Department  Staff,  in  the  matter  of  disposition  of 
surplus  property  in  San  Francisco,  particular  interest  being 
developed  in  the  parcel  on  7th  Avenue,  opposite  Clarendon 
Avenue,  a  number  of  churches  desiring  to  acquire  the 
property.    Because  of  the  problems  associated  with  this 
parcel,  and  its  relation  to  other  properties,  because  of 
street  and  freeway  construction  and  the  overall  disposition 
of  surplus  properties,  the  Commission  approved  the  recommen- 
dation of  the  Manager  of  Utilities,  for  further  studies. 

The  Commission  however,  approved  a  public  hearing  for  the 
meeting  of  May  31,  I960,  to  hoar  from  interested  parties 
for  the  7th  and  Clarendon  property. 

3»  Mr.  Kirkwood  reviewed  inspection  by  Commissioners  Martin  and 
Baron,  Staff,  and  5  members  of  the  Real  Estate  Advisory 
Board  inspecting  properties  of  the  %ter  Department  in 
Alameda  County;  detail  maps  will  be  furnished  the  5  members 
of  the  Advisory  Board  and  further  meetings  to  be  held, 

4.  Mr.  Kirkwood  announced  that  through  the  Mayor's  office, 
a  communication  had  been  received  to  attend  a  meeting  of 
San  Mateo  County  Officials  on  May  IS,  I960  to  review  plans 
proposed  by  County  Officials  for  use  of  Watershed  lands  for 
recreational  purposes.  Mr.  Kirkwood  and  Staff  will  attend 
the  meeting. 

5,  Mr.  Kirkwood  reviewed  briefly  the  matter  of  cooperation  with 
Los  Angeles  Officials  in  the  development  of  co-terminal 
status  at  the  San  Francisco  International  Airport,    At  the 
meeting  of  the  Airport  Operators  Council  meeting  in  Columbus, 
Ohio,  Mr.  Kirkwood  will  confer  with  Mr,  Fox  of  Los  Angeles 

in  the  presentation  of  materia,!  for  submission  to  the  State 
Department  of  the  United  States, 

Roll  Call;         Commissioner  White  brought  up  the  matter  of 

lack  of  proper  and  suitable  facilities  for 
employees  at  the  Water  Department  Corporation  Yard,  Bryant 
Street;  on  behalf  of  Union  Officials,  Commissioner  White 
expressed  dissatisfaction  of  improper  and  insufficient  facili- 
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ties,  taxing  the  patience  of  employees.    Manager  of  Utili- 
ties, Robert  G.  Kirkwood  stated  that  he  was  aware  of  the 
problem,  Staff  in  times  past  attempting  to  secure  other 
property  for  a  new  yard,  but  meeting  with  opposition  from 
other  parties;  he  further  stated,  that  upon  his  return  from 
Columbus,  Ohio,  he  will  give  it  serious  attention    in  an 
attempt  to  solve  the  problem* 

Commissioner  White  also  called  the  Commission's  attention 
to  a  serious  situation  at  the  time  of  ball  game  endings, 
the  mass  of  people  leaving  the  StadintD  crossing  paths  on 
way  to  buses  and  parking  lot,  a  hazard  to  "pocket  books" 
and  a  potential  factor  in  creation  of  accidents;  Mr.  Anderson 
of  the  Municipal  Railway  will  confer  with  other  City  Depart- 
ments looking  to  a  solution  of  the  problem. 

In  the  matter  of  transportation  from  theball  park,  President 
Joseph  Martin,  Jr.  requested  Railway  Management  to  review 
the  bus  stop  at  Paul  and  Third, 

Communications:    Letter  to  Commission  (through  Mayor 
Christopher)  from  Mayor  George  C.  Fleharty,  Redding,  Calif- 
ornia, re  SB  1106;  Mr.  Kirkwood  will  respond. 

Department  Report-Municipal  Railway-Vernon  ¥,  Anderson 

reporting: 

Passenger  revenue  for  the  month  of  April,  I960  was  $73,015.00 
or  4,g0$  more  than  budget  estimate;  fiscal  year  through 
May  7,  I960  was  0.26$  more  in  adult  passenger  revenue  than 
l^st  year  through  the  same  date. 

Favorable  comments  are  still  be/¥eceived  because  of  Railway 
Service  to  Candlestick  Park,  service  being  tailored  to  meet 
the  demand. 

Railway  is  still  experiencing  shortage  of  personnel  for 
vehicle  operation;  staff  is  working  with  the  Civil  Service 
Commission  to  improve  the  situation. 

Railway  Management  in  conjunction  with  other  City  Departments 
is  participating  in  the  review  plans  of  the  Redevelopment 
Agency  in  the  matter  of  the  Golden  Gateway  Project. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MUNICIPAL  RAILWAY  OF  SAN  FRANCISCO 
REPORT  TO  PUBLIC  UTILITIES  COMMISSION 
V.  W.  ANDERSON,  Acting  General  Manager 
May  17,  I960 

PASSENGER  REVENUE ; 

Passenger  revenue  for  the  month  of  April  I960  was  $73*015  or 
1+080%  more  than  budget  estimate.     This  fiscal  year  through  May  7 5 
I960,  we  have  taken  in  $lp.,l68  or  0*26$  more  in  adult  passenger 
revenue  than  last  year  through  the  same  date, 

A  final  report  on  passengers  carried  in  "Transit  Industry 
Traffic"  received  from  the  American  Transit  Association  for 
February  I960  shows  1,30%  increase  for  the  entire  industry,  and 
an  increase  of  0.69%  for  cities  of  500,000  to  1,000,000  over 
February  1959. 

In  February  I960,  our  increase  for  passengers  carried  was 
%mX$o  compared  to  February  1959. 

The  American  Transit  Association's  report  for  February  shows 
changes  for  February  I960  as  compared  to  February  1959  as  follows 
Cities  over  1,000,000  3«W$  increase 

500,000  to     1,000,000  0.69%  increase 

250,000  to        500,000  0.09>3  increase 

100,000  to        250,000  2.hkfo  decrease 

50,000  to        100,000  0.86^  decrease 

Less  than  50,000  l\..02%  decrease 

Suburban  and  others  0,99%  decrease 

Average  1.30$  Increase 
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REPORT  TO  P.U.C.  —    2  May  17,  I960 

V,  W.  ANDERSON,  Acting  General  Manager 

SERVICE  TO  OANDLESTICK  PARK; 

Comments  from  patrons  have  continued  to  be  favorable  as  to 
service  furnished  by  the  Municipal  Railway  to  the  new  Ball  Park. 
While  express  service  via  Line  #28  was  originally  proposed  on  an 
experimental  basis,   its  acceptance  by  the  public  has  been  such  that 
there  is  no  question  as  to  there  being  a  warrant  for  its  continuance, 

129  coaches  were  available  at  the  Ball  Park  at  dismissal  of  the 
opening  game  April  12,  when  there  was  a  maximum  attendance.  Coach 
requirements  for  dismissal  at  subsequent  games  have  varied  from  l|5 
to  96. 

Work  has  been  in  progress  since  the  first  week  of  the  current 
baseball  season  to  tailor  the  service  to  passenger  traffic  demand. 
Schedules  with  a  choice  of  headways  are  available  to  meet  the  var- 
iance in  anticipated  travel  from  day  to  day. 

Interest  is  being  indicated  by  other  transit  systems  as  to  the 
traffic  pattern  developed  for  Candlestick  Park,  and  particularly 
the  designation  of  Ingerson  and  Giant's  Drive  for  exclusive  use  of 
public  transportation  vehicles  during  the  pre-game  and  post-game 
periods • 

RADIO  CAR  LOUD  SPEAKERS ; 

Two  Municipal  Railway  automobiles  used  in  supervision  have  been 
equipped  with  loud  speakers  and  two  others  will  be  similarly  equip- 
ped at  a  later  date.     These  will  be  used  to  assist  in  directing 
patrons  at  Ball  Park  bus  loading  areas,   as  well  as  for  informing 
patrons  of  changes  in  operation,  etc. 
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REPORT  TO  P.U.C.         3  May  17,  I960 

V.  ¥.  ANDERSON,  Acting  General  Manager 

MANPOWER ; 

A  shortage  of  platform  help  continues  to  exist.     Recent  weekly 
reports  of  the  Transportation  Department  indicate  the  shortage  as 
being  80  to  90  operators,  and  contributes  to  operational  difficulties 
The  Bureau  of  Personnel  and  Safety  with  Railway  management  is  current 
ly  working  with  Civil  Service  on  this  problem. 

G-OLDEN  GATEWAY  REDEVELOPMENT  PROJECT : 

Railway  representatives  are  working  with  other  departments  in 
reviewing  plans  for  the  Golden  Gateway  as  submitted  by  various 
architectural  firms.     The  redevelopment  will  constitute  a  major 
improvement  in  the  north  of  Market  area,  east  of  the  financial  dis- 
trict.    Of  particular  interest  to  the  Railway  is  any  problem  which 
may  be  involved  related  to  routing  of  transit  lines  and  possible  re- 
location of  facilities. 

CD.  MILLER ; 

April  29th  marked  the  final  day  of  active  participation  at  the 
Railway  office  on  the  part  of  General  Manager  C.  D.  Miller,-  It 
concluded  5>2  years  of  efficient  and  faithful  service  for  the 
Municipal  and  Market  Street  transit  systems  of  this  city.     He  is 
currently  on  vacation  and  his  official  retirement  will  commence 
June  1st. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,257th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY  24, 
I960,  COMMENCING  AT  2:00  P.  M. 

@@@@@@@@@@@@@@@@@@@@@@@@@@@@@@@ 


Call  to  Order 

Present:  Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 
Don  Fazackerley;  Thomas  P.  White 

Absent:    Commissioner  Stuart  N.  Greenberg 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,256th  regular  meeting  of  the 
Commission  held  May  17,  I960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 

Absent:    Commissioner  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,208— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 

Claimant 

Non-Litigated  settlements  Date  of  Accident  Settlement 

'CO  Anthony  Garetta  November  28,  1959  1  950.00 

MC  Helga  Brunninger  July  2,  1959  6,000,00 

MC  Sarah  L.  &  KF. Chuck  January  15,  I960  990 . 00 

Appropriation  N0.  9.735.804.000  $  7,9^0,00 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:    Commissioner  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,209— 

WHEREAS*  by  the  terms  of  SFIA  Contract  No.  264-Pavement  and 
Utilities,  Cargo  Apron  Area  at  the  San  Francisco  International 
Airport,  Chas.  L.    Harney,  Inc.,  contractor,  was  to  have  com- 
pleted all  contract  work  on  or  before  April  15# I960; and 

WHEREAS    contractor  was  delayed  in  performance  of  the  work 

by  reason  of  adverse  weather  and  wet  subgrade  on  January  g— 11- 

14,  February  1-2-,  March  7-S-9-H-30  and  April  11,1560,  a  total 
period  of  11  calendar  days: 

THEREFORE,  BE  IT  RESOLV.1  D,  That  in  accordance  with  the  pro- 
visions of  File  No.  13^56,  Ordinance  No.  9434,  adopted  by  the 
Board  of  Supervisors,  January  16,  1956,  Section  6*3,  "Adverse 
Weather  Conditions*',  this  Commission  hereby  grants  an  extension 
of  11  calendar  days  to  April  26,  I960,  for  which  liquidated 
damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  in  accordance  with  the 
contract  documents;  approves  Credit  Modification  of  Contract 
in  amount  $32,go3*35;  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  of  $22,476*50. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 

Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,210— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Airport  Space  or  Use  Permits,  said  permits  to  provide  for  "hold 
over"  of  the  parties  moving  from  Air  Cargo  Building  No.  1, 

Effective 

Date-Year  Considera- 
Permittee:                                                   i960  tion 

Air  Express  Int. Corp.    Bldg.  1-Area  12,    ==~'~  ~™~ 

1125  sq.ft.  4/25-5/3 

inclusive  $  83.47 

Pac.  Airlines,  Inc.       Bldg.  1-Area  6     April  25 

651  sq.  ft.  only  5.43 

Trans  World  Airlines     Bldg.  1-Area  5  April  25-26  37.13 

222S  sq.ft. 

Pan  American  Airways     Bldg.  1-Area  13  4/25-5V9 

and  13A-7733  sq.  inclusive  695.04 
ft. 

Vote: Ayes- Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fszackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,211— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit; 

To:  Japan  Air  Lines,  Ltd,  -  Effective  April  26,  I960. 


Space 

Terminal  Building: 
First  Floor 
Room  1001 
1002 
Area  T-23 
T-25 

Baggage  and  Lift  Space 
Room  0-6 
C-7 

Rental  Surcharge 
Lifts  (2)  23,24 

Second  Floor 
Room  203E 
207B 


Area 
Sq.Ft. 


167 

167 
99 
91 


242 

256 


Rate  Per 
Sq.Ft. 
Per  Mo. 


$  .832 
.232 
.832 
.832 


335 
617 


.50 
•  50 

270.00 


•  50 
.60 


Total  Amount 
per  month 


$ 


13B.94 
138*94 
82.37 
75.71 


121.00 
128.00 

3coc 
540.00 


167,50 
370.20 


Concourse  UDH 

Rooms  27F,  27C-,  27H,  27 J  719 

Former  International  Ter.Area 
Paved  Area 

Unpaved  Area  369 ( 

Unpaved  area  4171 


Air  Cargo  Bldg.  Mo.  1 
Space  No.  6 


•  40 


86 1 ($600.00  annually) 

) 


651 


•  25 


287.60 

50.00 
50.00 


EFFECTIVE  April  27,  I960: 
ADD 

Air  Cargo  Bldg.  Ho,  1 

Space  No.  5  2228 


25 


162.75 
52,343.01 


$2, 900.01 


BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates  effective  April  26,  I960,  that  Certain  Airport  Space 
or  Use  Permit  previously  issued  Japan  Air  Lines,  Ltd.  under 
authority  of  Resolution  No.  18,987,  save    that  portion  covering 
Room  101  in  Air  Cargo  Building  No.  1  which  is  hereby  terminated 
effective  April  29,  i960. 

Vote : Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,212-- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Modification  of  Contract  in  amount 
$1,476*00;  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment  in  amount  $62*539.43,  in  favor  of  The  American 
Pipe  and  Construction  Co.  under  SFWD  Contract  No.  933-Recon- 
ditioning  portion  of  Bay  Division  Pipe  Line  No.  1  in  San  Mateo 
and  Alameda  Counties. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greentaerg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— 'RESOLUTION  NO.  20,213— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
trollers certification  of  Modification  of  Contract  in  amount 
$1,000.00,  under  SFIa  Contract  No.  274-Lighting  Runway  IR  and 
Connecting  Taxiway,  contractor,  Dahl-3eck  Electric  Co.  to 
provide  for: 

Excavate  and  repair  existing  concrete  power  duct  between 
pullboxes  FA- 16  and  FA-17,  per  Drawing  OA  11939*  Rev.  1. 

Vote;  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,214— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  modification  of  Contract  in  amount 
$19-1*31*  under  HHWS  Contract  No,  329-Construction  of  Warner- 
ville  Substation,  contractor,  Stolte,  Inc.,  to  provide  for  the 
furnishing  and  installing  42-1/4  plate  galvanized  steel 
stiffeners  for  g  line  trap  supporting  beams,  per  Drawing  SK 
500420. 


Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,215— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  and  Chief  Engineef  of  the  San  Francis- 
co Water  Department  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrant  against  such  funds  as  are  legally  available 
or  will  be  legally  available,  in  settlement  of  claim  of 
Richard  Anderson,  in  amount  $1,250,00,  said  claim  arising  from 
certain  operations  of  said  San  Francisco  Water  Department  on 
or  about  August  8,  1959,  at  or  near  1627-1633  Divisadero  St** 
San  Francisco,  California. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,216— 

RESOLVED,  That  this  Commission  in  accordance  with  Reso- 
lution No*  16527,  adopted  July  16,  1956,  approves  payment  of 
claims  in  amount  $1,007*33,  ^ade  by  the  San  Francisco  Water 
Department,  month  of  April,  I960,  per  Revolving  Fund 
Voucher  No.  2095. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

--RESOLUTION  NO,  20,217— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property,  as  follows: 

To:  William  G.  Hill,    Fremont,  Calif. 

Permit  for  a  domestic  garden  on  a  portion  of  Bay  Division 
Pipeline  No.  3  right  of  way  contiguous  to  Lot  3,  Block  1, 
Tract  No,  1650,  Mission  San  Jose;  fee  waived  due  to  offsetting 
benefits  to  the  Department  in  upkeep  of  premises;  cancelling 
permit  issued  to  John  and  Dorothy  Gallagher  by  Resolution 
No,  18763,  adopted  December  9,  1958,  covering  occupancy  of 
said  parcel  of  land. 

Vote: Ayes- Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,218— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occu- 
pancy of  property,  as  follows: 

To;  S.  Victor  Capps,  Jr.,  Redwood  City 

Permit  to  occupy  for  gardening  purposes  a  portion  of  Hetch 
Hetchy  Bay  Division  Pipeline  right  of  way,  said  portion  being 
westerly  of  and  adjoining  Srewater  Avenue,  Redwood  City;  fee 
waived  due  to  offsetting  benefits  to  the  Jepartment  in  upkeep 
of  premises. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  HO.  20,219 — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Simon  S  and  Bertha  Trujillo 

Permit  to  occupy  a  portion  of  the  Niles  Canyon  area  for 
picnic  ground  purposes,  being  5  acres  in  area,  adjacent  to 
Alameda  Creek  within  Section  11,12,13  and  Ik  TkS  R1W,MDB&M, 
subject  to  consideration  of  $75*00  per  month;  cancelling  permit 
issued  by  Resolution  17*411, adopted  July  16,  1957, covering 
occupancy  of  above  named  parcel  of  land. 

Vote:  ^yes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,220— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property,  as  follows: 

To:    Wendel  Marty  =  Permit  to  occupy  for  picnic  ground  purpose 
a  portion  of  the  Niles  Canyon  Lands  consisting  of  1.2  acres,, 
adjacent  to  and  southerly  of  the  Alameda  Creek  and  approximately 
one  mile  northeasterly  of  the  Town  of  Niles;  subject  to  a 
consideration  of  $35*00  per  month. 

Vote  :Ayes~  Commissioners  Martin,  Baron,  Fazackerley;  Vfhite 
Absent:  Commissioner  Creenberg 


-12,129- 


■ 


■ 


■ 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerly,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,221  — 

RESOLVED,  That  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  the  issuance  of  Airport  Space  or  Use 
Permit*  as  follows: 

To:  Farrair,  a  California  Corporation: 

Area:  Executive  Aircraft  Terminal  Building 

Rooms  216,    216A,  213B  and  213D,  consisting  of 

approximately  48S  sq«  ft# 
Effective:  June  1,  I960 
Consideration:  #97.60  per  month, 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  terminates, 
as  of  the  effective  date  set  forth  above,  that  certain  Space  or 
Use  Permit  previously  issued  Farrair,  a  California  Corporation, 
under  authority  of  Resolution  No,  19,519. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,222— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  issuance  of  Airport  Space  or  Use 
Permit,  as  follows: 

To:  Oakland  Airmotive  Co*,  dba  Bay  Aviation  Services 

Co. 

Effective:       June  1,  I960 

Space:  Executive  Aircraft  Terminal 

Room  126,  126A,  lk2,  lk2A,  130  and  ikk 
Note:  Room  lk2A  designated  as  a  common  use 
area,  maintained  by  Permittee,  no  charge  by 
City;  Room  Ikk  designated  as  a  public  waiting 
room  to  be  used  by  owners  and  operators  of 
aircraft  in  addition  to  use  by  others,  charge 
$1.00  per  year  by  City. 

Monthly 

Consideration:    $100. SS 

BE  IT  FURTHER  RESOLVED,  That  the  Airport  Space  or  Use  Per- 
mits previously  issued  Oakland  Airmotive  Co.  dba  Bay  Aviation 
Services  Co.  under  authority  of  Resolutions  No.  16,469  and 
No.  19,366  be  and  the  same  are  hereby  revoked  as  of  the 
effective  date  set  forth  above. 

Vote: Ayes- Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,223  — 

WHEREAS'  by  the  terras  of  SFIa  Contract  No.  269-2poxy-Hesin 
Asphalt  Surfacing  for  ^pron,  San  Francisco  International  Air- 
port, contractor,  Chas.  L.  Harney,  Inc.  was  to  have  completed 
all  contract  work  on  or  before  April  10,  I960;  and 

WHEREAS*  at  the  request  of  the  Eposy-Resin  manufacturer, 
the  City  deferred  beginning  of  construction,  a  period. of  10 
calendar  days  to  obtain  better  temperature  conditions;  and 

WHEREAS'  contractor  was  delayed  additional  day  on  March 
25,  I960  due  to  adverse  weather  conditions;  and 

WHEREAS    "prevention  of  the  contractor  from  commencing 
with  the  work"  and  "adverse  weather  conditions",  are  unavoidable 
delays  as  defined  in  File  No.  13456,  Ordinance  No.  9484,  Section 
6#3  Unavoidable  Delays,  adopted  by  the  Board  of  Supervisors, 
January  16,  1956;  and 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  11  calendar  days  to  April  21,  i960,  for 
which  liquidated  damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  the  con- 
tract documents;  approves  Credit  Modification  of  $4,491.05; 
approves  Certificate  of  Acceptance  and  Authorization  for  final 
payment  in  amount  ;p27,  318.39* 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,224  — 

RESOLVED,  That  this  Commission  hereby  authorizes  Water 
Department  Contract  Bid  Calls; 

SFWD  Contract  No,  952-Laying  of  6-Inch  Water  Mains  in  DeHaro, 
Rhode  Island  and  Other  Streets. 

SFWD  Contract  No,  956-Laying  of  6-Inch  Water  Mains  in  Innes 
Avenue  and  Ordway  St. 

SFWD  Contract  No.  342-Reconstruction  of  Irving ton  Pump  Station 
and  Chlorination  Station. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  re-solution  was  adopted: 

— RESOLUTION  NO,  20,225— 

RESOLVED,  That  this  Commission  approves  and  hereby 
requests  the  Controller's  concurrence  in  amendment  of  Public 
Utilities  Commission-Revolving  Funds,  Rules  and  Regulations 
as  follows: 

Rule  6F-Petty  Cash  Fund:    Increase  the  amount  entrusted  to  the 

Superintendent  of  Peninsular 
Division  from  $400.00  to  $500.00, 

Rule  7 -Authorized  Signatures: 

Section  F-l-San  Francisco  Water  Department,  Consumers  Ad- 
justment Account: 

Principal  Counter 
Add:  J.  W#  Cooper  T.  S.  Szeghy 

Section  F-2-San  Francisco  Water  Department,  Consumers  Guarantee 
Deposit  Account: 

Principal  Counter 
Add:  J.  W.  Cooper  T.  S.  Szeghy 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Creenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,226— 

RESOLVED,  That  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  the  execution,  by  the  Manager  of  Utili- 
ties, of  a  license  granting  the  United  States  of  America  the 
right  to  install,  operate  and  maintain  at  the  San  Francisco 
International  Airport,  an  instrument  landing  system  middle 
marker. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Creenberg 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,227— 

RESOLVED,  That  this  Commission  hereby  awards  to  Roy  Madsen 
Construction  Co.  as  the  lowest  regular  and  responsible  bidder, 
HHWS  Contract  No.  33^*  Relocation  of  Sanitary  Sewer  at  Moccasin 
in  the  amount  of  $27,794*00,  and  all  other  bids  for  the  above- 
described  work  are  hereby  rejected. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Creenberg 


-12,132- 


■ 


■ 


■ 


■ 


■- 


■t 

■ 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,228— 

RESOLVED,  That  this  Commission,  effective  March  31,  I960, 
hereby  revokes  that  certain  San  Francisco  Water  Department 
Revocable  Permit,  issued  in  favor  of  Harold  Lopez,  covering 
grazing  lands  in  the  Silva  Tract,  said  Tract  haveing  been  sold0 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White- 
Absent:  Commissioner  Greenberg 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,229— 

RESOLVED,  That  this  Commission  awards  to  the  lowest 
regular  and  responsible  bidders,  the  following  Water  Depart- 
ment Contracts: 

SFWD  Contract  No,  911-Laying  of  6-Inch  Water  Mains  in  Raymond 
Avenue  and  in  Orizaba  Avenue,  to  Associated  Pipeline,  Inc.  in 
net  amount  of  $6,255.00. 

SFWD  Contract  No.  878-Laying  of  8-Inch,  12-Inch  and  16-Inch 
iater  Mains  in  Trumbell  and  Other  Streets,  to  Fred  T.  Fairey, 
in  net  amount  of  $41,318.50. 

SFWD  Contract  No.  953-For  the  Repaving  of  Street  or  Sidewalk 
Openings  where  the  Paving  has  been  Removed  for  the  San 
Francisco  Water  Department,  to  Pacific  Pavements  Co.  Ltd.  in 
amount  $214,275.00;  and 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the 
above  described  work  are  hereby  rejected. 


Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,230— 

RESOLVED,  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  April,  I960;  and 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appoint-* 
ments  and  removals  be  transmitted  to  the  Civil  Service  Com- 
mission and  to  the  Controller. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,231— 

RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  Manager  of  Utilities,  Department  Heads,  City  Attorney, 
approves  the  write-off  of  uncollectible  accounts  receivable 
which  are  more  than  90  days  past  due  and  the  adjustment  of 
accounts  receivable,  per  the  following: 

Water  Department,  per  list  of  5/4/60  $£73.96 
Municipal  Railway,  per  list  of  5/6/60  162,26 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  approves 
compromise  settlements  as  follows: 

Municipal  Railway                               Amount  Compromise 

Debtor :                                              Billed  Settlement 

Challenge  Cream  &  Butter  Assn.           $113.58  ~U  108.33 

P  &  M  Sales  Co*                                      94.03  82.48 

Harold  T.  Levin                                    41.86  34.51 

Osly  A*  Austin                                     42.19  36.94 

$291,66  $    262 .2b 

BE  IT  FURTHER  RESOLVED,  that  the  Commission  approves 
collections,  month  of  April,  I960,  for  damages  which  the 
departments  have  against  miscellaneous  debtors: 

Municipal  Railway  $1,613.35 

Water  Department  108.66 

Bur.  of  Light,  Heat  &  Power  1,871.46 

,f                  u  through  Bur,  Del.  Revenue  78.50 


Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  MO.  20,232- - 

RESOLVED,  That  this  Commission  approves  the  following 
contract  payments: 

Payment  in  amount  $30,262.50,  in  favor  of  Allis  Chalmers  Mfg. 
Co., under  HHWS  Contract  No.289-Furnishing  and  Installing  Syn- 
chronous Generators  for  Cherry  Generating  Station. 

Payment  in  amount  $1,570.14    in  favor  of  Michael  Murphy, Jr,  un- 
der SFWD  Contract  Wo.  9l4-Laying  6-Inch  Mains  in  Edgehill  Way 
south  of  Garcia  Avenue. 

Payment  in  amount  $300 • 00,  in  favor  of  Roy  A.  Wehe,  for  ser- 
vices rendered  in  evaluation  of  Assessments  of  Water  Rights. 

Vote :Ayes~Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley;  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,233— 

RESOLVED,  That  because  of  recent  changes  in  Air  Cargo 
Buildings  at  the  San  Francisco  International  Airport,  this 
Commission  hereby  authorizes  issuance  of  Space  or  Use  Permits, 
as  follows: 

Air  Cargo  Effective 
Building  No.l  Bate  Consider- 

Permittee :  Space   Year  I960  at  ion 

Airborne  Frght,Corp.  Space  No -7-475  sq.ft.    4/25-5/14  $  77.3^ 

inclusive 

Amer. Airlines, Inc.     Space  No ♦ 4-3066  " 

Space  No.UA-1562  11  4/25-5/14 

inclusive  550.35 

Emery  Air  Frght.        Space  No, 9-907     11        April  30  456.75 
Corp,  pr.mo, 

Santas  Empire  Air-     Space  No, 4-3066    11  ) 
ways,  Ltd,  Space  No,4A-1562  11        May  15)  844, 60 

pr*mo. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  20,234— 

RESOLVED, That  this  Commission  hereby  authorizes  Emery 
Air  Freight  Corporation  to  share  Space  No*  10,  Air  Cargo  Bldg, 
No.  1,  with  Wings  and  Wheels  Express,  Inc.,  a  domestic  air 
freight  forwarder,  said  authority  being  temporary  in  nature 
and  revocable  at  any  time  at  the  discretion  of  this  Commission. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  White;  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,235— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Departmental  Requests  for  Funds: 

Water  Department  Request  in  amount  $10,518,33,  transferring 
from  surplus  in  Fidelity  Insurance,  Fire  Insurance,  Other 
Insurance,  Equipment  appropriations,  to  credit  of  Appropriation 
No,  9.745*300,000,  to  provide  for  deficiency  in  the  appropria- 
tion for  Materials  and  Supplies, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,236— 

RESOLVED,  That  this  Commission  approves  in  amount 
$2,000.00,  expenses  of  the  City  Attorney  and/or  Deputy  City 
Attorney,  trips  to  Washington,  D,  C.,  in  the  matter  of  the 
New  York-San  Francisco  Non  Stop  Case,  Docket  No,  9214, 
presently  remanded  to  the  Civil  Aeronautics  Board  by  the  U.  S, 
Court  of  Appeals  for  the  District  of  Columbia  Circuit, 

Vote; Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,237— 

RESOLVED,  That  Resolution  Ho*  16,931,  adopted  January  lk, 
1957,  setting  forth  official  time  and  place  of  meetings  of  the 
Public  Utilities  Commission,  be  and  the  same  is  amended  as 
follows: 

Regular  Meeting  of  June  7,  I960  (Election  Day)  will 
be  held  at  9:00  A.  M.,  June  8,  I960* 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

Acting  Manager  of  Utilities  reviewed  program,  following  meeting 
in  the  Mayor's  Office,  in  the  matter  of  the  Census  Taking, 
Municipal  Railway  will  distribute  reminders  to  passengers; 
Advertiser  will  furnish  space  in  equipment  for  the  placing  of 
large  card  reminders;  Water  Department  between  now  and  June 
10,  I960  will  Slstuffu  reminders  in  all  bills  mailed  out,  as 
well  as  placing  reminders  in  the  various  collection  agencies 
of  the  Department, 

Roll  Call:       President  Joseph  Martin,  Jr.  noted  a  letter  from 

the  City  Attorney,  requesting  the  advice  of  the 
Commission  as  to  whether  or  not  it  is  desirable  to  be 
represented  before  the  State  Public  Utilities  Commission,  re 
application  of  Pacific  Southwest  Airlines  for  order  authorizing 
establishment  of  certain  local  and  joint  intrastate  passenger 
fares  applicable  to  service  on  Slectra  lS8c  aircraft,  The 
Commission  decided  not  to  be  represented,    inasmuch  as  the 
matter  involved  rates  only* 

Commissioner  Fazackerley,  upon  request  of  President  Joseph 
Martin,  Jr.,  reviewed  status  of  Sound  Abatement  Program  at 
the  San  Francisco  International  Airport,    Commissioner  Fazacker- 
ley stated  that  there  would  be  a  public  meeting  to  be  held 
at  the  Airport  on  Friday,  May  20,  I960,  at  11:00  AM  to  review 
steps  taken  up  to  this  time;  thereafter  regular  meetings  will 
be  held  each  month,  for  public  purposes. 
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In  answer  to  the  question  of  President  Joseph  Martin,  Jr., 
re  removal  of  tracks  on  Jackson  Street,  Mr,  Anderson  of  the 
Municipal  Railway  stated  that  the  project  was  under  the 
jurisdiction  of  the  Department  of  Public  Works  and  further 
stated,  that  it  was  his  understanding  that  the  work  of  track 
removal  would  be  shortly  submitted  to  public  bids. 

Department  Report-Water  Department,  by  J.  H.  Turner: 

Collections  from  sale  of  water  from  July  1,  1959  through  May 
16,  i960  amounted  to  $13/665. 203.00,  an  increase  of 
$812,5^0.00  over  the  same  period  last  year.  Sales  within 
San  Francisco  are  U.91$and  suburban  sales  are  11.1*4$  higher 
than  last  year* 

Construction  work  under  contracts  reviewed  and  noted  • 

Also  reviewed,  conferences  with  officials  of  northern  San 
Mateo  Counties  re  long  term  contracts  for  sale  of  water; 
conference  in  the  matter  of  development  of  the  Pleasanton 
Industrial  Park. 


THEREUPON  THE  MEETING  ADJTOURNED* 
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SAN  FRANCIS  CO  «VATuR  DEPARTIfeNT 
36TH  PERIODICAL  ^PORT 
TO  THE 

PUBLIC  UTILITIES  COMMISSION 


MAY  2k,  i960 


Since  the  first  part  of  April  the  storage  in  the 
Peninsula  and  Calaveras  Reservoirs  has  dropped  some 
100  million  gallons .     This  drop  occurred  even  though  a 
high  draft  of  water  from  He  t  e  n  iietohy  was  maintained. 
Withdrawals  from  Calaveras  Reservoir  were  started  on 
May  12,  I96O0 

In  April  i960  the  average  daily  water  consumption 
for  the  entire  system  was  l6'7<A:  million  gallons,   a  decrease 
of  2.8  million  gallons  per  day  under  April  1959  •     Of  the 
167 08  PGD  used  by  the  entire  system,   10!io2  MG-D  was  used 
in  the  San  Francisco  consumption  area,   and  the  balance  of 
of  63 »6  MGD  was  used  In  the  suburban  areas . 

Collections  from  the  sale  of  water  from  July  1,  1959 
through  May  16,   i960  have  amounted  to  ''  15 , 665 , 205 ,  Indicat- 
ing an  increase  of  $8 12 , }k0  over  the  same  period  last  year. 
Sales  within  San  Francisco  are  Lj.«91#  and  suburban  sales  are 
ll.liij^  higher  than  last  year.     As  of  April  16,  the 
Department  had  )|06  more  customers  than  on  the  same  date 
last  year. 

There  were  7k  unfilled,  orders  to  renew  water 
service  pipes  at  the  beginning  of  April.     luring  April, 
206  services  were  renewed  by  the  Department  and  at  the 
end  of  the  month  there    were  lliO  uncompleted  orders, 
which  is  66  more  than  the  number  on  hand  as  of  March  J>1, 
I960. 

Although  expenditures  for  overtime,  contractual 
services,  maintenance  and  repair  of  automotive  eauipment 
and  materials  and  supplies  continue  to  exceed,  budget 
allotments,  actual  receipts  have  exceeded  budget 
estimates  resulting  in  a  credit  balance  of  fl, 3'62.,lj.69  as 
of  the  end  of  April. 
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There  are  four  Department  contracts  now  under  con- 
struction; four  awaiting  certification;   two  certified  but 
work  has  not  started;  bids  will  be  opened  on  four,  May  26 
and  two  are  to  be  submitted  for  your  action  on  the  2i\.  of 
May. 

College  Hill  Reservoir  Lining  and  Roofing  contract 
is  23$  completed.     Sixty-seven  percent  of  the  excavation 
and  grading  is  done,   some  3? 133   tans   (67^)  of  rock  base  is 
placed,   75 °  °f  the  concrete  crest  wall  poured  and  97 ^  of 
site  preparation  completed.     The  bottom  of  the  reservoir  is 
in  better  condition  than  anticipated,  being  well  compacted 
and  imp e  r v  i ou s . 

The  City  Distribution  Division  performed  \\\.  blow- 
offs  of  distribution  mains  during  April  i960 •     Half  of  them 
for  the  purpose  of  flushing  dead-end  mains  and  the  balance 
because  of  dirty  water.     There  were  1,391  gete  valves 
inspected  in  the  month,   repairs  were  made  to  I4O8  of  them, 
the  balance  of  993  needed  no  repairs  * 

A  conference  was  held  with  representatives  of  six 
northern  San  Mateo  communities  at  which  time  certain 
changes  in  the  proposed  contract  for  the  sale  of  water 
were  agreed  to.     The  City  Attorney  is  now  making  these 
changes  in  preparation  for  another  conference  to  be  held 
on  May  25,   i960.     An  executed  copy  of  an  agreement  has  been 
received  from  the  Guadalupe  Valley  Municipal  Improvement 
District  which  will  be  process  in  the  City  Attorney's  Office 
for  presentation  to  the  Public  Utilities  Commission, 

The  Pleasanton  Industrial  lark  Working  Committee 
met  on  May  6  regarding  the  proposed  Industrial  Park.  Areas 
of  agreement  that  can  be  recommended  have  been  reached  for 
most     of  the  problems  Involved,  except  for  the  supply  of 
water    and  it  is  believed  that  a  solution  to  this  problem 
may  be  reached  in  the  near  future.     In  this  connection,  a 
field  inspection  was  made  of  the  Department's  holdings  in 
the  Sunol-P  leas' ant  on  area  looking  toward  an  overall  plan 
for  future  use  of  the  land. 


Jo  H .  TURNER 

General  Manager  and  Cfciief  engineer 
San  Francisco  water  Department 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,258th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION    IN  ROOM  2S2  ~  CITY  HALL  -  MAY  31, 
I960,  COMMENCING  AT  2:00  P.  M. 


Call  to  Order: 

Present:  Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 
Don  Fazackerley;  Thomas  P.  White 

Absent:  Commissioner  Stuart  N.  Greenberg 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Baron. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  minutes  of  the  1,257th  regular  meeting  of  the 
Commission  held  May  24,  I960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 

Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,238— 

RESOLVED/  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 

Claimant: 

Non-Litigated  Settlements  Date  of  Accident  Settlement 

MG  V/m.A.  Springer         ~~         April  S,  I960  $  715*00 

SC  Irene  D#  Waldron  December  23,  1959  gOO.OO 

CC  Pierre  Etcheverry  January  9,  I960  l,l£S.40 

CC  Paul  F,  Chun  March  30,  I960  1,576.99 

Rescinding  that  portion  of  Resolution  No. 20097, dated 
April  19,  I960,  claimant-Maude  L.  Ross  -1,450.00 
Litigated  Settlement : 

MC  Roger  F#  Liberati  February  17,  I960  5,300.00 

Judgment: 

MC  Frederick  L.  Marcus  May  19,  195S  2,594.63 

Plus  interest 

Appropriation  No.  9. 735*804. 000  $10,725.02 
Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 


— RESOLUTION  MO,  20,239— 

RESOLVED'  That  this  Commission  approves  the  terms  and 
conditions  of  and  authorizes  the  Manager  of  Utilities  to 
execute  Supplemental  Agreement  No.  1  to  Federal  Aviation 
Agency  Contract  C4ca-2110A,  deleting  from  said  Contract,  the 
provision  covering  a  High  Intensity  Approach  Light  Lane. 

Vote:  Ayes-Commissioners  Jfartin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,240— 

RESOLVED,  That  this  Commission  hereby  acknowledges  cancel^ 
lation  date  of  June  3,  I960,  established  by  the  United  States 
of  America,  as  applying  to  that  certain  lease  CS-09B-2563, 
covering  approximately  1,679  sq.  ft  in  Rooms  200,  200A,  202, 
204  and  206A,  Executive  Aircraft  Terminal. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackeiey;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,24l— 

RESOLVED,  That  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:  Harper,  Robinson  and  Co. 

Area:  Air  Cargo  Building  No.  1,  Space  No.  7,  con- 

sisting of  496  sq.  ft. 
Consideration:     $124.00  per  month 
Effective:  May  15,  I960 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates  as  of  May  15*  I960,  Airport  Space  or  Use  Permit 
previously  issued  said  Harper,  Robinson  and  Co.  under  authori- 
ty of  Resolution  No.  19,333. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted; 

— RESOLUTION  NO,  20,242— 

RESOLVED,  That  Resolution  n\  20233,  adopted  May  24,  I960 
re  Airport  Space  Permits,  be  and^the  same  isanended  in  the 
following  particular; 

Emery  Air  Freight  Corporation:       Add  Space  No.  10,  920  sq.  ft., 

effective  May  15,  I960. 

Vote;  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,2*13" 

RESOLVED,  That  this  Commission  approves  the  plans  as  sub- 
mitted by  United  Air  Lines,     Inc.,    Drawing  9MB- 162,  Rev.  E 
under  which  the  Company  at  its  own  and  sole  cost  will  construct 
additional  offices  in  Building  No.  72,  leased  premises,  San 
Francisco  International  Airport,  subject  to  approval  of  detail 
drawings  by  the  Engineering  Bureau  of  this  Commission. 

Vote:  Ayes-Cornmissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,244— 

RESOLVED*  That  this  Commission  accepts  the  services 
rendered  as  being  satisfactorily  completed;  approves  Credit 
Modification  of  Contract  in  amount  $4,8>50o00;  said  contract  was 
executed  with  Roy  &#  Wehe,  in  amount  £5,000 .,00,  for  profession- 
al services  relating  to  new  and  existing  water  and  electric 
power  sale  contracts. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,245— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contract  in  amount 
$59.99,  under  HHWS  Contract  No.  32S~Construction  of  the  Warner- 
ville  Substation,  contractor,  Stolte,  Inc.,  to  provide  for 
furnishing  and  installing  6  additional  steel  angles  for  sus- 
pended insulators  at  Auto  Transformers  Towers, Dwg,  SK  600424. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,246- - 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  California  Water  Service  Co. -South  San  Francisco 

Permit  to  extend  S>"  water  service  lines  across  portions  of 
the  San  Andreas-Baden  Merced  132  foot  right  of  way,  said 
crossing  being  within  the  intersection  of  "D11  Street  and  First 
Avenue,  City  Extension  Homestead,  near  Colma,  San  Mateo 
County,  subject  to  $50.00  permit  fee* 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,24?— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Marshall  A,  Blank,  Redwood  City 

Permit  to  occupy  for  gardening  purposes  a  portion  of  Bay 
Division  Pipeline  No.  3  right  of  way,  said  portion  being 
opposite  Lot  21,  Block  13,  Highlands  of  Emerald  Lake,  Redwood 
City;  no  fee  due  to  offsetting  benefits  to  the  City. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,248— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Airport  Space  or  Use  Permit,  as  follows: 

To:  Pacific  Air  Lines,  Inc.  =  Area,  Executive  Terminal  Build- 
ing, Rooms  136-13S-l4l-l43-l45-l47-l47A-151-153-155-157~ 
16 1-200-200A-202-204-206A-2 1 1-2 1 1A-2 13-213A-223-225-227 • 
Effective  June  4,  I960,  consideration  of  $795.55  per  month. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  termi~ 
nates,  as  of  the  effective  date  set  forth  above,  that  certain 
Airport  Space  or  Use  Permit  previously  issued  Pacific  Air  Lines 
under  authority  of  Resolution  No. 19,S3S, adopted  January  4,1960. 

Vote :Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  FaZackerley ,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20 , 249— 

WHEREAS,  SFWD  Contract  No.  910-Laying  of  611  Cast  Iron 
Mains  in  Manse 11  Street,  betwen  University  Street  and  San 
Bruno  Avenue,  Louis  L.  Cima,    contractor-should,  in  accordance 
with  the  time  limit  set  forth  in  said  contract  be  completed  on 
or  before  April  IS,  I960;  and 

WHEREAS'  contractor  experienced  unavoidable  delays  of  35 
work  days  awaiting  establishment  of  grades,  4  work  days  await- 
ing connections  and  chlorination  of  mains  by  the  Water  Depart- 
ment and  2  work  days  on  account  of  rain;  and 

WHEREAS'  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE ,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  Ho.  13456,  Ordinance  No.  94$4,  adopted  by 
the  Board  of  Supervisors,  January  16,  1956,  Section  6.3 
unavoidable  Delays  due  to  the  prevention  of  a  contractor  from 
commencing  or  prosecuting  the  work  because  ofthe  acts  of 
others  and  adverse  weather,  this  Commission  hereby  grants  an 
extension  of  16  work  days 

BE  IT  FURTHLR  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Credit  Modification  of  Contract  in 
amount  $494,20  and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  37,37o.£0,  in  favor 
of  Louis  L.  Cima,  under  said  SFWD  Contract  No.  910. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,250— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Calls 
for  the  following  Contracts: 

SFWD  Contract  No.  923-Laying  of  4-6-g"  Mains  in  Lombard 
Streets  and  Others. 

SFWD  Contract  No.  925-Laying  of  6~8U  Mains  in  Howth  and  Others. 

SFWD  Contract  No.  94l-Rehabilitating  Portion  of  Dumbarton 
Pipeline  Bridge* 

Vote;Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Oreenberg 
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On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,251— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $7,137.35,  in  favor  of  Fred  T.  Fairey,  under 
SFWD  Contract  No.  883-Laying  12u  Mains  in  Mangels  and  Foerster. 

Payment  in  amount  $19, 192.81 ,  in  favor  of  Dahl-Beck  Electric 
Co.  under  SFIA  Contract  No.  274-Lighting  Runway  1-R,  Extension 
and  Conne  citing  Taxi  way. 

Payment  in  amount  $13, 723.22,  in  favor  of  Martinelli  Con- 
struction Co.,  under  SFIA  Contract  No.  255-Toilets  and  Waiting 
Rooms  in  Terminal  Building. 

Payment  in  amount  $10,693*02,  in  favor  of  Mc  Broom  and  Cecchini 
under  SFIA  Contract  No.  237-Ticket  Counter  Offices  and  Baggage 
Area,  Terminal  Building. 

Payment  in  amount  $20, 831 .50  in  favor  of  Lowrie  Paving  Co., 
under  SFIA  Contract  No.    248-Paving,    Utilities  and  Landscaping 
of  Main  Entrance  Road. 

Payment  in  amount  $2,007.64,  in  favor  of  L.  C.  Smith  Co., 
under  SFIA  Contract  No.  271-Construction  of  Pavements  for 
Roads  R-3  and  R-18.  1 

Vote: Ayes-Commissioners  Martin,  Baron,,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  20,252— 

RESOLVED,  That  this  Commission  hereby  awards  to  Mc  Guire 
and  Hester,  as  the  lowest  regular  and  responsible  bidder,  SFIa 
Contract  No.  250-Utilities  Extension,  Roads  R3  and  R6,  in  the 
amount  of  $220,780.00  and  that  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley, seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,253— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Water  Department  Request  for  Funds: 
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From:  Appropriation  No.  9.911. 8J60. 001 -Retirement 
Aiiowano^: 


$21,000.00 


To:     Appropriation  No.  9.745«200.000-Contractural 

Services 


16,000.00 


Appropriation  No.  9.745.2l6.000-Maintenance  of 

Automotive  Equipment 


5,000.00 


Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,    the  following  resolution  was  adopted: 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  St.  Leonard1 s  Church,  Irvin;  ton,  California 

Permit  to  occupy  for  parking,  school  yard  and  landscaping 
purposes,  a  portion  of  Hetch  Hetchy  Bay  Division  pipeline 
right  of  way;  said  portion  extending  northeasterly  from 
Fremont  Boulevard  through  the  Permittee's  holdings  a 
distance  of  S>36  feet;  fee  waived  due  to  offsetting  benefits 
to  the  Department  in  the  upkeep  of  premises. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 


RESOLVED,    That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  funds,  in  amount  $16,g6£»00,  to  provide  for  com- 
pensation of  : 

1  B65-Secretary,  Public  Utilities  Commission~$960.00  per  month 
1  B4l2-Senior  Clerk  Stenographer-$425/447.00  per  month. 

Deleting  positions  of  : 

1  B60-Secretary  of  the  Public  Utilities  Commission-$62g/764.00 

per  month 

1  B7?-Executive  Secretary  to  the  Manager  of  Utilities-$644/782. 

per  month. 

Vote:Ayes~Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 


— -RESOLUTION  NO. 


20  f  254— 


— RESOLUTION  NO,  20,255— 
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On  motion  of  Commissioner  Fazacker ley, seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,256— 

'i  >  ii  ii    i  m  i    in  in  ■  ■  i  ■  i  ■  <f  <m» 

MERE  AS*  at  approximately  1:06  A,  M.,  Saturday,  May  21, 
I960,  a  power  pie  on  the  high  voltage  line  to  Calaveras 
Reservoir  was  burned;  and 

WHEREAS'  emergency  repairs  are  needed  to  provide  for  the 
uninterrupted  operation  of  the  Department  in  the  operation  of 
said  reservoir: 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with 
Section  47,  Chapter  X  of  the  Public  Works  Code,  this  Com- 
mission hereby  declares  the  existence  of  an  emergency  to 
effect  said  repairs  to  said  power  pole  and  directs  the  Manager 
of  Utilities  to  take  such  steps  as  are  necessary  to  provide  for 
said  emergency  repairs;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
requests  the  Controller  to  certify  funds,  in  an  estimated 
amount  of  £300. 00  to  provide  for  said  emergency  repairs. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Creenberg 

Irems  Over:    Matter  of  permit  to  Eva  Rios  to  occupy  0.30  acre 

portion  of  Parcel  57,  at  entrance  of  Niles  Canyon, 
(over  one  week) 

Matter  of  approval  of  Water  Department  form 
entitled  ^Application  for  Water  Supply  for  Resale 
Purposes-(Governmental  Agencies"),  (over  one  week) 

Manager  of  Utilities,  Robert  C#  Kirkwood  reviewed  briefly 
his  trip  to  Columbus,  Ohio  and  to  Washington,  D.  C,  At 
Columbus,  he  attended  the  Airport  Operators  Council  Convention; 
his  attendance  was  most  productive  and  most  helpful,  commenting 
in  particular  on  liability  insurance  as  it  affects  Airport 
operation;  Mr.  Belford  Brown  will  at  next  week's  meeting  re- 
view in  detail  activities  of  the  Convention. 

Mr.  Kirkwood  then  proceeded  to  Washington,  D.  C.,  conferring 
with  Federal  Officials  and  Congressional  members  in  the  matter 
of  problems  affecting  the  Hetch  Hetchy  Project  and  the  Airport. 

Under  Roll  Call,  Commissioner  White  related  news  item  appearing 
in  Peninsular  papers  re  distress  of  a  plane,  discharging  fuel 
over  the  communities;  he  was  assured  by  Belford  Brown,  that 
the  Airport  had  no  liability  in  the  matter,  since  the  plane  in 
Question  was  off  the  properties  of  the  Airport  and  the  sole 
liability  of  the  carrier, 

THEREUPON  THE  MEETING  ADJOURNED. 
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M  X  H    U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


1,259th  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2S2  -  CITY  HALL  -  JUNE  g, 
I960,  COMMENCING  AT  9:00  A.  M. 


Call  to  Order: 

Present:  Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 
Don  Fazackerley ;  Thomas  P.White 

Absent:    Commissioner  Stuart  N#  Greenberg 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,258th  regular  meeting  of  the 
Commission  held  May  31,  I960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,257— 

RESOLVED,  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers: 

Voucher  in  amount  $106„00,  expenses  of  Donald  Mazzoni,  Municipal 
Railway, attending  Pacific  Coast  Regional  Conference  of  the 
American  Transit  Association,  Sacramento, Calif .-May  5-11,1960, 

Voucher  in  amount  $101. 00, expenses  of  V.C.Peterson, Municipal 
Railway, attending  Pacific  Coast  Regional  Conference  of  the 
American  Transit  Association, Sacramento, Calif .-May  5-11,1960. 

Voucher  in  amount  $495.00, expenses  of  Robert  C.Kirkwood, Manager 
of  Utilities,  attending  Convention  of  the  Airport  Operators 
Council,  Columbus,  Ohio  and  thence  to  Washington,  D.  C.  to 
confer  with  Federal  Officials,  re  Airport  Aid  Program, etc. 
xMay  19-28,  i960. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,.  20,258— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,'  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litigated  settlements 

SC  Catherine  Doran 

TC  Utano  Miyoshi  Kanno 

MC  Angele  &  Louise  Chirso 

Litigated  Settlement: 

MC  Christian  Boyd 

Judgments : 

CC  Maclovia  Pryor 
MC  Leonie  Mulvee 


Date  of  Accident 

January  25,  I960 
October  19,  1959 
September  24,  1959 


June  17,  1957 


December  15,  1957 
March  22,  1958 


Settlement 

$  802,50 
920,00 
1,750.00 


2,000.00 


¥  3  7f;  ¥S 

-4y5€0T00 

4,430.00 
plus  interest 


Amending  that  portion  of  Resolution  No.  19,589, 
adopted  September  22,  19  59,  judgment  in  favor  of 
Katy  Kopf -$1,539.95  and  Pacific  Gas  and  Electric 
Co.  in  amount  $119*55,  by  deleting  said  amount  of 
$119.55,  said  Pacific  Gas  and  Electric  Co. 
waiving  its  interest  therein. 

Appropriation  N0.  9.735.804.000 


„  .-119.55 


Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  v/as  adopted: 

— RESOLUTION  NO.  20,259— 

RESOLVED'  That  this  Commission  hereby  authorizes  Bid 
Calls: 

SFI.A  Contract  No.  253-Additions  to  Sewage  Treatment  Plant. 

MR  Contract  No*  466-Removal  of  Basalt  Block  Paving  and  Repave 
California  Street,  Mason  to  Drumm  Streets. 

Vote: Ayes- Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,260 — 

RESOLVED^  That  this  Commission  hereby  awards  to  the 
lowest  and  responsible  bidders,  the  following  contracts: 

SFWD  Contract  Wo.  955-Cleaning  and  Coating  Steel  Trestles  and 
Pipes,  Bay  Division  Pipelines  No,  1  and  No.  2,  to  D.  E. 
Burgess  Co.  in  the  amount  of  $17,041.00. 

SFWD  Contract  No.  9W-Repairs  toSluice  Tunnel,  Upper  Alameda 
Creek  Diversion  Dam  in  Alameda  County,  to  Roy  Madsen  Con- 
struction Co.  in  amount  $5,503.50. 

SFWD  Contract  No.  950-Laying  of  4"  and  6"  Cast  Iron  Mains  in 
Potrero  Heights  Area  (Replacement  of  Small  Mains)  to  Michael 
Murphy,  in  amount  $32,898.00. 

SFWD  Contract  No.  951-Laying  of  6n  Cast  Iron  Service  Mains  for 
Mc  Laren  Golf  Course,  to  Michael  Murphy,  in  amount  $7, 3^9. 75; 
and 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the 
above  described  contracts  ,  be  and  the  same  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,261— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Frank  F.  Whelan 

Permit  to  occupy  for  grazing  purposes  Ik  acres  located 
at  the  junction  of  Ralston  Avenue  and  Polhemus  Road,  San 
Mateo  County,  subject  to  a  consideration  of  $500,00  per  year; 
and 

Cancelling  revocable  permit  issued  by  Resolution  No.  15,292 
adopted  April  k,  1955/  covering  occupancy  of  the  above 
described  parcel  of  land. 


Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Gresnberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  N  0,  20,262— 

RESOLVED*  That  that  certain  Water  Department  Revocable 
Permit  issued  under  authority  of  Resolution  No.  19606, 
adopted  September  29,  1353,  in  favor  of  the  St,  Paul's 
Episcopal  Church  in  Burlingame,  for  additional  parking  pur- 
poses, the  Church  not  being  able  to  obtain  necessary  variance 
under  local  zoning  ordinances ,  be  and  the  same  is  hereby 
revoked. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,263— 

RESOLVED*  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  legislation  for  submission  to 
the  Board  of  Supervisors,  authorizing  sale  at  public  auction, 
that  certain  25.17  sq.ft.  of  Lot  19/  Assessor's  Block  711^, 
City  and  County  of  San  Francisco,  for  a  proper  consideration. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,26*1— 

WHEREAS '  the  General  Manager  and  Chief  Engineer  of  the 
Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  of  this 
Commission  has  recommended  the  granting  of  a  certain  revocable 
permit  for  use  and  occupancy  of  land  and  property  under  con- 
trol of  that  department,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:  Wm.  H.  Segale 

Permit  to  use  <6or  pasturing  livestock,  a  parcel  of  land, 
200  acres,  more  or  less  situate  within  Sec.  35>  T.  IS, 
R  15  S,  MDB&M,  Tuolumne  County,  California,  subject  to 
an  annual  consideration  of  .100.00. 

Vote: Ayes- Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  N  0.  20,265— 

RESOLVED,  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers,  covering  inspection  of  Airports 
in  the  United  States,  and  attendance  at  the  American  Associa- 
tion of  Airport  Executives  Convention;  Airport  Inspections, 
May  I960;  Convention  May  15-19,  I960: 

Expense  Voucher,  expenses  of  Julian  L.  Bardoff  in  amount 
$66S.67. 

Expense  Voucher,  expenses  of  Stanley  F,  Davis  in  amount  $72£.66. 

Expense  Voucher,  expenses  of  Harold  S,  Messersmith,  in  amount 
$762.21* 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  20,266-- 

RE SOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Order  for  Service  or 
Work,  in  amount  $8,000,00,  in  favor  of  the  Pacific  Gas  and 
Electric  Co.  to  furnish  technical  assistance  for  operational 
testing  and  start-up  of  Cherry  Powerhouse,  Intake  Switchyard 
and  V/arnerville  Substation,  for  a  period  not  to  exceed  four 
months,  said  cost  of  $8,000.00  to  include  all  expenses  con- 
nected with  supplying  said  services,  except  that  the  technical 
advisor  shall  be  furnished  board  and  room  at  Early  Intake  Gamp- 
house  at  City's  expense. 

Vote:  Ayes — Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,267— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Hetch  Hetchy  Project  Funds,  in  amount  $40,000.00, 
to  provide  for  the  entering  into  agreement  with  an  engineering 
firm,  to  prepare  an  Operation,  Testing  and  Maintenance  Manual 
for  the  Cherry  Powerplant,  Intake  Switchyard,  V/arnerville  Sub- 
station and  the  Connecting  Transmission  Lines, 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

 .RESOLUTION  NO.  20,268— 

RESOLVED*  That  this  Commission  approves  expenses  in  an 
estimated  amount  of  $800,00,  for  trip  to  Washington,  D#  C., 
on  or  about  June  16-17,  I960,  by  Mayor  George  Christopher  and 
Belford  Brown,  to  confer  with  Federal  Officials  in  the  matter 
of  co-terminals  for  the  San  Francisco  International  Airport, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Creenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,269— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  the  necessary  legislation  for 
submission  to  the  Board  of  Supervisors,  authorizing  sale  at 
public  auction,  that  certain  portion  of  the  25  foot  right  of 
way  between  Niles  and  Centerville,  consisting  of  0.438  of  an 
acre,  adjoining  the  westerly  line  of  Sequoia  Road, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Creenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  20,270— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Water  Department  Requests  for  Funds: 

Request  in  amount  $1,000,00,  from  Appropriation  No.  9.715.231. 
745-Gas  and  Electricity  to  Appropriation  No.  9.745,112.000,  to 
provide  for  Holiday  Pay  (Election  Day) 

Request  in  amount  ^165.00,  from  Appropriation  No,  9.747.000.000 
to  provide  additional  funds  in  Appropriation  No.  9. 747.516 .000, 
for  purchase  of  telephone  wire. 

Request  in  amount  $8,418,95,  from  Appropriation  No,  9.746.013. 
000,  to  credit  of  Appropriation  No.  9.746.013.950,  to  allot 
additional  funds  required  for  Contract  No,  950-Laying  of  4" 
and  6"  Mains  in  Potrero  Heights  Area, 

Request  in  amount  $993.50,  from  Appropriation  No.  9.746,000.000 
to  credit  of  Appropriation  No.  9.746,531.000,  to  provide  ad- 
ditional funds  for  Contract  No.  944-Reconstruct  Upper  Alameda 
Dam  Sluiceway. 

Vote: Ayes- Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,271— 

RESOLVED    That  this  Commission  finds  and  determines  that 
it  is  to  the  6est  interest  and  advantage  to  City  to  amend 
effective  May  Ik,  I960,  that  certain  lease  dated  July  1,  195^, 
and    extended  by  agreement  dated  April  21,  I960,  between  City 
and  Qantas  Empire  Airways,  Ltd,,  a  corporation,  of  space  at 
the  San  Francisco  International  Airport  Terminal  and  Airmail 
Air  Cargo  Buildings  at  Airport,  by  accepting  the  unconditional 
relinquishment  by  C)antas  Empire  Airways,  Ltd.,  a  corporation, 
of  Room  105  in  Air  Cargo  Building  Wo.  1,  containing  920  sq.ft. 
the  value  of  said  space  being  mutually  agreed  by  said  parties 
to  be  the  sum  of  $230.00  per  month  and  except  as  herein 
amended,  the  terms  of  said  lease  and  extension  thereof  shall 
remain  in  full  force  and  effect. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Graenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Faz^ckerely,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,272— 

RESOLVED,  That  this  Commission  hereby  awards  to  Alfred 
Mendoza  of  Irvington,  California,;  lease  of  1,270  acres  of  Water 
Department  property,  Alameda  County,  per  Drawing  R-213,  for  a 
period  of  five  years  commencing  November  1,  I960,  at  an 
annual  rental  of  ^4,S10o00,  said  Alfred  Mendoza  submitting  the 
only  bid  received  under  public  bidding,  June  2,  I960. 

Vote:Ayes-Commissioners  Martin,  Baron,  Fa,zackerley,  White 
Absent:  Commissioner  Gfcaenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,273— 

RESOLVED,  'I'hat  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property,  as  follows: 

To:  Miss  Eva  Rios,  Niles,  Alameda  County 

Permit  to  occupy  a  0.30  acre  portion  of  Parcel  J7>  Alameda 
County  Lands  at  Niles,  for  gardening  purposes,  including 
existing  farmhouse;  subject  to  a  consideration  of  $40.00  per 
month;  cancelling  permit  issued  under  Resolution  No.-  14,178, 
adopted  March  29,  195^,    covering  use  of  above  described  proper- 
ty. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,27Il~- 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  legislation  for  the  presen- 
tation to  the  Board  of  Supervisors,  authorizing  sale  at  public 
auction,  Lot  3,  Block  32,  Abbey  Homestead,  Daly  City;  said  lot 
being  portion  of  the  old  San  Andreas-College  Hill  Pipeline 
right  of  way. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

^RESOLUTION  NO,  20,275— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call 
for  the  following: 

SFWD  Contract  No*  924-Laying  of  6"  and  8"  Mains  in  Lyon, 
Broadway  and  Other  Streets, 

SFWD  Contract  No.  918-Laying  of  12"  Mains  in  Eugenia,  Brook, 
Mission,  Bocana  and  Grates. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,276— 

RESOLVED,  That  this  Commission  awards  to  the  lowest 
regular  and  responsible  bidders, the  following  contracts: 

SFIA  Contract  No.  262-Fill  for  Extension  of  Runway  19L  and 
Maintenance  Base  Areas,  to  Ratkovich  Construction  Co.  in 
amount  $1,3^1, 525 #00. 

SFIA  Contract  No.  246-Remodel  Ground  Floor,  Pier  D,  Terminal 
Building,  to  Martinelli  Construction  Co.  in  amount  $69,3^0.00* 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the 
above  described  contracts  be  and  the  same  are  hereby  rejected. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,277— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid 
Call  for  the  following  Contracts. 

BLH&P  Contract  No,  163-Maintenance  and  Repair  of  City-Owned 
Street  Lighting  System. 

BLH&P  Contract  No.  l64~Street  Lighting  Service  for  Fiscal 
Year  1960-61. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20, 278-- 

RESOLVED,  That  this  Commission  approves  attendance  by  two 
staff  members,  as  designated  by  the  Manager  of  Utilities,  at 
the  Convention  of  the  California  Association  of  Airport 
Executives,  to  be  held  in  Riverside,  California,  June  21-22-23, 
i960;  estimated  expense-$230.00e 

Vote : Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,279— 

RESOLVED,  That  this  Commission  approves  the  leasing  of 
certain  San  Francisco  International  Airport  land,  being  Plot 
3-C,  containing  1.37  acres,  more  or  less,  per  Drawing  BAIO676, 
Rev.  1.    Said  lease  shall  be  for  a  period  not  to  exceed 
forty  years,  at  a  rental  of  not  less  than  $2,000.00  per  acre  per 
annum,  for  the  first  ten  years,  the  rental  thereafter  to  be 
determined  or  negotiated  pursuant  to  lease  provisions;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
requests  the  City  Attorney  to  prepare  necessary  documents  to 
reflect  the  leasing  of  said  1.37  acres. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 


-12,154 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,280— 


WHEREAS'  at  approximately  11:30  AM  on  May  30,  I960,  a 
break  occurred  in  the  22"  water  main  on  the  east  side  of 
Valencia  Street,  between  22nd  and  23rd  Streets,  which  break, 
because  of  pressure  changes,  caused  breaks  on  23rd  Street, 
east  of  Kansas  Street  and  at  San  Jose  and  Monterey  Avenue 
and  southerly,  and  in  addition  thereto,  approximately  75 
services  were  damaged;  and 

WHEREAS' emergency  repairs  to  the  above  facilities  is 
necessary  to  carry  on  the  uninterrupted  service  to  consumers, 
to  protect  the  interests  of  the  City  and  County  of  San 
Francisco  and  to  safeguard  the  health  and  welfare  of  the 
citizens  of  said  City  and  County: 

THEREFORE,  BE  IT  RESOLVED,  That  time  being  of  the  essence, 
this  Commission  in  accordance  with  the  provisions  of  Section 
47,  Chapter  X  of  the  Public  Works  Code,  hereby  declares  the 
existence  of  an  emergency  and  directs  the  Manager  of  Utilities 
to  effect  such  emergency  repairs  in  the  most  expeditious 
manner;  and 

BE  IT  FURTHER  RESOLVED/  That  the  Controller  be  and  he  is 
hereby  requested  to  certify  funds  in  an  estimated  amount  of 
$13,575.00,  to  provide  for  said  emergency  repairs  to  facili- 
ties. 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,281— 

WHEREAS,  the  regulations  for  administering  the  Federal 
Airport  Act,  Public  Law  377  of  the  79th  Congress  of  the  United 
States  Government  to  pay  a  portion  in  the  amount  of  $933,682,00 
of  the  allowable  airport  project  costs  for  Federal  Airport 
Project  No,  9.04-034-6017,  be  accepted  by  resolution  of  the 
Sponsors  governing  Body: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Board  of  Supervisors 
of  the  City  and  County  of  San  Francisco  is  hereby  requested  to 
adopt  a  resolution  accepting  this  offer  of  the  United  States 
Government  which  acceptance  is  to  be  executed  by  the  Mayor  of 
the  City  and  County  of  ban  Francisco,  and  the  Manager  of 
Utilities  of  the  City  and  County  of  San  Franc isco» 

Vote.:Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Baron,    seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

-^RESOLUTION  NO,  20,282— 

RESOLVED,  That  this  Commission  hereby  approves  that 
certain  San  Francisco  Water  Department  Form,  entitled  "Applica- 
tion for  Water  Supply  for  Resale  Purposes,  "Governmental  Agen- 
cies" )• 

Vote: Ayes-Commissioners  Martin,  Baron,  Fazackerley,  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  Nu.  20,283— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  1956  Airport  Bond  Fund  Request  for  Funds, 
in  amount  $10,000.00,  from  Appropriation  No.  859-000-000, 
Unallocated,  to  credit  of  Appropriation  No.  859-050-200,  to 
provide  additional  funds  required  for  Certification  of  SFIA 
Contract  No.  249-Remodeling  of  Fourth  Floor  of  Terminal 
Building. 

Vote: Ayes-Commissioners       .       Baron,  Fazackerley,  White 

Absent:  Commissioners        "Greenberg;  Martin  (for  this  item! 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,284— 

RESOLVED,  That  Resolution  No.  20,225,  adopted  May  2k,  I960 
re  Amendment  of  Rules  and  Regulations,  Revolving  Funds,  in- 
creasing the  amount  entrusted  to  the  Superintendent,  San 
Francisco  Water  Department,  Peninsular  Division,  from  $+00.00 
to  $500.00,  be  and  the  same  is  amended  to  read  $300.00  to 
$400.00. 

Vote: Ayes-Commissioners  .      .      Baron,  Fazackerley,  White 

Absent:  Commissioners  Greenberg, Martin(f or  this  item) 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,285— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $57,735*95*  in  favor  of  Chas.  L.  Harney, 
Inc.,  under  SFIA  Contract  No,  235-Apron  Extension,  Paving  and 
Utilities. 

Payment  in  amount  $62.50,  in  favor  of  Robert  Horonjeff 
for  professional  services  relating  to  development  of  the  San 
Francisco  International  Airport. 

Vote: Ayes-Commissioners  *  Baron,  Fazackerley,  White 

Absent:  Commissioners  Greenberg, Martin  (for  this  item) 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NCL  20,  286— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $151,262.29,  in  favor  of  G-3-L-H-T  Power- 
house Contractors,  under  HH  Contract  No.  316-Construction  of 
Cherry  Powerhouse  and  Related  Work, 

Payment  in  amount  $9^,013,15,  in  favor  of  Atkinson-Arundel- 
Dixon,  under  HHContract  No,  300A,  Cherry  Power  Tunnel  and 
Related  Work. 

Vote: Ayes-Commissioners  .  Baron,  Fazackerley,  White 

Absent:  Commissioners  Greenberg;  Martin  (for  this  item) 

Manager  of  Utilities  Reports: 

(1)  Mr,  Kirkwood  advised  the  Commission  that  Railway  Excess 
Insurance,  Public  Liability  and  Property  Damage,  under- 
written by    Lloyds  of  London,  the  rate  of  which  is  current- 
ly 39.00  would  be  advanced  to  $14.00.  He  recommended  that  the 
insurance  be  carried  on  a  short  term  basis,  to  permit  study 

by  Railway  Management  and  the  Controller,  as  to  possibility 
of  self  insurance. 

(2)  Mr.  Kirkwood  advised  the  Commission,    that  Rt  J.  Macdonald, 
Secretary  to  the  Commission  will  presently  take  his  vaca- 
tion, prior  to  retirement  as  of  July  1,  I960. 

Roll  Call:    Commissioner  White  stated  that  he  would  proceed  to 

Moccasin  to  interview  reservoir  keepers  in  the 
matter  of  working  conditions. 

Department  Report-San  Francisco  International  Airport,  B.  Brown 
reporting: 

Mr.  Brown  reviewed  his  recent  participation  in 
Lufthansa  Inaugural  Flight;  also  reviewed  his  attendance  at  the 
Airport  Operators  Council  convention  in  Columbus,  Ohio. 
Traffic:  April,  I960  figures  indicate  an  increase  of  21,0$ 
in  and  out  passengers;  total  mail,  an  increase  of  18.6$;  freight 
an  increase  of  all  as  compared  with  April  of  1959. 


THEREUPON  THE  MEETING  ADJOURNED* 
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Report  of  the  Manager,  Airport  Department 

to  the  Public  Utilities  Commission  June  8,  i960 

HIGHLIGHTS  OF  MAY  ACTIVITIES 

Lufthansa  Inaugural  Flight 

During  the  first  part  of  May,  Lufthansa  German  Air  Lines,  our  newest 
carrier  and  tenant  at  the  Airport,  commenced  direct  flight  service  between  San 
Francisco  and  Frankfurt,  Germany,  on  a  twice-weekly  basis* 

I  was  privileged  to  take  part  in  their  inaugural  flight  and  found  it 
to  be  a  most  efficient  service.    I  also  had  the  opportunity  of  seeing  their 
major  airport  facilities  at  Frankfurt  and  was  impressed  with  the  magnitude 
of  their  operation. 
Airport  Operators  Council  Conference: 

Following  my  trip  to  Germany,  I  joined  Mr.  Kirkwood  in  Columbus,  Ohio 
at  the  13th  Annual  Meeting  of  the  Airport  Operators  Council.    This  was  a 
working  conference  and  the  members  reviewed,  through  the  medium  of  group  and 
panel  discussion,  airport  public  relations,  financial  planning,  technical 
planning,  helicopter  operations  at  terminal  airports,  supersonic  planning  and 
air  cargo  planning.    An  airport  equipment  exhibit  and  demonstration  of  the 
latest  devices  proved  successful  and  the  members  indicated  to  the  Board  that 
surveys,  in  connection  with  insurance  premiums  on  public  liability  and  pro- 
perty damage  insurance  at  airports,  should  be  developed  and  made  available  to 
the  membership. 

At  the  business  session  of  the  conference,  I  was  elected  to  a  3-year 
term  as  a  Director  of  the  AOC  and  the  newly  elected  President,  George  DeMent, 
Commissioner,  Department  of  Public  Works,  Chicago,  appointed  me  to  the  chair- 
manship of  the  Economic  Committee. 

Mr.  Leander  Shelley,  Counsel  for  the  AOC,  reported  to  the  conference  the  City 
and  County  of  San  Francisco  vs.  Western  Air  Lines  Case.    The  Board  of  Directors 
took  no  action  with  respect  to  AOC  requesting  for  permission  to  file  a  brief 
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on  appeal  as  I  was  not  informed  as  to  the  status  of  the  Case  and  did  not  know 
that  hearings  had  been  set.    We  therefore  could  not  advise  the  AOC  as  to  what 
action  should  be  taken.    The  Board  will  meet  again  on  July  13  and  14  in  Chicago, 
Illinois,  and  if  the  Commission  desires  the  AOC  to  file  a  brief  of  Amicus  Curiae, 
I  will  bring  the  matter  before  them. 

We  also  had  further  discussions  on  the  mid-year  conference  which  is  to 
be  held  at  the  Jack  Tar  Hotel  in  San  Francisco  on  October  23-26  of  1960  and  a 
committee,  comprising  of  Mr.  Wm.  Simons  and  Mr.  Robert  Rockwell,  Bureau  of 
Public  Service,  Mr.  H.  S.  Messersmith,  Mr.  Burnett  Smith  and  Miss  Irene  Halbasch 
of  the  Airport  Department,  are  working  out  details.    We  will  report  to  you  from 
time  to  time  in  the  next  three  months  regarding  the  development  of  this  project. 
Fuel  Truck  Operations : 

A  meeting  was  held,  during  the  month,  with  the  oil  companies,  airlines, 
fixed  base  operator  and  representatives  of  the  FAA  to  review  proposals  for  the 
efficient  handling  of  fuel  truck  operations  at  the  Airport.    The  FAA' s  parti- 
cipation in  the  plan  to  route  trucks  via  taxiways,  under  control  of  the  Tower, 
is  being  awaited. 
Traffic  Flow  Study: 

Both  the  airlines,  tenants  and  concessionaires  jointly  participated  in 
a  weekend  passenger  and  visitor  count  in  connection  with  the  DeLeuw-Cather 
traffic  flow  study  currently  being  conducted. 
Sound  Abatement  Center: 

On  May  27th,  the  Executive  Committee  of  the  Sound  Abatement  Center  held 
their  first  open  meeting  with  invited  representatives  from  surrounding  communi- 
ties and  members  of  the  Press.    The  work  that  has  been  done  and  the  progress 
made  in  regard  to  noise  abatement  was  presented  for  discussion  to  the  group. 
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General  Aviation  Study: 

Following  up  my  report  of  last  month  concerning  general  aviation  opera- 
tions at  the  Airport,  Management  has  recommended  that  the  Airport  Consultant, 
Leigh  Fisher,  be  given  the  assignment  to  make  a  study  of  the  entire  general 
aviation  situation  at  SFIA  and  the  possibility  of  using  other  sites  in  San 
Francisco,  or  the  immediate  area,  for  handling  small  private  aircraft. 
April  Traffic: 

April  traffic  figures  indicate  an  increase  of  21.0%  in  and  out  passengers, 
as  compared  to  the  same  period  last  year.    Total  for  April  1960  was  419,636  as 
compared  to  346,700  for  1959. 

The  FAA  Control  Tower  recorded  a  total  of  11,924  scheduled  aircraft 
operations  for  April  as  compared  to  11,001  for  the  same  period  last  year,  an 
increase  in  percentage  of  8.4%. 

Total  mail  (air  mail  and  first  class  mail  by  air)  amounted  to  4,259,287 
compared  to  3,590,523  for  April  of  1959,  an  increase  of  668,764  pounds  or  18.6%. 

Freight  moving  through  San  Francisco  by  air  showed  a  6.97.  increase  and 
express  volume  was  up  8.8%. 


*  *  * 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,260th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2S2  -  CITY  HALL  -  JUNE  14, 
I960,  COMMENCING  AT  2:00  P.M. 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 
Call  to  Order: 

Present:  Commissioners  Joseph  Martin,  Jr.,  Sdw#  B.  Baron, 
Don  Fazackerley;  Thomas  P.  White 

Absent:    Commissioner  Stuart  N.  Greenberg 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley, 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  minutes  of  the  1,259th  regular  meeting  of  the 
Commission  held  June  S,  I960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 


On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,287-- 

RESOLVED,  That  this  Commission  approves  and  hereby  requests 
the  Controller's  concurrence  in  amendment  of  Public  Utilities 
Commission  -  Revolving  Funds,  Rules  and  Regulations,  as  follows: 

Rule  7  -  Bank  Signatures 

E-l    Municipal  Railway  -  General  Claims  Agent 

E-2    Municipal  Railway  General  Manager 

E-3    Municipal  Railway  -  Fare  Box  Operating  Change  Fund 

Principal 

Delete:  0.  D,  Miller 

Add:  V.  W.  Anderson 


Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 
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On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,288— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Modification  of  Contract  in  amount 
$1, 329.41,  under  HHWS  Contract  No.  329  -  Construction  of 
Warnerville  Substation;  Contractor,  Stolte,  Inc.,  to  provide  for 

Furnishing  and  installing  outdoor  service  equipment  as 
shown  on  Supplemental  Contract  Drawing  No.  C-2875 
(Rev.  1). 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,289— 

RESOLVED,  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers: 

Voucher  in  amount  $359.11,  expenses  of  Belford  Brown,  attending 
Airport  Operators  Council  Annual  Meeting  and  Conference,  May  22- 
27,  1960. 

Voucher  in  amount  $559*35/  expenses  of  John  J.  Lyons,  attending 
American  Water  Works  Association  Convention,  Bal  Harbour, 
Florida,  May  15-20,  I960. 

Voucher  in  amount  $566.70,  expenses  of  H.  E.  Medbery,  attending 
American  Water  Works  Association  Convention,  Bal  Harbour, 
Florida,  May  15-20,  I960. 

Voucher  In  amount  $541.00,  expenses  of  Geo.  D.  Burr,  attending 
American  Water  Works  Association  Convention,  Bal  Harbour, 
Florida,  May  15-20,  I960. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  v/as  adopted: 

— RESOLUTION  NO.  20,290— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Departments  Requests  for  Funds: 

Water  Department  Request,  in  amount  $7,500.00,  to  provide  for 
award  by  Industrial  Accident  Commission,  Case  No.  SF  191-625, 
B.  J.  Ingram , 

Airport  Department  Request,  in  amount  $1,681.00,  to  provide  for 
work  order  to  Fire  Department  for  overtime  and  holiday  pay;  to 
Health  Service  System  -  to  complete  fiscal  year  1959-1960;  and 
to  Purchasing  Department  for  transportation  expense  due  Airport 
Storekeeper,  month  of  June. 
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Hetch  Hetchy  Project  Request,  General  Of f ice-Bureau  of  Personnel 
and  Safety,  in  amount  $50.00,  to  transfer  surplus  in  Membership 
Dues  appropriation  to  cover  estimated  deficit  in  the  Use  of 
Employees'  Oar  appropriation, 

Water  Department  Request,  in  amount  $25,000.00*  to  transfer  funds 
from  Unallocated  to  Services  and  Meters  appropriation. 

Bureau  of  Light,  Heat  and  Power  Request,  in  amount  $57*00,  to 
provide  for  additional  funds  for  Health  Service  System. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,291— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call 
for  WD  Contract  No.  93^  -  Construstion  of  Chlorine  Stations  at 
Summit,  Sutro  and  Stanford  Heights  Reservoirs. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,292— 

RESOLVED,  That  this  Commission  in  accordance  with 
Resolution  No.  16527,  adopted  July  16,  1956,  approves  payment 
of  claims  in  amount  $15,199.66,  made  by  Municipal  Railway,  month 
of  May,  I960,  per  Revolving  Fund  Vouchers  Nos.  2052  through 
2060 . 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,293— 

RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  Manager  of  Utilities,  Department  Heads  and  City  Attorney, 
approves  the  write-off  of  uncollectible  accounts  receivable 
which  are  more  than  9Q  days  past  due  and  the  adjustment  of 
accounts  receivable,  per  the  following: 

Water  Department,  List  of  May  31,  I960  $  876.97 

Municipal  Railway,  List  for  May,  I960  557. 3^ 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  approves 
compromise  settlements,  as  follows: 
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Municipal  Railway  Amount  Compromise 

Debtor   Billed  Settlement 

Lee  Rogne                                               $  38.33  $  30.98 

Rubie  L.  Angelone                                     142.12  123.22 

Fred  Simmonds                                           35.4-9  35.00 

Edwin  A.  Hogan                                           64,26  57.96 

$280.20.  $  247.16 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  approves 

collections,  month  of  May,  I960,  for  damages  which  the  Depart- 
ments have  against  miscellaneous  debtors: 

Water  Department  $  525.83 

Municipal  Railway  .  2,226.92 
Bureau  of  Light,  Heat  and  Power  366.37 
u     ii       ii        »i       ii       ii  through 

"     of  Delinquent  Revenue  219.73 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,294— 

RESOLVED,  That  this  Commission  approves  expenses  in 
estimated  amount  of  $1,000.00,  covering  appearances  by  the  City 
Attorney  and  a  Staff  Member  of  Hetch  Hetchy  Water  Supply,  in 
Washington,  D.  CL,  in  the  matter  of  Release  of  Water  from  Hetch 
Hetchy  Project  reservoirs. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,295— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $4,397.00,  in  favor  of  DeLeuw,  Cather  and 
Company,  for  professional  engineering  services  to  conduct  a 
traffic  survey  of  automobile  and  commercial  vehicles  at  the 
Airport. 

Payment  in  amount  $93,254.92,  in  favor  of  Stolte  Incorporated, 
under  HHWS  Contract  No.  329  -  Construction  of  Warnerville  Sub- 
station. 

Payment  in  amount  $9, 346. 05 ,  in  favor  of  Paul  E.  Woof,  under 
HHWS  Contract  No.  333  -  Paving  of  Road,  Jones  Point  to  Mather. 

Payment  in  amount  $66,539.25,  in  favor  of  Payne  Construction 
Company,  under  SFWD  Contract  No. '884  -  Roofing  and  Lining, 
College  Hill  Reservoir. 
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B^ent  in  amount  $7*192.57,  *n  favor  of  Golden  West  Concrete 
Company,  under  SFWD  Contract  No.  337  -  Construction  of  Sidewalk 
and  Bulkhead  at  University  Mound  Reservoir. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,296— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appropri- 
ation of  Municipal  Railway  Funds,  in  amount    $4,980.00,  to 
provide  funds  to  continue  the  employment  pf  one  B222  General  Clerk 
(Disability)  for  fiscal  year  1960-bl;  reflecting  reclassification 
of  one  B222.1  Carhouse  Receiver  to  one  B222  General  Clerk 
(Disability). 

Vote:  Ayes-Commissioners  Martin*  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,297— 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  a  resolution,  authorizing  acceptance  of 
a  deed  from  Ideal  Cement  Company,  for  the  consideration  of 
$125,825.00,  covering  Parcels  1,  2  and  3,  San  Mateo  County, 
containing  360  acres,  more  or  less,  per  Airport  Drawing  No.  AA- 
10786,  Revised,  June,  I960;  said  real  property  being  required 
for  Airport  expansion. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
WMtfc„  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20.298— 

RESOLVED,  That  this  Commission  approves  expenses  in 
estimated  amount  of  $300.00,  covering  attendance  by  two  stafjf 
members  of  Utilities  Engineering  Bureau  at  meeting  of  American 
Society  of  Civil  Engineers,  in  Reno,  Nevada,  June  20-24,  i960. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Gosrnixsion&r 
White,  the  following  resolution  was  adopted: 

^-RESOLUTION  NO.  20.299— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

AD  Contract  No.  249-Remodel  Fourth  Floor,  Terminal 


-12,162 


Building,  to  McBroom  and  Cecchini,  in  amount  $59,300,00; 
and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,300— 

WHEREAS,  the  members  of  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  have  noted  with  feelings 
of  genuine  regret  that  ROBERT  J.  MCDONALD  has  retired  after 
having  served  the  people  of  the  City  and  County  of  San  Francisco, 
most  capably  and  diligently,  for  thirty-four  years;  and 

WHEREAS,  during  his  long  and  faithful  service,  Robert  J. 
Macdonald  has  served  with  the  Department  of  Public  Works  as 
Inspector  of  Complaints;  pioneered  during  the  construction  of 
the  Hetch  Hetchy  system  as  Assistant  Paymaster;  put  in  a  "tour 
de  force"  with  the  San  Francisco  Water  Department;  transferred 
to  the  General  Office  of  the  Public  Utilities  Commission  where 
on  July  1,  19^3,  by  Executive  action,  he  was  appointed  as 
Secretary  of  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco;  and 

WHEREAS,  in  his  contacts  with  the  public,  his  close 
associations  with  governmental  officials,  department  heads  and 
his  fellow  employees,  his  expert  and  invaluable  assistance  given 
unstintingly  and  selflessly,  he  has  convinced  his  associates 
that  his  niany   enviable  personal  and  professional  attributes  will 
be  exceedingly  difficult  of  replacement;  and 

WHEREAS,  while  it  is  difficult  fully  to  evaluate  and 
appreciate  the  worth  of  "Mac's"  valuable  service  to  the  people 
of  the  City  and  County  of  San  Francisco,  to  the  Commission  and 
to  all  City  government; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  take  public  cognizance  of  the  fine 
contributions  made  by  Robert  J,  Macdonald  while  in  the  service 
of  the  City  and  County  of  San  Francisco,  and  does  hereby  extend 
to  him  its  highest  commendation  therefor;  and 

BE  IT  FURTHER  RESOLVED,  That  a  suitable  copy  of  this 
resolution  be  tendered  to  Robert  J.  Macdonald  as  a  token  of  the 
esteem  in  v/hich  the  members  of  the  Public  Utilities  Commission 
hold  him  and  as  an  expression  of  their  sincere  hope  that  he  may 
enjoy  the  fullest  measure  of  health,  happiness  and  success  for 
many  years  to  come. 


Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 

On  motion  of  Commissioner  Fazackerloy,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted; 
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— RESOLUTION  MO.  20,301— 

WHEREAS,  in  accordance  with  the  Rules  and  Regulations  of 
the  San  Francisco  Water  Department  effective  January  1,  I960, 
Mrs,  Catherine  Dockwell  paid  $65.00  and  Herrero  Bros,  paid 
$85.00  for  installation  of  water  services,  both  in  accordance 
with  Rule  2,  Section  A,  of  said  Rules  and  Regulations;  and 

WHEREAS,  the  foregoing  payments  were  made  under  protest 
inasmuch  as  Mrs.  Dockwell  and  Herrero  Bros,  had  been  advised, 
prior  to  adoption  of  said  Rules  and  Regulations,  that  no  charge 
would  be  made  for  water  service  installation;  and 

/  WHEREAS,  Applications  for  installation  were  filed  after 

January  1,  I960  requiring  payment  for  installation;  and 

WHEREAS,  after  due  investigation  the  claims  that  these 
services  should  be  installed  without  charge  were  found  to  be 
valid:  / 

THEREFORE,  BE  IT  RESOLVED,  That  under  the  foregoing 
circumstances  and  in  accordance  with  Rule  11,  Section  E,  of 
said  Rules  and  Regulations,  this  Commission  approves  the  refund 
of  the  foregoing  amounts  to  the  named  applicants  and  requests 
the  Controller's  approval  of  the  necessary  Requests  for  Warrant. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Fazackerley;  White 
Absent:  Commissioner  Greenberg 


Roll  Call:    President  Martin  reported  to  the  Commission  that  he 

and  Airport  Manager  Belford  Brown  had  met  with  Mr. 
Al  Schlesinger,  President  of  the  Pacific  Festival,  and 
representatives  of  the  Jr.  Chamber  of  Commerce  yesterday  concern- 
ing City's  participation  in  the  Pacific  Festival  Air  Show.  On 
behalf  of  the  Public  Utilities  Commission,  President  Martin 
stated  that  although  we  would  cooperate  with  all  concerned  for 
the  success  of  this  year's  Pacific  Festival,  in  view  of  the 
technical  problems  involved  in  staging  an  Air  Show,  the 
inconvenience  to  passengers  on  regular  airlines,  noise  problems, 
safety  factors,  etc.,  City  would  not  participate  in  future  Air 
Shows  of  the  Pacific  Festival.  President  Martin  said  it  was 
suggested  to  the  Jr.  Chamber  of  Commerce  that  prior  to  the 
making  of  final  arrangements  for  jet  fly-overs  and  plane  move- 
ments in  connection  with  the  Air  Show,  that  the  Chamber  discuss 
the  matter  with  the  officials  of  the  surrounding  communities 
because  of  the  added  noise  feature. 

President  Martin  then  informed  the  Commission  that  the 
Transportation  Council  this  morning  had  received  the  report  of 
the  Mayor's  Technical  Committee  on  Rapid  Transit  and  asked 
Department  Manager  Lloyd  to  comment  on  this  report  as  well  as 
the  Bay  Area  Rapid  Transit  Report.    Mr.  Lloyd  briefly  reviewed 
the  two  or  three  fundamental  differences  between  the  plans. 

Department  Report:    Hetch  Hetchy  Project,  H.  E#  Lloyd  reporting. 

In  general,  all  operating  functions  of  the  Hetch 
Hetchy  Project  are  continuing  satisfactorily.    Indications  are 
that  Hetch  Hetchy  and  Lake  Lloyd  Reservoirs  will  not  fill  this 
year  but  with  normal  precipitation  next  year,  storage  in  the 
mountain  reservoirs  will  be  restored  to  normal  conditions. 
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The  construction  program  and  progress  on  Canyon-Cherry  Power 
Development,  with  respect  to  tunnel  work,  Cherry  Powerhouse  and 
Warnerville  Substation,  were  reviewed  and  a  detailed  progress 
report  given  on  various  contracts  for  the  Airport  Department  and 
for  the  Municipal  Railway. 

A  draft  of  an  Agreement  between  the  United  States  Atomic  Energy 
Commission  and  City  for  Primary  Water  Service  for  Lawrence 
Radiation  Laboratory  at  Livermore,  submitted  to  the  Bureau  for 
study  and  comment,  has  been  returned  to  the  City  Attorney1 s 
Office  with  the  Bureau's  recommendations. 

Report  made  on  status  of  plans  and  specifications  for  pipeline 
and  pumping  facilities  to  be  constructed  by  the  Atomic  Energy 
Commission. 


THEREUPON  THE  MEETING-  ADJOURNED. 
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HETCH  HETCHY  WATER  SUPPLY,  POWER 
AND  UTILITIES  ENGINEERING  BUREAU 


Report  on  the  Activities  of  the  Bureau 
Public;  Utilities  Commission  Meeting 
June  '}QoO 


HETCH  HETCHY 
General 

In  spite  of  the  second  consecutive  abnormal  water  year,  all  operating 
functions  and  also  construction  progress  on  the  Hetch  Hetchy  Project 
are  continuing  satisfactorily.    Should  we  experience  normal  precipita- 
tion next  year,  storage  in  the  mountain  reservoirs  will  again  be  restored 
to  normal  conditions. 

Water  Conditions 

The  latest  review  of  runoff  forecasts  based  on  snow  surveys  and  actual 
runoff  to  date  on  the  Tuolumne  River  watershed  still  indicates  that  Hetch 
Hetchy  and  Lake  Lloyd  Reservoirs  will  not  fill  this  year.    Following  is 
a  summary  of  present  storage  conditions  in  the  mountain  reservoirs  com- 
pared to  last  year  as  of  June  8: 


Reservoir 


Capacity 
(Acre-Feet) 


June  8,  I960    June  8,  1959 


Storage  in  Acre-Feet 


Hetch  Hetchy 


360,300 


287,631 


298,840 


Lake  Lloyd 


268,200 


174,9^ 


103,992 


Lake  Eleanor 


26,200 


13,370 


3,127 


Total    654, 700 


475,950 


405,959 


•■■  ■ 


Routing  Study,  New  Don  Pedro  Project 

Several  conferences  have  been  held  between  engineers  of  the  Utilities 
Engineering  Bureau  and  engineers  of  the  Bechtel  Corporation  who  are 
making  a  routing  study  for  the  Mew  Don  Pedro  project  under  a  contract 
with  the  Modesto  and  Turlock  Irrigation  Districts.    The  Bureau  has  co- 
operated in  the  study  by  making  available  flow  data  on  the  Tuolumne 
River  watershed  for  the  years  1918  through  1959.    The  routing  study  will 
route  all  flows  of  the  Tuolumne  River  during  the  above  period  through 
all  reservoirs,  tunnels  and  power  plants  of  the  City  and  of  the  Irriga- 
tion Districts  as  now  constructed  or  planned. 

Atomic  Energy  Commission 

A  draft  of  an  Agreement  Between  United  States  Atomic  Energy  Commission 
and  the  City  and  County  of  San  Francisco  for  Primary  Water  Service  for 
the  Lawrence  Radiation  Laboratory  at  Livermore  was  submitted  to  this  Bureau 
for  review.    The  draft  was  returned  with  a  copy  to  the  City  Attorney's 
office  with  comments  and  corrections  to  be  incorporated  into  an  agreement 
to  be  submitted  to  the  Public  Utilities  Commission  for  approval. 

Plans  and  specifications  for  construction  of  pipeline  and  pumping  facili- 
ties by  the  Atomic  Energy  Commission  to  transport  water  from  the  Hetch 
Hetchy  Aqueduct  at  Kocho  Shaft  to  the  Laboratory  site  at  Livermore  are 
being  reviewed  by  the  Bureau.    Bids  for  constructing  these  facilities 
have  already  been  advertised  by  the  Atomic  Energy  Commission  in  order  to 
encumber  funds  prior  to  June  30,  i960.    However,  commencement  of  construc- 
tion will  be  subject  to  approval  of  the  agreement  by  the  Public  Utilities 
Commission  and  final  approval  of  the  plans  by  this  Bureau. 


I.  i 
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CA^JYOM-CKERR^POWER  DEVELOPMENT 
Tunnel  Work 

All  steel  and  concrete  lining  work  in  the  Cherry  Power  Tunnel  has  been 
completed.    During  the  past  week  the  Contractor  proceeded  with  lining  work 
on  the  upstream  adit  to  the  tunnel. 

Flushing  of  the  Cherry  Power  Tunnel  to  clean  out  debris  along  the  invert 
is  scheduled  for  next  week,  after  which  the  tunnel  will  be  filled  for  the 
first  time. 

Cherry  Powerhouse 

Unit  No,  1  generator  and  turbine  installation  is  now  complete.  The 
generator  erector  is  working  three  shifts  a  day  to  complete  installa- 
tion of  the  generator  for  Unit  No,  2,    Completion  of  the  second  unit  is 
expected  in  early  July, 

All  penstock  pipe  has  been  installed.  The  butterfly  valve  at  the  head  of 
the  penstock  has  been  installed,  and  its  enclosing  valve  house  is  nearing 
completion. 

All  fill  has  been  placed  in  the  parking  area  adjoining  the  powerhouse, 
and  the  area  is  now  being  paved. 

The  five  230,000-volt  oil  circuit  breakers  have  been  installed  in  Intake 
Switchyard,  filled  with  oil,  and  are  now  ready  for  service, 

Warnerville  Substation 

All  structural  and  electrical  work  on  the  substation  is  now  95/-  complete, 
and  the  station  will  be  ready  for  testing  and  service  by  the  end  of  the 
month. 


/ 


1 
( 
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Testing  and  Start-Up  Program 

A  program  of  procedures  for  checking,  testing,  starting -up  and  energiz- 
ing the  new  facilities  installed  as  part  of  the  Cherry  Power  Project  is 
being  developed.    Initial  checks  and  tests  have  already  been  started. 

Canyon  Power  Project  Application 

The  City*s  appeal  from  the  decision  of  the  Bureau  of  Land  Management 
pertaining  to  the  stipulation  for  water  releases  from  Hetch  Hetchy 
Reservoir  for  recreation  and  the  maintenance  of  fish  life  is  still  pending. 

AIRPORT  ENGINEERING  AMD  CONSTRUCTION 
Federal  Aid  Projects 

The  contract  for  extending  the  apron  in  the  area  around  Pier  E  is  approx- 
imately 85^  complete.    All  base  rock  has  been  laid,  and  all  utilities 
work  is  complete.    The  Contractor  should  finish  laying  the  remainder  of 
the  asphalt  by  the  end  of  this  month. 

The  contract  for  lighting  the  recently  completed  extension  to  Runway  1R 
and  connecting  taxiway  is  progressing  on  schedule.    All  underground  con- 
struction has  been  completed.    The  Contractor  is  now  installing  cable 
and  lights. 

It  is  anticipated  that  the  contract  for  fill  for  extension  of  Runway  19L 
will  be  soon  certified  by  the  Controller  so  that  work  for  this  runway  ex- 
tension may  start. 

Revised  plans  and  specifications  for  the  contracts  for  reconstruction  of 
Runways  IK  and  19L  and  runway  lighting  for  all  four  runways  have  been  re- 
submitted to  the  Federal  Aviation  Agency  for  their  approval. 


The  grant  offer  for  Federal  Airport  Aid  Project  No.  601?  recently  received 
must  be  accepted  by  the  City  by  July  1,  i960.    This  may  require  emergency 
action  on  the  part  of  the  Board  of  Supervisors. 

Terminal  Building 

Work  under  the  contract  for  enlarging  the  restrooras  on  the  lobby  floor 
has  been  slowed  by  a  delay  in  the  delivery  of  metal  roof  decking.  Most 
rough  plumbing  and  electrical  work  is  complete,  and  plastering  has  begun. 

Under  the  contract  for  constructing  additional  counter  offices  and  baggage 
area  on  the  south  side  of  the  building,  all  structural  steel  has  been 
erected  for  new  rooms  and  the  canopy  over  the  baggage  conveyor.  Millwork 
for  the  new  counters  is  being  fabricated.    Delivery  of  the  steel  deck  is 
expected  this  week. 

Four  bids  were  received  on  June  2  for  Remodeling  Ground  Floor  of  Pier  D, 
ranging  from  a  low  of  $69,3^0  to  $73,300.    Award  has  been  made  to  the 
low  bidder,  Martinelli  Construction  Company. 

Main  Entrance  Road 

The  contract  for  improvements  to  and  landscaping  of  the  main  entrance 
road  is  progressing  ahead  of  schedule.    Road  Rl6  is  complete,  and  traffic 
is  being  diverted  over  it  while  work  is  continuing  on  R1S.  Approximately 
8$'/u  of  the  underground  utility  crossings  have  been  completed.    The  Con- 
tractor is  now  forming  curbs  and  gutters. 

Fill  for  Extension  of  Runway  19L 

Six  bids  were  received  on  May  26  for  Fill  and  Extension  of  Runway  19L 
and  Maintenance  Base  Area,  ranging  from  a  low  of  $1,3^1,525  to  $1,822,763. 
Award  has  been  made  to  the  low  bidder,  Ratkovich  Construction  Co. 


... 
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Utilities  Extensions,  Roads  R3  and  R6 

Six  bids  were  received  on  May  26  for  Utilities  Extensions,  Roads  R3  and 
R6,  ranging  from  a  low  of  $220,780  to  $284,068.  Award  has  been  made  to 
the  low  bidder,  McGuire  and  Hester. 

Sewage  Treatment  Plant  Enlargement 

The  Federal  Government  has  authorized  advertising  for  bids  for  the  en- 
largement of  the  sewage  treatment  plant  at  the  Airport  at  an  estimated  cost 
of  $153 > 000.    Bids  will  be  received  on  July  7. 

Soil  Study 

The  contract  with  the  firm  of  Dames  and  Moore  for  soil  studies  has  been 
certified  by  the  Controller,  and  the  firm  has  started  work.    The  results 
of  these  studies  will  be  used  by  the  architects  and  their  structural  en- 
gineer in  determining  the  best  foundation  for  the  proposed  South  Terminal 
Building. 

RAILWAY  ENGINEERING  AND  CONSTRUCTION 

Repairs  and  Painting,  East  Portal,  Twin  Peaks  Tunnel 

The  contract  for  this  work  has  been  certified  by  the  Controller,  and  work 
has  started.    Sand  blasting  preliminary  to  the  repairs  and  painting  has 
already  been  completed. 

Repaying  California  Street,  Mason  Street  to  Drumm  Street 

Plans  and  specifications  for  this  work  have  been  completed,  and  bids 

have  been  advertised. 

H.  E.  LLOYD 
General  Manager    and  Chief  Engineer 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
.I  ■  i  ■  1 1  , .  .     ,  .  ,.i       .  ,„.  i 

l,26lst  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL  -  JUNE  21, 
I960,  COMMENCING  AT  2:00  P.  M. 
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Call  to  Order: 

Present:    Commissioners  Joseph  Martin,  Jr.,  Edw,  B.  Baron, 

Stuart  N*  Greenberg,  Don  Fazackerley;  Thomas  P.  White 

Absent:  None 

President  Joseph  Martin,  Jr,  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Baron. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  minutes  of  the  1,260th  regular  meeting  of  the  Commission, 
held  June  14,  i960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,302— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway: 

Claimant 

Non-litigated  Settlements  Date  of  Accident  Settlement 


SC  Firemen1 s  Ins.  Co.  of  Newark, 
New  Jersey  and  Antonio 

Sanchez-Corea  December  IS,  1957  752.10 

Litigated  Settlements 

MC  Arthur  J.  Reichert  November  26,  1959  750.00 

SC  Alice  Smith  February  4,  1957  5,250.00 

Judgments 

TC  Hans  Andersen  November  lU,  1956  1,500.00 

$  8,252.10 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 


On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,303— 

RESOLVED,  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers:  < 

Voucher  in  amount  $125 .40j  expenses  of  Orville  I.  Wright,  deputy 
City  Attorney;  conferences  with  Irrigation  District  Association 
officials  relative  to  taxation  of  water  rights. 

Voucher  in  amount  $500.00,  expenses  of  Vincent  H.  Wilson,  attend 
ing  54th',  Annual  Conference  of  Municipal  Finance  Officers 
Association  of  the  United  States  and  Canada,  June  5-9,  1960^ 

Vote:  Ayes-Commissioners  Martin;  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

« — RESOLUTION  NO.  20,304— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
and  responsible  bidders,  the  following  contracts: 

SFWD  Contract  No.  952-For  the  Laying  of  6-Inch  Cast  Iron  Mains 
in  DeHaro,  Rhode  Island  and  Other  Streets  (Replacement  of  Small 
Mains),  to  Associated  Pipeline,  Inc.,  in  net  amount  $17,448.00. 

SFWD  Contract  No.  942-Reconstruction  of  Irving ton  Puop  Station 
and  Chlorination  Station,  Alameda  County,  to  C.  J,  Collins  Co., 
in  amount  $26,725.00. 

SFWD  Contract  No.  956~For  the  Laying  of  6-Inch  Cast  Iron  Mains 
jn  Innes  Avenue  and  Ordway  Street,  to  Associated  Pipeline,  Inc., 
in  net  amount  $2,845.00;  and 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the  above 
described  contracts  be  and  the  same  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,305-- 

WHEREAS ,  work  under  Hetch  Hetchy  Water  Supply  Contract 
No.  325  -  Construct  Transmission  Line,  Moccasin  to  Station  11 JH  - 
John  M.  King  Company,  Contractor,  was  to  have  been  completed  on 
December  31,  1959;  and 

WHEREAS ,  Contractor  was  delayed  in  completion  of  the 
contract  work  until  April  13,  I960,  by  reason  of  his  inability 
to  obtain  sufficient  qualified  construction  linemen,  which  fact 
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is  attested  to  by  a  statement  received  from  Local  No.  684,  Inter- 
national Brotherhood  Electrical  Workers;  and 

WHEREAS,      . .inability  of  contractor  to  procure  labor;"  is 
unavoidable  delay  as  defined  in  File  Mo.  13^56,  Ordinance 
No.  9484,  Section  6.3,  UNAVOIDABLE  DELAYS,  adopted  by  the  Board 
of  Supervisors,  January  16,  1956; 

HOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  10*4  calendar  days  to  April  13,  I960,  for 
which  liquidated  damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  approves 
Certificate  of  Acceptance  and  Authorization  for  Final  Payment  in 
the  amount  of  $25,000.00,  less  the  sum  of  $3,318.00,  to  be  with- 
held pending  settlement  of  a  claim  filed  with  the  Controller, 
resulting  from  the  Contractor's  operations. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greeoberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,306— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  revocable  permit  covering  use  and  occupancy 
of  property  as  follows: 

TO;      ARDEN  FINCH,  Menlo  Park 

Permit  to  construct  and  maintain  a  25  foot  roadway  across 
the  Hetch  Hetchy  Bay  Division  Pipeline  right  of  way,  said  cross- 
ing being  from  Athlone  Way  southerly  to  the  Permittee's  holdings 
within  Athlone  Terrace  Subdivision,  San  Mateo  County.    No  fee — 
rights  reserved  in  City's  deed. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,307— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appropri- 
ation of  Airport  Funds,  in  amount  $2,900,00,  to  provide  for 
expenses  in  connection  with  an  Air  Show  at  San  Francisco  Inter- 
national Airport,  sponsored  by  Pacific  Festivals  and  the  San 
Francisco  Junior  Chamber  of  Commerce, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Faz-ackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 
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— RESOLUTION  NO.  20,308— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Modification  of  Contract  in  amount 
$200.00,  under  AD  Contract  No.  255  -  Toilets  and  Waiting  Rooms 
in  Terminal  Building  at  San  Francisco  International  Airport; 
contractor,  Martinelli  Construction  Co.,  covering  the  following: 

To  delete  two  electric  signs  reading  "Telephones  and 
Shoe  Shines1',  one  each,  from  the  North  and  South 
Patios,  from  the  work  to  be  performed.    Signs  to  be 
deleted  are  shown  on  Dwg.  D-10667  and  elevation  2/A-2 
on  Dwg.  D-10660. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  preeto&ed: 

— RESOLUTION  NO.  20,309— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Wetter  Department  revocable  permit,  covering  use  and  occupancy 
of  property,  as  follows: 

TO:      CHRISTIAN  REESE 

Permit  to  occupy  the  College  Hill  Reservoir  Keeper's 
Cottage  for  a  consideration  of  ^30.00  per  month;  Permittee  to 
pay  all  utilities  except  water. 

Vote:  Ayes-Commissioners  Baron;  White 

Noes-Commissioners  Martin,  Greenberg;  Fazackeriey 
Absent :  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,310— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Departmental  Requests  for  Funds: 

Water  Department  Request,  in  amount  $1, 413.00,  to  provide  funds 
to  cover  estimated  requirements  for  Health  Service  System 
contributions  until  end  of  fiscal  year; 

Water  Department  Request,  in  amount  $13,777.15,  to  provide  funds 

cover  estimated  requirements  for  materials  and  supplies  and 
contractual  services  until  end  of  fiscal  year;  and 

Hetch  Hetchy  Project  Request,  in  amount  $364.00,  to  provide  funds 
to  cover  estimated  requirements  for  Health  Service  System 
contributions  until  end  of  fiscal  year. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg;  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,311— 

RESOLVED,  That  this  Commission  hereby  authorizes  Did  Calls 

AD  Contract  No.  265  -  Pavement  Reconstruction  and  Runway  Ex- 
tension at  San  Francisco  International  Airport. 

WD  Contract  Ho.  919  -  For  the  Laying  of  4-Inch,  6-Inch,  g-Inch, 
12-Inch  and  16-Inch  Cast  Iron  Mains  in  Diamond  Heights  Redevelop 
ment  Project  Area,  Section  !,AU, 

WD  Contract  No.  949  -  For  the  Laying  of  6-Inch  and  S-Inch  Cast 
Iron  Mains  in  Southern  Hills  Subdivision. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,312— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Hetch  Hetchy  Project  funds,  in  amount 
$63,231.00,  to  provide  funds  for  the  operation  and  maintenance 
of  the  new  power  facilities  of  the  Cherry  Power  Project  for  the 
fiscal  year,  1960-61. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,313— 

RESOLVED,  That  this  Commission  hereby  appoints  James  J. 
Finn  as  Secretary,  Public  Utilities  Commission  -  the  effective 
date  of  appointment  to  be  in  accordance  with  the  budgetary  and 
fiscal  provisions  of  the  Charter. 

Vote:  Ayes-Commissioners  Mar t in, Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,314— 

RESOLVED,  That  this  Commission  approves  settlement  of  the 
claim  of  John  C.  Bloss  against  the  San  Francisco  Water  Depart- 
ment for  an  accident,  occurring  at  the  intersection  of  7th  and 
Howard  Streets  on  July  4,  1957,  wherein  claimant  sustained 
property  damages  in  the  amount  of  $3/145,00. 


-12,170- 


*  +■■  IF  r  ■  1  t  t 


BE  IT  FURTHER  RESOLVED,  That  City  Attorney  is  hereby 
authorized  to  settle  and  execute  all  necessary  documents  in 
connection  therewith  for  the  sum  of  $1500,00,  out  of  which  the 
Gity  is  to  pay  $750,00  and  the  co-defendant,  Western  Union 
Telegraph  Company,  is  to  pay  $750,00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  Absent 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,315— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Modification  of  Contract  in  amount 
$821,61,  under  HHWS  Contract  Ho,  jl6  -  Construct  Cherry  Power- 
house; contractor,  G-S-L-H-T  Powerhouse  Contractors,  to  provide 
for  additional  compensation  to  Contractor  for 

Changing  the  work  required  under  Contract  Item  No.  120, 
Transmission  Lines,  so  as  to  include  revised  details 
of  conductor  suspension  necessary  to  provide  adequate 
clearance,  all  as  shown  on  revised  Contract  Drawings 
Nos.  C-2733,  Rev.  2  and  C-2S77,  Rev.  0. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,316— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $300.00,  in  favor  of  Leigh  Fisher,  for 
professional  planning,  operational  research  and  consultant 
services  at  Airport. 

Payment  in  amount  £650,00,  in  favor  of  Roy  a.  Wehe,  for 
preparation  of  studies,  testimony  at  conferences,  hearings  and 
trials  in  evaluation  of  assessments  of  water  rights. 

Payment  in  amount  $55,912,50,  in  favor  of  All  is  Chalmers 
Manufacturing  Company,  under  HHWS  Contract  No.  2S9  -  Furnishing 
and  Installing  Synchronous  Generators  for  Cherry  Generating 
Station. 

Payment  in  amount  $2,000.00,  in  favor  of  Sound  Abatement  Center, 
for  consulting  services  and  to  advise  Commission,  Airport 
Department  and  other  officials  regarding  the  source  and  extent 
of  noise;  prevention  and  alleviation  of  same. 

Payment  in  amount  $42,01^.63,  in  favor  of  Pipe  Linings,  Inc., 
under  Water  Department  Contract  No,  935  -  Recondition  16,  22  and 
30-Inch  Steel  Pipelines  in  Phelan,  Flood,  Divisadero  and  Diamond 
Streets. 
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Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg;  White 
(Commissioner  Fazackerley  abstaining) 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,317— 

RESOLVED,  That  this  Commission  hereby  requests  the  Director 
of  Property  to  prepare  the  necessary  legislation  for  presentation 
to  the  Board  of  Supervisors,  covering  the  acquisition  of  a 
20-foot  right  of  way  for  the  extension  of  the  existing  23"  pipe- 
line through  the  San  Francisco  Golf  and  Country  Club  property 
and  along  the  line  common  to  the  4.1782  and  4,4920  acre  parcels 
of  land  fronting  Brotherhood  Way,  all  as  shown  on  San  Francisco 
Water  Department  Drawing  C~o36. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO .  20,318— 

WHEREAS,  the  following  employees  have  retired  from  the 
service  of  the  City  and  County  of  San  Francisco,  having  served 
in  the  Departments  of  the  Commission  for  a  period  of  twenty- 
five  years,  or  more;  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of 
San  Francisco,  while  so  employed  in  their  respective  depart- 
ments ; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  on  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  their  long  and  faithful  service, 
by  this  resolution  expresses  to  these  employees,  its  best  wishes 
for  a  long  and  happy  life  and  the  assurance  of  its  appreciation 
for  work  well  performed;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  resolution  for  presentation 
to  each  of  the  following  employees: 

fejtiotpal  Railway  Service 


Roy  T.  Spencer  39  years 

August  John  Slaby  33  !i 

Kick  S.  Papadakis  3g  » 

Alfred  A.  Benedict  36 

Frank  Welch  32 

Edwin  G0  Shaw  31 

Stanley  Anthony  Kryspin  31 


9S 

it 
If 

II 


¥a ter  Department 

Albert  G.  Zecher  25  years 
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Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,315— 

RESOLVED,  That  this  Commission     hereby  reoxuests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  reappropriation  of 
$363,153.00,  of  Municipal  Railway  funds,  effective  July  1,  i960, 
to  reflect  the  action  of  the  Civil  Service  Commission  whereby 
it  amended  the  Annual  Salary  Ordinance  to  provide  for  55  J-^ 
Laborers  or  J-152  Trackmen. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,320— 

RESOLVED,  That  this  Commission  authorizes  Pacific  Air 
Lines,  Lessee  of  Room  No.  203  in  Air  Cargo  Building  No,  2,  to 
allow  Air  Cargo  Consolidators,  Inc.  joint  occupancy  of  certain 
space  within  the  demised  premises,  this  Permit  being  temporary 
in  nature  pending  construction  of  additional  air  cargo  facilities 
and  further  subject  to  cancellation  by  this  Commission  upon 
30  days1  notice. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,321— 

RESOLVED,  That  this  Commission  hereby  approves  the  issuance 
of  a  license  by  Standard  Oil  Company  of  California  to  Shell  Oil 
Company  to  install  three  4- inch  pipelines  in  a  strip  of  land 
3  feet  wide  across  the  westerly  end  of  Standard  Oil  Company's 
Satellite  Tank  Area  at  San  Francisco  International  Airport;  said 
pipelines  to  connect  Shell  Oil  Company's  Satellite  Tank  Area  and 
their  facilities  in  Airport  Plot  3B;  all  in  accordance  with  an 
Agreement,  dated  May-  15,  I960,  between  Standard  Oil  Company  and 
Shell  Oil  Company  and  Exhibit  A  appended  thereto. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

000O000 


Deputy  City  Attorney  Frank  Needles  reported  that  City  for  over 
ten  years  by  briefs  and  exhibits  has  advocated  competitive 
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service  in  the  Southern  Transcontinental  Case.    Now,  an  Examiner 
for  the  Civil  Aeronautics  Board,  as  reported  in  the  newspapers, 
has  recommended  that  National  Airlines  and  Delta  Air  Lines  be 
granted  additional  air  routes  to  serve  San  Francisco.  Mr. 
Needles  noted  that  air  cargo  service  was  not  mentioned  in  the 
decision;  that  there  are  only  two  points  under  which  San 
Francisco  has  not  received  competitive  service.    Since  City  must 
file  exceptions  within  ten  days  after  receipt  of  notice,  Mr, 
Needles  requested  and  received  Commission  authorization  to 
prepare  and  file  such  exceptions  in  Cityfs  behalf  in  the  matter. 

Commissioner  White,  with  the  approval  of  the  other  members  of 
the  Commission,  then  expressed  its  appreciation  for  the  fine 
work  by  the  City  Attorney's  Office  in  this  case. 

Manager  of  Utilities  Calendar  Items: 

(1)  Matter  of  delivery  of  weekly  Supplemental  Calendar  to 
Commission.    It  was  agreed  by  Commission  that  Supplemental 
Calendars  should  be  delivered  to  the  members  of  the  Commission 
on  Monday  afternoon  in  order  to  allow  the  members  sufficient 
time  to  review  the  items. 

(2)  Matter  of  new  corporation  yard.    Mr.  Kitkwood  reported 
he  has  been  advised  that  the  Bay  View  Park  Playground  area  is 
not  available  as  a  site  for  a  corporation  yard;  that  Mr.  Turner 
during  the  past  few  months  has  been  exploring  other  sites  and 
that  he  would  like  an  expression  from  the  Commission  on  possible 
sites.    Mr.  Kirkwood  then  requested  Mr.  Turner  to  report  on  the 
situation,  beginning  with  the  90  acre  Marine  Base  property.  At 
this  point,  President  Martin  advised  the  Commission  that  since 
he  represented  the  party  who  made  the  survey  of  this  site,  he 
wished  to  disqualify  himself  in  voting  on  the  matter.  Mr. 
Turner  reported  in  detail  re  the  advantages  and  disadvantages 

of  this  site;  the  4.3  acre  Bay  View  Park  area  site;  and  the 
Pacific  Electric  6.3  acre  site  at  Carroll  and  3rd  Streets, 
recommending  the  selection  of  7*4  acres  within  the  90  acre 
Marine  Base  property  as  being  the  most  advantageous  to  City. 
At  the  conclusion  of  Mr.  Turner's  report,  Mr.  Kirkwood  advised 
Commission  that  this  matter  of  site  selection  was  brought  to 
Commission's  attention  because  of  the  need  for  speed  in  view 
of  the  prospective  sale  of  the  Marine  Base  property.  After 
discussion  by  Commission,  it  was  moved  by  Commissioner  White, 
seconded  by  Commissioner  Baron,  that  Mr,  Kirkwood  and  Mr. 
Turner  prepare,  for  consideration  by  the  Commission  at  its  next 
meeting,  a  recommendation  for  acquisition  of  the  7.4  acres  of 
the  Marine  Base  property.    Vote:  Ayes-Commissioners  Baron, 
Fazackerley;  White.    Noes-Commissioner  Greenberg.  (President 
Martin  abstaining).    Absent:    None.    Commissioner  Greenberg 
indicated  that  he  had  voted  "No"  because  he  felt  Mr.  Kirkwood 
should  first  consult  with  Chief  Administrative  Officer  Sherman 
Duckel  with  reference  to  the  possible  acquisition  of  property 
adjoining  the  Quint  Street  Shops  and  possible  cooperative  use 
of  those  Shops,  to  cut  down  the  overall  expense.  President 
Martin  directed  Mr.  Kirkwood  to  report  on  this  possibility. 

Roll  Call: 

Commenting  on  Frank  Needle's  statement  to  the  Commission,  Presi- 
dent Martin  said  the  recommendation  of  the  Civil  Aeronautics 
Board  Examiner  is  extremely  favorable  to  City;  that  everything 
should  be  done  to  encourage  establishment  of  bases  at  the  Airport 
by  the  two  new  airlines.    President  Martin  also  stated  he  felt 
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citizens1  participation  in  this  matter  would  aid  us  and  cited 
the  remarkable  success  of  the  citizens  of  Seattle  and  Los 
Angeles  in  this  field.    Further,  he  believed  a  citizens* 
committee,  composed  of  labor  and  others,  appointed  by  the  Mayor, 
would  do  considerable  good  and  suggested  a  letter  be  written  to 
the  Mayor,  requesting  him  to  appoint  this  kind  of  a  committee 
to  assist  City  in  this  endeavor. 


Departmental  Report  -  Municipal  Railway:    V.  A.  Anderson 
reporting: 

Passenger  revenue  for  the  month  of  May,  i960  was  $63,2^1  -  4,23$ 
more  than  budget  estimate.    Adult  passenger  revenue  this  fiscal 
year  through  June  11,  I960,  was  ^30,257  or  .17$  more  than  last 
year !s. 

The  American  Transit  Association's  report  for  March,  i960  shows 
a  1.09$  increase  for  the  entire  industry  and  an  increase  of 
2.70$  for  cities  of  over  500,000,  compared  with  March,  1950. 

In  competition  with  other  transit  systems,  Municipal  Railway  was 
issued  an  Award  of  Merit  for  reduction  of  industrial  accidents 
by  the  National  Safety  Council fs  Headquarters  in  Chicago. 

Improvements  in  Ball  Park  service  and  operation  were  reviewed. 

Two  more  Railway  automobiles  have  been  equipped  with  loud 
speakers  -  nsaking  a  total  of  four  radio  vehicles  so  equipped. 

Re  uniform  policy  in  sale  of  school  tickets:  instructions  have 
been  reissued  to  personnel  and  certain  buzzer  installations  have 
been  made  at  ticket  offices  for  use  in  attracting  the  attention 
of  attendants,  selling  tickets  to  children. 

Mr.  Anderson  reported  that  adjustment  of  schedules  on  certain 
lines  has  been  made  for  the  accommodation  of  children  attending 
summer  school  at  Lincoln  High  School;  that  Line  #40  has  been  re- 
routed, southbound,  because  of  traffic  changes  related  to  the 
reconstruction  of  the  Bay  Bridge  and  its  ramps. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MUNICIPAL  RAILWAY  OP  SAN  FRANCISCO 


REPORT  TO  PUBLIC  UTILITIES  COMMISSION  —  V.  W.  ANDERSON 


June  21,  I960 


PASSENGER  REVENUE : 

Passenger  revenue  for  the  month  of  May  I960  was  $63,281,  or 
\\KZyfo9  more  than  budget  estimate •    This  fiscal  year  through 
June  11,  I960,  we  have  taken  in  ^30,257,  or  0.17%,  more  in  adult 
passenger  revenue  than  last  year  through  the  same  date. 

A  final  report  on  passengers  carried  in  "Transit  Industry 
Traffic"  received  from  the  American  Transit  Association  for 
March  I960  shows  1.09%  increase  for  the  entire  industry,  and  an 
increase  of  2.70%  for  cities  of  over  500,000  compared  with 
March  1959* 

In  March  I960,  our  increase  for  passengers  carried  was  0.9%' 
compared  to  March  1959. 

The  American  Transit  Association's  report  for  March  shows 
changes  for  March  I960  as  compared  to  March  1959  as  follows: 


Cities  over  500,000  (Total) 
Rapid  Transit  Lines 
.  Surface  Lines 


2.70%  increase 


250,000  to 


100,000  to 


50,000  to 


500,000 


250,000 


100,000 


Less  than 


50,000 


0.31$ 


Suburban  and  others 


1.08%  increase 


Average 


1.09% 
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V.  ¥.  ANDERSON  REPORT  TO  P.U.C.  -  2  June  21,  I960 

NATIONAL  SAFETY  AWARD S 

The  National  Safety  Council,  with  headquarters  in  Chicago  has 
issued  an  Award  of  Merit  to  the  Municipal  Railway  of  San  Francisco 
for  reduction  of  industrial  accidents.     This  was  in  competition 
with  other  transit  systems, 

BALL  PARK  SERVICE  AND  OPERATION  I 

To  expedite  operation  and  loading  at  the  Ball  Park,  several 
improvements  have  been  effected.     Larger  pavement  markings  have 
been  placed  to  assist  operators  in  pulling  up  to  their  designated 
loading  point  more  promptly.    Gates  to  bus  loading  areas  have  been 
numbered  and  marked  "City  Bus  Patrons  Only"  in  an  endeavor  to 
discourage  individuals'  walking  along  bus  traffic  lanes,    A  three  - 
coach  loading  bay  has  been  assigned  to  the  "Express  Via  #28" 
operation  because  of  heavy  usage  of  that  line  -  (its  being  second 
in  volume  only  to  the  "Express  Via  #14-7"  line  on  most  days). 
Mimeographed  notices  were  handed  to  patrons  en  route  to  the  Ball 
Park  for  several  days  informing  them  of  loading  areas  assigned  to 
each  line,  and  also  explaining  the    purpose  of  designating  pedestrian 
lanes  to  form  queue  lines. 

After  game  dismissal,  three  coaches  are  loaded  simultaneously 
as  far  as  possible  in  each  of  the  three  express  boarding  areas  and 
two  simultaneously  in  each  of  the  three  boarding  areas  for  local 
coaches • 

LOUD  SPEAKERS  FOR  RADIO  CARS ; 

Two  Municipal  Railway  automobiles  have  been  currently 
equipped  with  loud  speakers  ■ —  these  being  in  addition  to  two 
previously  equipped.     The  loud  speakers  have  been  used  at  the 
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V.  IaT,  ANDERSON  REPORT  TO  P.U.C.  -  3  June  21  ,  I960 

Loud  Speakers  for  Radio  Cars  -  Cont, 

3all  Park  in  an    endeavor  to  obtain  the  cooperation  of  patrons  in 
an  orderly  boarding  operation  and  to  discourage  crowding.  They 
have  also  been  used  to  direct  patrons  to  other  service  on 
occasions  when  it  was  necessary  to  temporarily  shut  down  cable 
operation  for  repairs,  as  well  as  to  similarly  direct  patrons 
to  available  service  during  parades  on  Market  Street « 

SCHOOL  TIOKBTS; 

Instructions  have  been  reissued  as  to  a  uniform  policy  in 
the  sale  of  school  tickets  at  Railx^ay  divisions  and    offices « 
Buzzer  installations  are  being  made  at  certain  locations  so  that 
attendants  may  be  aware  of  small  children  waiting  to  be  served, 

SUMMER  SCHOOL; 

Schedules  have  been  augmented  on  Lines  "L",  28,  and  66  for 
the  accommodation  of  students  attending  summer  school  at  Lincoln 
High  School, 

LINE  #1+0        ROUTE ; 

Due  to  traffic  conditions  on  Second  Street  which  have 
become  increasingly  difficult  In  recent  months,  Line  #l±0  has  been 
rerouted,  southbound,  via  L(.th  Street  instead  of  via  2nd  Street 
between  Howard  and  Brannan,  en  route  to  the  Southern  Pacific  Depot 
effective  June  20,     Delays  are  at  least  partially  caused  by 
traffic  changes  related  to  the  reconstruction  of  the  Bay  Bridge 
and  its  ramps.     The  southbound  operation  is  on  an  express  basis. 
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V.  W.  AIDERS  ON  REPORT  TO  P.U.C.  -  [j.  June  21,  I960 

Line  #Ij-0  --  Route  -  Cont. 

and  local  #l5-I|-2  buses  will  continue  to  serve  intermediate 
stops  on  2nd  Street.    While  considered  temporary  at  this  time, 
the  change  may  be  made  permanent  if  warranted . 

BAST  PORTAL  -  TWIN  PEAKS  TUNI-iELs 

The  painting  and  improvement  of  the  East  Portal  of  Twin 
Peaks  Tunnel  is  in  progress, 

APPOINTMENTS; 

In  addition  to  the  assignment  of  V.  ¥. Anders on  as  General 
Manager,  effective  June  1,  the  following  changes  have  also  taken 
place : 

Mr.  W,R,  Mason  has  been  appointed  Superintendent 
of  Transportation  as  of  May  31  through  regular  Civil 
Service  procedures. 

Mr.  E.  A.  Rambo  has  similarly  qualified  as 
Assistant  Superintendent  of  Transportation  as  of  June  9« 

In  consideration  of  the  changes  outlined  above, 
Mr,  P.  J.  Scheifler  has  been  designated  Acting  Superin- 
tendent of  Traffic,  and  Mr.  J.  E.  Dickenson  as  Acting 
Supervisor  of  Schedules,  effective  June  13 • 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


l,262d  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL  -  JUNE  28, 
I960,  COMMENCING  AT  2:00  P.  M. 
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Call  to  Order : 

Present:    Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 

Stuart  N.  Greenberg,  Don  Fazackerley ;  Thomas  P.  White 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  l,26lst  regular  meeting  of  the 
Commission,  held  June  21,  i960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 


Matter  of  Consideration  of  disposition  of  Water  Department 
property,  located  on  7th  Avenue  opposit  Clarendon  Avenue, 
containing  approximately  1.6l  acres. 

The  following  individuals,  in  behalf  of  interested  groups, 
addressed  the  Commission:    Rev.  Joe  R.  Kennedy  of  the  West  Side 
Christian  Church  (accompanied  by  its  Trustees,  Rev.  Norman 
Conrad,  Minister  of  Glide  Memorial  Church  and  President  of  the 
San  Francisco  Council  of  Churches,  and  Mr.  Eugene  Smith, 
Realtor);  Rev.  Gerard  Mundy,  Episcopal  Minister;  and  Mr.  Eugene 
Smith. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20, 321 -A— 

RESOLVED,  That  this  Commission  hereby  declares  as  surplus 
that  certain  property  under  the  jurisdiction  of  the  San  Francisco 
Water  Department,  being  a  portion  of  Parcel  kS  within  Assessor's 
Block  2<3l9,  City  and  County  of  San  Francisco,  containing  1.6l 
acres,  more  or  less,  as  delineated  on  San  Francisco  Water  Depart- 
ment Drawing  No.  B-2120,  and  hereby  requests  the  Director  of 
Property  to  prepare  necessary  legislation  for  submission  to  the 
Board  of  Supervisors,  authorizing  sale,  at  public  auction. 
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Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,322— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-litigated  Settlements  Date  of  Accident  Settlement 

SC  Louis  V.  Anti  January  25,  I960  $  644.68 

MC  Georgie  Ann  Logan,  a  minor  March  3,  1959  800.00 

MC  Carolina  G.  VDa  de  Schmidt  July  6,  1959  3,500.00 

MC  Mary  Casa  April  4,  i960  5,000.00 

Amending  that  portion  of  Resolution  No.  20,185, 
dated  May  17,  I960,  claimant,  Roger  Gallardo, 
in  amount  $517.75,  to  read:  Roger  Gallardo  and 
London  and  Lancashire  Insurance  Company,  Ltd., 
in  amount  $540.10 

Litigated  Settlements 

MC  Paul  Alexeeff                       May  26,  1956  583.33 

SC  Rosalyn  Decker                      July  31,  1957  1,800.00 

SC  Ellen  Hanson                        July  16,  1958  850.OO 

MC  Cora  Lucchesi                       November  15,  1956  7,000.00 

MC  Arthur  D.  Norack  and  680,02 

Security  Connecticut  Ins . Cos .November  11,  195^  669*98 

TC  Ella  Simon                           October  6,  1958  1,150.00 

$22,678.01 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20.323— 

RESOLVED,  That  this  Commission  awards  to  the  lowest  regular 
and  responsible  bidders,  the  following  contracts: 

SFWD  Contract  No.  925— For  the  Laying  of  6-Inch  and  8-Inch 
Cast  Iron  Mains  in  Howth  Street  and  Others  (Replacement  of  Small 
Mains),  to  Michael  Murphy,  Jr.,  in  net  amount  $18,688,00. 

SFWD  Contract  No.  94l— Rehabilitating  Portion  of  Dumbarton 
Pipeline  Bridge,  to  John  J.  Verzello,  d.b.a.  D.  E.  Burgess  Co., 
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in  amount  $99,302.50. 

SFWD  Contract  Ho.  923— For  the  Laying  of  4-Inch,  6-Inch 
and  8-Inch  Cast  Iron  Mains  in  Lombard  Street  and  Others  (Replace- 
ment of  Small  Mains),  to  Associated  Pipeline,  Inc.,  in  net 
amount  $20,289.50. 

SFWD  Contract  No.  924 — For  the  Laying  of  6-Inch  and  8-Inch 
Cast  Iron  Mains  in  Lyon,  Broadway  and  Other  Streets  (Replacement 
of  Small  Mains),  to  Michael  Murphy,  Jr.,  in  net  amount 
$29,800.50. 

Bur.  LH&P  Contract  No.  163 — Maintenance  and  Repair  of  City- 
Owned  Street  Lighting  System,  Fiscal  Year  1960-61,  to  Electrical 
Maintenance  and  Service  Co.,  in  amount  $61,089.68. 

Bur.  LH&P  Contract  No.  164 — Furnishing  Street  Lighting 
Service,  Fiscal  Year  1960-61,  to  Pacific  Gas  and  Electric 
Company,  at  the  schedule  prices  submitted;  and 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,324— 

RESOLVED,  That  this  Commissioner  hereby  authorizes  Bid 
Calls  for: 

WD  Contract  No.  903— For  the  Relocation  of  44"  Steel  Main  in 
Alemany  Blvd.  and  Oongdon  Street  (Southern  Freeway). 

WD  Contract  No.  926— For  the  Laying  of  6-Inch  Cast  Iron  Mains 
in  Alvarado,  Sanchez  and  Other  Streets  (Replacement  of  Small 
Mains). 

MR  Contract  No.  444— Alterations  to  Washington-Mason  Carhouse. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,32ft-- 

RESOLVED,  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $743.25,  expenses  incurred  by  Mayor  George 
Christopher  and  Airport  Manager  Belford  Brown  re  conferences  with 
Federal  Officials  on  Federal  Airport  Aid  and  co-terminal  status 
for  San  Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,326— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  and  the  City  Attorney,  this  Commission 
hereby  approves  and  hereby  requests  the  Controller  to  dreiw 
warrant  against  such  funds  as  are  legally  available  in  settlement 
of  claim  of  Pacific  Gas  and  Electric  Company,  in  amount 
$1,349.45;  said  claim  arising  from  break  in  main  in  Liberty 
Street,  west  of  Valencia  on  or  about  April  17,  I960. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,327— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controllers  approval  of  Departmental  Requests  for  Funds: 

Hetch  Hetchy  Project  Request,  in  amount  $1,600,00,  to  provide 
funds  to  cover  estimated  requirements  for  public  building 
lighting,  balance  of  fiscal  year. 

Hetch  Hetchy  Projedt  Request,  in  amount  $50,000,00,  to  provide 
funds  to  cover  estimated  requirements  for  purchase  of  power  for 
resale  outside  of  San  Francisco,  balance  of  fiscal  year. 

Hetch  Hetchy  Project  Request,  in  amount  $695,900.00,  to  allot 
full  amount  of  appropriation  for  Purchase  of  Power  for  Resale 
Outside  of  San  Francisco  for  fiscal  year  1960-61. 

Municipal  Railway  Request,  in  amount  $3, 500.00,  to  provide  funds 
to  cover  estimated  requirements  for  Heat,  Light  and  Power  and  for 
Health  Service  Svstem,  balance  of  fiscal  year. 

Public  Utilities  Commission— General  Office  Request,  in  amount 
rp4, 250.00,  to  allot  funds  for  encumbrance  request  for  Official 
Advertising,  fiscal  year  1960-61. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,328— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  937— 
Construction  of  Sidewalk  and  Bulkhead  at  University  Mound 
iiese-rvo:*' r,  (jrold.^n  West  Concrete  Company,  Contractor,  should,  in 
accordance  with  the  time  limit  set  forth  in  said  contract,  be 
completed  on  or  before  June  2,  I960;  and 
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WHEREAS,  Contractor  experienced  seven  (7)  calendar  days  of 
unavoidable  delay  due  to  rain; 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  No.  13^56,  Ordinance  No.  Sk2k,  adopted  by  the 
Board  of  Supervisors,  January  16,  1956,  Section  b.3  "Unovoidable 
delays  due  to  adverse  weather  conditions,"  this  Commission  hereby 
grants  an  extension  of  seven  (7)  calendar  days;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  the  plans 
and  specifications;  approves  Credit  Modification  of  Contract  in 
amount  of  Four  Hundred  Five  Dollars  and  Eighty-Four  Cents 
($U05.8&);  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment  in  amount  of  Three  Thousand  Five  Hundred 
Seventy-Three  Dollars  and  Seventy-Nine  Cents  ($3,573.79)/  in 
^avor  of  Golden  West  Concrete  Company,  under  San  Francisco 
Water  Department  Contract  No.  937. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,329— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications; 
approves  Excess  Modification  of  Contract  in  amount  $102,637»£>9; 
approves  Certificate  of  Acceptance  and  Authorization  for  Final 
Payment  in  amount  $913,463.99,  in  favor  of  Guy  F.  Atkinson 
Company,  The  Arundel  Corporation  and  L.  E.  Dixon  Company,  under 
HHWS  Contract  No.  300-A,  Cherry  Power  Tunnel  and  related  work; 
and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
requests  the  Controller  to  transfer  funds  from  Appropriation 
No.  S5£. 000. 000  to  Appropriation  No.  358. 050. 006  to  provide 
funds  for  above  Modification  of  Contract. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,33Q~ 

RESOLVED,  That  this  Commission  hereby  authorizes  call  for 
public  bids,  for  leasing  of  530  acres  of  Water  Department  lands 
in  Sunol  Valley,  Alameda  County,  Drawing  No.  R-213,  for  a  period 
of  five  years,  commencing  November  1,  I960. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 
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< — RESOLUTION  NO.  20,33.1— 

RESOLVED,  That  this  Oommission  hereby  requests  the 
Controller's  certification  of  Modification  of  Contract  in  amount 
4)380.00,  under  WD  Contract  No.  884— Roof  and  Lining  College  Hill 
Reservoir;  contractor,  Payne  Construction  Company,  to  provide  for 
additional  compensation  to  contractor  for: 

Changes  required  in  electrical  work  to  comply  with 
California  Industrial  Accident  Code;    1200  feet  of 
control  wiring  changed  from  #14  to  #8  wire  and  two 
#1H  wires  to  be  installed  in  250  feet  of  1/2"  conduit 
from  chronoflo  to  telemeter.    Trenching  to  be  paid  for 
under  Item  #3. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,332— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appropri- 
ation of  Airport  Department  funds,  in  amount  $5,258.00,  to 
provide  funds  to  cover  salary  and  retirement  allowance  for  a 
position  reclassified  by  Civil  Service  Commission  from  B-512 
General  Clerk-Typist  to  B-516  Senior  Clerk-Typist,  effective 
July  1,  I960. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,333— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  legislation  for  submission  to 
the  Board  of  Supervisors,  authorizing  a  quitclaim  deed,  covering 
a  portion  of  the  Old  San  Andreas-College  Hill  Pipeline  right  of 
way  through  Lots  14,  15  and  16,  Block  21,  Resubdivision  of  a 
portion  of  Union  Park,  per  Drawing  No.  8-2204,  for  a 
consideration  of  $200.00  per  lot. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,334— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  legislation  for  submission  to 
the  Board  of  Supervisors,  authorizing  a  quitclaim  deed,  covering 
a  portion  of  the  Old  San  Andreas-College  Hill  Pipeline  right  of 
way  through  Lot  36,  Block  22,  Resubdivision  of  a  portion  of 
Union  Park,  per  Drawing  No.  B-2206,  for  a  consideration  of 
$200.00, 
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Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  v/as  adopted: 

— RESOLUTION  NO.  20,335— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

To:      Menlo  Park  Sanitary  District,  Menlo  Park 

Permit  to  construct  a  54-inch  diameter  sanitary  sewer 
crossing,  and  a  portion  of  an  influent  structure  within  the 
Ravenswood-Belmont  100-foot  width  right  of  way;  said  structure 
and  crossing  being  opposite  Belle  Haven  City  Subdivision  near 
Menlo  Park,  San  Mateo  County;  fee  waived  in  consideration  of  a 
public  agency. 

Vote:  Aves-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,336— 

WHEREAS,  American  Airlines,  Inc.,  a  corporation,  is  the 
Lessee  and  Permittee  of  the  City  and  County  of  San  Francisco  of 
various  premises  at  the  San  Francisco  International  Airport  in 
San  Mateo  County,  California,  subject  leases  and  permits  being 
on  file  with  the  Secretary  of  this  Commission  and  with  City's 
Airport  Department;  and 

WHEREAS,  said  several  leases  and  permits  require  in  part 
that  American  Airlines,  Inc.,  provide  City  with  faithful 
performance  surety  bonds  defined  in  said  leases  and  permits;  and 

WHEREAS,  it  will  be  to  the  convenience  and  advantage  of 
City  and  American  Airlines,  Inc.,  to  consolidate  all  of  said 
bonds  into  one  appropriate  bond  with  the  provision  that  any 
future  new  bond  requirements  of  American  Airlines,  Inc.,  be 
accomplished  by  the  issuance  to  City  by  the  surety  of  said 
consolidated  bond  of  a  supplemental  rider  therefor: 

NOW,  THEREFORE,  EE  IT  RESOLVED,  That  this  Commission  hereby 
approves  the  request  of  American  Airlines,  Inc.,  that  it  be 
permitted  to  provide  City  with  one  faithful  performance  surety 
bond  in  an  amount  equal  to  the  total  sum  now  required  under  the 
existing  several  leases  and  permits  and  that  its  future  bond 
requirements  be  accomplished  by  providing  City  with  appropriate 
supplemental  riders  issued  therefor  by  the  consolidated  bond 
surety  company;  and 

BE  IT  FURTHER  RESOLVED,  That  said  consolidated  bond  shall 
oe  approved  as  to  amount  and  premises  covered  by  the  Airport 
Department,  as  to  surety  by  the  Controller,  and  as  to  form  by 
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the  City  Attorney,  and  the  Manager  of  Utilities  is  hereby 
authorized  and  directed  to  execute  appropriate  forms  of  release 
to  American  Airlines,  Inc.,  as  principal  and  to  the  several 
surety  obligors  of  the  several  said  bonds  when  same  are  canceled 
and  terminated. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazacker ley; 
White 
Absent :  lone 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazacker ley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,, 337— 

WHEREAS,  City  and  Japan  Air  Lines  Co.,  Ltd.,  entered  into 
a  lease  dated  July  1,  195^  of  Room  104-A  of  Air  Mail  &  Cargo 
Building  No.  1  at  the  San  Francisco  International  Airport,  San 
Mateo  County,  California,  the  annual  rental  therefor  being 
$2700.00;  and 

WHEREAS,  upon  the  recent  completion  of  Air  Cargo  Buildings 
Nos.  2  and  3,  Japan  Air  Lines  Co.,  Ltd.,  was  granted  a  Space/Use 
Permit  by  this  Commission  under  its  Resolution  No.  20,211, 
adopted  May  24,  I960  to  occupy  Spaces  5  and  6  of  Air  Cargo 
Building  No.  1,  the  annual  rental  therefor  being  $S,637. 00,  with 
the  understanding  that  the  aforesaid  lease  with  City  would  be 
terminated; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  the  request  of  Japan  Air  Lines  Co.,  Ltd.,  that  the 
aforesaid  lease  be  terminated  and  canceled  as  of  April  23,  I960, 
and  hereby  so  cancels  and  terminates  said  lease. 

Vote:  Ayes-Commissioners  Martin,  Bajron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  20,338-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appropri- 
ation of  Water  Department  Funds,  in  amount  $5,430.00,  to  provide 
funds  for  permanent  salaries  under  Civil  Service  Reclassification 
of  Employments:  increasing  016S.1  Operating  Engineers,  from  4  to 
5,  and  decreasing  0.166.1  Junior  Operating  Engineers,  from  2  to  1, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,339— 

RESOLVED,  That  this  Commission,  in  accordance  with 
Resolution  No.  16527,  adopted  July  16,  1956,  approves  payment 
of  claims  in  amount  $2,556.20,  made  by  the  San  Francisco  Water 
Department,  month  of  May,  I960,  per  Revolving  Fund  Voucher 
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No.  2106. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,3*10— 

RESOLVED,  That  this  Commission  approves  all  non-civil 
service  and  temporary  anointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  May,  I960;  end 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Civil  Service  Commission 
and  to  the  Controller. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley, 
White 
Absent:  None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Baron, 
the  following  resolution  was  adopted: 

— RESOLUTION  NO.  2QJj£I— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property,  as  follows: 

TO:      CHRISTIAN  REESE 

Permit  to  occupy  the  College  Hill  Reservoir  Keeper's 
Cottage  for  a  consideration  of  $30,00  per  month;  Permittee  to 
pay  all  utilities  except  water;  terras  and  conditions  of  Permit 
subject  to  approval  of  City  Attorney. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg;  White 
Noe  s - Comm i  s  s i one r  Faza eke  r 1 e y 
Absent :  None 


oooOooo 


Manager  of  Utilities  Robert  C.  Kirkwood  and  President  Joseph 
Martin,  Jr.,  in  behalf  of  Commission,  took  note  of  the  presence 
of  Mr.  Robert  J.  Macdonald:,  retiring  Secretary  to  the  Commission 
in  the  audience  and  extended  their  best  wishes  to  him  for  success 
and  happiness  in  the  years  ahead. 


Manager  of  Utilities  Calendar  Items: 

(1)  Matter  of  insurance  for  the  Municipal  Railway  during  the 
next  fiscal  year.  Mr.  Kirkwood  reported  the  cost  to  the 
Railway  for  insurance  coverage  over  and  above  $37,500.00 
would  be  increased  during  the  new  fiscal  year;  that  he 
had  reviewed  the  cost  for  Railway  insurance  with  Railway 
Management,  Public  Utilities  Counsel  T.  M.  O'Connor, 
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Controller  H.  D.  Ross,  Mr.  Geo.  P.  Negri,  and  insurance 
advisers  and  it  was  their  recommendation  City  should  foe 
self-insured  up  to  one  million  dollars;  that  a  reserve 
up  to  five  hundred  thousand  dollars  be  accumulated  out 
of  anticipated  savings;  and  that  we  re-examine  costs  each 
year  to  make  sure  insurance  coverage  ca.nnot  be  secured 
at  favorable  rates.    On  motion  of  Commissioner  Greenberg, 
seconded  by  Commissioner  Baron,  Mr.  Kirkwood1 s  report  was 
approved  in  principle. 

(2)  Matter  of  Interim  Report  of  Grand  Jury.    Mr.  Kirkwood 
handed  each  member  of  Commission  a  copy  of  the  Grand 
Juryfs  Interim  Report.    President  Martin,  speaking  for 
the  Commission,  with  reference  to  the  Grand  Jury's 
recommendation  that  the  Municipal  Railway  charge  a  2$<p 
fare,  said  this  matter  has  not  been  shelved,  and  requested 
Railway  Manager  Vernon  Anderson  to  study  the  Grand  Jury's 
Interim  Report  and  present  his  recommendations  to  the 
Commission  at  its  next  meeting. 

(3)  Matter  of  correspondence  re  South  Bay  Aqueduct.  Mr. 
Kirkwood  referred  to  the  file  of  letters  from  Mr.  Donald 
Currlin  and  from  the  State  Department  of  Water  Re-sources, 
which  he  had  forwarded  to  the  Commission  during  the  week. 
The  Commission  directed  Mr.  Kirkwood  to  analyze  the 
points  raised  in  these  letters  and  to  prepare  formal  and 
detailed  responses  as  quickly  as  possible.    Mr.  Kirkwood 
indicated  that  whereas  the  letter  from  the  State  talks  in 
terms  of  "an  average  price  for  State  Project  water  over 
the  life  of  the  proposed  contracts" , of  approximately 
$50.00  per  acre  foot,  preliminary  figures  developed  from 
the  same  sources  by  our  Department  indicate  that  in  the 
first  year  of  operation  the  price  will  be  $96.00  per  acre 
foot  and  that  the  average  price  for  the  first  twenty 
years  of  operation  will  be  approximately  $66.00  per  acre 
foot. 

(k)    Matter  of  acquisition  of  site  for  proposed  Water  Department 
Corporation  Yard.    Mr.  Kirkwood  advised  Commission  he  has 
been  informed  that  a  portion  of  the  Marine  Base  property 
under  consideration  by  Commission,  will  not  be  available 
because  the  Board  of  Education  has  already  applied  for  it; 
however,  Mr.  Turner  and  Mr.  Rezos  are  attempting  to  secure 
the  same  amount  of  acreage  within  the  Marine  Base  property. 
Mr.  Kirkwood  reported  he  had  discussed  the  matter  of 
combining  departmental  shop  facilities  with  Mr.  Duckel  and 
that  both  he  and  Mr.  Duckel  believe  an  acreage  larger  than 
that  available  adjoining  the  Quint  Street  Shops  of  the 
Purchaser  of  Supplies  is  required  and  it  is  their 
recommendation  that  we  secure  acreage  before  making  a 
detailed  study  of  possible  savings  from  combined  use  of 
some  shop  facilities. 

(5)    Matter  of  Southern  Transcontinental  Case.    Mr.  Kirkwood 
reported  he  and  Mr.  Brown  had  reviewed  the  matter  with 
Mr.  Needles  on  Friday  and  it  was  their  opinion  this  case 
is  very  helpful  to  San  Francisco,  including  all  cargo 
service.    Mr.  Needles  is  preparing  Exceptions  and  will 
present  his  briefs  for  consideration  shortly. 
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Roll  Call 


President  Martin  said  be  had  received  from  the  Mayor's 
Office  a  letter  from  Bay  Aviation  Services  Company  with 
reference  to  the  possibility  of  establishing  a  Heliport  in  San 
Francisco,    The  matter  was  referred  to  Airport  Manager  for 
report. 


Departmental  Report  -  Water  Department:    J.  H.  Turner  reporting: 

In  May,  I960,  the  average  daily  water  consumption  for  the  entire 
system  was  1.8  million  gallons  per  day  less  than  for  May,  1959* 

Collections  for  the  period  July  1,  1959  to  June  17,  I960  were 
$798,103  more  than  for  the  period  July  1,  1958  to  June  17,  1959. 
Sales  within  the  current  period  have  increased  4.1%  in  San 
Francisco  and  9.5f°  in  suburban  areas.    The  Department  has  237 
more  customers  than  on  the  same  date  last  year. 

While  expenditures  for  overtime,  contractual  services,  and 
materials  and  supplies  exceeded  budget  estimates,  receipt  have 
exceeded  budget  estimates  by  $1,42*4,868  for  the  month  of  May. 

At  the  beginning  of  May  there  were  140  unfilled  orders  to  renew 
water  service  pipes  ;    during  the  month,  314  services  were  renewed 
and  at  the  end  of  the  month,  52  orders  remained  incompleted  - 
88  orders  less  than  the  number  on  hand  as  of  April  30,  I960. 

The  Department's  construction  program  and  progress  were  reviewed. 

There  were  ten  blow-off  operations  performed  by  the  City 
Distribution  Division  during  May.    Of  1,577  gate  valves  inspected 
during  the  first  28  days  of  May,  1,064  needed  no  repairs  and 
513  required  repair  work. 

The  "Report  of  Water  Supply  Used  by  Interstate  Carriers" 
submitted  by  the  State  Department  of  Public  Health  under  date 
of  May  12,  i960,  to  the  United  States  Public  Health  Service, 
recites  the  substantial  progress  made  by  the  Water  Department 
in  the  improvement  of  the  quality  of  the  water. 

Discussions  concerning  assessed  valuation  of  Water  Department 
properties  in  Alameda  County  are  continuing  with  personnel  from, 
the  Alameda  County  Assessor's  Office.    The  present  total 
valuation  of  the  Department' s  water  rights  in  Alameda  County 
have  not  been  changed  from  last  year. 


THEREUPON  THE  MEETING  ADJOURNED. 
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SAN  FRANCISCO  WATER  DEPARTMENT 
37TH  PERIODICAL  REP  PRO) 
TO  THE 

PUBLIC  UTILITIES  COMMISSION 
JUNE  28,  I960 

In  May  I960  the  average  daily  water  consumption  for  the  entire 
system  was  183.7  million  gallons,  a  decrease  of  1.8  million  gallons 
per  day  under  May  1959.     Of  the  183.7  MGD  used  by  the  entire  system, 
108.1  was  used  in  the  San  I'rancisco  consumption  area,  and  the 
balance  of  75.6  MGD  was  used  in  the  suburban  areas. 

Collections  from  the  sale  of  water  from  July  1,  1959  through 
June  17?  I960  have  amounted  to  114,992,593?   indicating  an  increase 
of  $798,103  over  the  same  period  last  year.     Sales  within 
San  Francisco  are  4.1c/o  and  suburban  sales  are  9.5%  higher  than 
last  year.     As  of  Kay  31 9  the  Department  had  237  more  customers 
than  on  the  same  date  last  year. 

There  were  140  unfilled  orders  to  renew  water  service  pipes  at 
the  beginning  of  may.     During  Kay,   314  services  were  renewed  by  the 
Department  and  at  the  end  of  the  month  there  were  52  incompleted 
orders,  which  is  88  less  than  the  number  on  hand  as  of  April  30,  3.960. 

Although  expenditures  for  overtime,  contractual  services,  and 
materials  and  supplies  continue  to  exceed  budget  allotments,  actual 
receipts  have  exceeded  budget  estimates  resulting  in  a  credit 
balance  of  ^1,424,868  as  of  the  end  of  May. 

There  are  six  Department  contracts  now  under  construction,  in 
addition  to  the  contract  for  the  leak  survey  within  the  City.  Two 
contracts  have  been  certified  but  field  work  has  not  been  started. 
Bids  were  received  on  three  contracts,   one  of  which  covers 
rehabilitation  of  about  two-thirds  of  the  Dumbarton  Pipe  Line  Bridge. 
Additional  funds  will  be  needed  to  complete  rehabilitation  of  the 
balance  of  the  bridge  and  all  of  the  two  pipelines  on  the  bridge. 
Bids  will  be  received  on  June  23  for  two  cast  iron  main  contracts 
and  on  July  7,  bids  will  be  received  on  the  contract  for  chlorina- 
tion  stations  at  Sutro,   Summit  and  Stanford  Heights  Reservoirs. 

College  Hill  Reservoir  Lining  and  Roofing  contract  is  50$ 
done.     The  Lining  is  completed  and  50$  of  the  columns  and  girders 
are  set  and  25/o  of  the  timber  roof  completed.     It  now  appears  that 
the  Contractor  will  be  far  enough  along  with  his  work  to  put  the 
reservoir  into  operation  by  July  22,  unless  unforeseen  delays  occur. 


There  were  ten  blow-off  operations  performed  by  the  City 
Distribution  Division  during  May  I960.     Seven  of  them  were  at  dead- 
ends of  mains  and  three  for  clearing  up  dirty  water  conditions „ 
Out  of  1,577  gate  valves  inspected  during  the  first  28  days  of  Kay, 
1,064  needed  no  repairs  and  513  ^e^uircd  repair  work.     Br  ;, 
addition  they  inspected  1.17  gate  valves  during  the  same  period 
making  repairs  as  needed. 

The  South  Basin  of  Sunset  Reservoir  is  now  completed  and  in 
cperatioii.     The  first  construction  contract  for  this  basin  was 
awarded  on  February  2 ,  1956  and  covered  the  work  of  excavation  and 
embankment.     Contract  covering  lining  and  roofing  was  awarded  on 
April  22,  1958.     This  reservoir  adds  87.3  million  gallons  to  the 
capacity  of  the  distributing  reservoirs,  which  is  nearly  .9  of  the 
San  Francisco  consumption  area  daily  average  for  fiscal  year  1958- 
1959  and  not  quite  .7  days  supply  for  the  peak-day  demand  for  the 
same  area.     The  south  basin,  was  constructed  to  operate  .  in  con- 
junction with  the  north  basin,  constructed  in  1938,  but  has  a 
capacity  of  2.1  million  gallons  luss  than  the  north  basin. 

The  "Report  of  Water  Supply  Used  by  Interstate  Carriers*1  sub- 
mitted by  the  State  Department  of  Public  Health  under  date  of 
May  12,  I960,  to  the  United  States  Public  Health  Service,  recites 
the  substantial  progress  made  by  the  Water  Department  in  the 
improvement  of  the  quality  of  the  water.     It  is  on  the  basis  of  this 
report  that  the  public  Health  Service  will  decide  whether  to  con- 
tinue its  ,!  Provisional  Certification"  of  our  water  or  to  give  full 
certification . 

The  revised  form  of  '"Application  for  Water  Supply  for  Resale 
Purposes  (Governmental  Agencies)"  approved  by  Public  Utilities 
Commission  Resolution  No.  20,282  on  June  8,  I960  was  sent  to  all 
governmental  agencies  reselling  water  provided  by  this  Department. 
An  accompanying  letter  requested  that  the  application  be  executed 
and  returned  to  the  Department. 

The  discussions  concerning  assessed  valuation  of  ''later 
Department  properties  in  Alameda  County  are  continuing  with  personnel 
from  the  Alameda  County  Assessor's  Office.     The  last  meeting  was  held 
on  June  20  when  the  Assessor's  valuation  of  improvements  was  dis- 
cussed.    A  meeting  has  been  tentatively  scheduled  for  July  27  for 
further  discussion  on  valuation  of  improvements.     The  present  total 
valuation  of  the  Department's  water  rights  in  Alameda  County  have 
not  been  changed  from  last  year. 

J.  H . '  TURFLR  ,  - 

General  Manager  and  Chief  Engineer 
San  Francisco  ..at or  Department 
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PUBLIC  UTILITIES  COMMISSION 


1,263d  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL  -  JULY  5, 
I960,  COMMENCING  AT  2:00  P.  M. 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 
Call  to  Order: 

Present:    Commissioners  Joseph  Martin,  Jr.,  Edw,  B.  Baron, 

Stuart  N.  Greenberg,  Don  Fazackerley;  Thomas  P.  White 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  l,262d  regular  meeting  of  the 
Commission,  held  June  28,  I960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 

(Commissioner  Greenberg,  voting  in  the  affirmative, 
requested  it  be  noted  that  on  page  12123  of  the 
minutes,  the  final  sentence  in  item  4,  under  "Manager 
of  Utilities  Calendar  Items",  did  not  reflect  his 
thinking  in  the  matter.) 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

;.y on-litigated  Settlements  Date  of  Accident  Settlement 


—RESOLUTION  NO.  20,342 


30  Eula  M.  Edwards 

TO  Marie  Descharabeauldt 

TC  Josephine  Ficher 

MC  Lucille  Kirby  Fleming 

MC  Gertrude  Hansen 


July  23,  1959 


$  999.00 


September  30,  1S59 
March  12,  I960 


750 . 00 
636.50 


December  15,  1959 
February  11,  I960 


1,600.00 
990.00 
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Litigated  Settlements         Date  of  Accident  Settlement 

TO  Maria  Ruiz  May  20,  1959  $  1,000.00 

TO  Patricia  Ann  Cubit, 

a  minor  February  3,  1952  4,000.00 

TG  Delia  Mae  Davis  March  6,  1958  2,750.00 

SC  Adele  Sophie  Derichs  August  19,  1959  850.00 

GO  Franklyn  Grendall  July  4,  1958  750.00 

MG  Alma  Trawick  November  25,  1957  850.00 

MG  Annie  L.  Vauters  July  5,  1957  3,600.00 

Judgments 

MG  Evelyn  Otterman  August  6,  1959  1,000.00 

MG  Richard  E.  Barber  III 

and  Alice  L.  Barber       December  7,  1957  47,500.00 

plus  costs  540.85 
and  interest 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  20302, 
adopted  June  21,  I960,  approving  judgment  in  amount 
$1,500.00,  in  favor  of  Hans  Andersen,  be  and  the  same  is 
hereby  amended  to  include  costs  in  amount  150 » 75 

$67,9b7-10 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,343— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidders,  the  following  contracts: 

MR  Contract  No.  466 — Remove  Basalt  Block  Paving  and  Repave 
California  Street,  Mason  Street  to  Drumm  Street,  to  Pacific 
Pavements  Company,  Ltd.,  in  amount  $19,665tOO. 

WD  Contract  No.  918 — For  the  Laying  of  12-Inch  Cast  Iron  Mains 
in  Eugenia  Avenue,  Brook,  Mission,  Bocana  and  Gates  Streets,  to 
Fred  T.  Fairey,  in  net  amount  $49,315.20. 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent;  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,344— 

RESOLVED,  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers: 
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Voucher  in  amount  $146.70,  expenses  of  W.  F.  Getts,  attending 
Meeting  of  American  Society  of  Civil  Engineers,  in  Reno,  Nevada, 
June  20-24,  i960. 

Voucher  in  amount  $146.70,  expenses  of  0.  I,  Moore,  attending 
Meeting  of  American  Society  of  Civil  Engineers,  in  Reno,  Nevada, 
June  20-24,  i960. 

Voucher  in  amount  $887.36,  expenses  of  Dion  R.  Holm  and  Harry  E, 
Lloyd,  attending  hearings  in  Washington,  D.  C. ,  re  Release  of 
Water  from  Hetch  Hetchy  Project  Reservoirs,  June  19-22,  i960. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,345— 

RESOLVED,  That  this  Commission  hereby  approves  expenses 
in  estimated  amount  of  $375.00,  to  be     incurred  by  Airport 
Manager  Belford  Brown  in  connection  with  attendance  at  Airport 
Operators  Council's  Directors'  Meeting,  to  be  held  at  Chicago, 
Illinois,  July  12-15,  i960,  and  with  attendance  at  the  informal 
hearing  of  the  Civil  Aeronautics  Board,  to  be  held  in  Washington, 
D.  C,  on  July  14,  i960,  regarding  an  alleged  inadequacy  of 
service  to  Oakland  and  other  communities. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,346— 

RESOLVED,  That  this  Commission  hereby  approves  settlement 
of  Condemnation  Proceedings  (Action  No.  117544,  in  Superior 
Court  of  the  State  of  California,  in  and  for  the  County  of  Santa 
Clara)  brought  by  the  Pacific  Gas  and  Electric  Company  for  the 
purpose  of  constructing  and  maintaining  two  gas  transmission 
pipelines;  that  the  property  so  condemned  is  an  easement  in 
property  of  the  San  Francisco  Water  Department,  for  which  the 
amount  of  the  award  is  $70,00;  the  City  Attorney  is  authorized 
to  have  judgment  entered  in  the  sum  of  $70,00. 

vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,547— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
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of  property  as  follows: 

TO:      DuPRE  SASSARD  and  JANE  D.  SASSARD,  San  Mateo 

Permit  to  occupy  for  gardening  purposes  the  easterly 
20  feet  of  the  Crystal  Springs  Pipeline  No.  2  right  of  way 
through  Lot  No.  275,  San  Mateo  Park  Subdivision  No.  3,  San  Mateo; 
fee  waived  due  to  offsetting  benefits  to  the  Department  in  upkeep 
of  premises. 

BE  IT  FURTHER  RESOLVED,  That  Permit  issued  by  Resolution 
No.  17286,  adopted  May  28,  1957,  to  J.  V.  Monley,  covering  the 
occupancy  of  the  above  referenced  parcel  of  land,  is  hereby 
canceled. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  gOJ&8— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:      PACIFIC  GAS  AND  ELECTRIC  COMPANY,  San  Jose 

Permit  to  extend  a  2U  high  pressure  gas  line  across  the 
Bay  Division  Pipeline  No.  3  right  of  way  within  the  limits  of 
Easy  Street,  Hamwood  Subdivision,  Mountain  View,  Santa  Clara 
County;  subject  to  a  consideration  of  $50.00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,349— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:      FOOD  MACHINERY  AND  CHEMICAL  CORPORATION,  Newark 

Permit  to  occupy  for  a  temporary  road,  crossing  over  a 
portion  of  the  Hetch  Hetchy  pipeline  right  of  way  in  the  vicinity 
of  Alder  Street,  Newark,  Alameda  County;  subject  to  a  $50.00 
permit  fee. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 
Noes-Commissioners  Martin;  Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,350— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:      THE  PACIFIC  TELEPHONE  AND  TELEGRAPH  COMPANY,  San  Francisco 

Permit  for  an  overhead  telephone  line  extension  adjacent 
to  the  intersection  of  Skyline  Boulevard  and  Half moon  Bay  Road, 
Peninsula  Watershed  property  for  the  purpose  of  serving  Skylawn 
Memorial  Gardens  Cemetery;  subject  to  a  $50.00  permit  fee. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg;  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,351— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities,  to  execute,  for  and  on  behalf  of  this 
Commission,  that  certain  agreement  for  school  bus  transportation, 
between  the  City  and  County  of  San  Francisco,  acting  through  this 
Commission  and  the  San  Francisco  Unified  School  District,  pro- 
viding for  school  bus  transportation  to  be  afforded  by  the 
Municipal  Railway,  for  the  fiscal  year  1960-61,  subject  to  pay- 
ment to  the  Municipal  Railway  at  the  rate  of  $9.62  an  hour  per 
vehicle. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
-Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  fcy  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,3^2— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appropri- 
ation of  Water  Department  funds,  in  amount  $7,051.00,  to  provide 
funds  to  cover  wages  for  a  position  reclassified  by  Civil 
Service  Commission  from  M5U  Auto  Machinist  to  M60  Auto  Fender 
and  Body  Worker. 

Vote;  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20.353— 

RESOLVED,  That  this  Commission  hereby  requests  the 
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Controller's  approval  of  Municipal  Railway  Request  for  Funds, 
in  amount  $100.00,  to  provide  for  deficiency  occurring  in 
Appropriation  for  Holiday  Pay,  by  transferring  funds  from 
Appropriation  9.735*862.000  to  Appropriation  No.  -9. 735. 112. 000, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,35**-- 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Credit  Modification  of  Contract 
in  amount  $1,405.34,  under  HHWS  Contract  No.  316— -Cherry 
Powerhouse;  contractor,  G-S-L-H-T  Powerhouse  Contractors,  to 
provide : 

Under  Contract  Item  No.  34,  to  substitute  asphalt 
impregnated  felt  expansion  joint  material  in  lieu 
of  self-expanding  corkboard  as  called  for  in 
Specification  Section  17-04,  paragraph  f,  and  shown 
on  Details  A  and  B,  contract  drawing  D-1279  (Sheet  144). 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,355— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Credit  Modification  of  Contract 
in  amount  $1,151.19/  to  revise  contract  amount  to  agree  with 
final  value  of  services  performed;  accepting  the  work  as 
satisfactorily  completed  under  professional  services  contract 
for  Shop  Inspection  and  Test  Supervision  of  Penstock  Steel 
Lining  and  Steel  Tunnel  Liner  for  HHWS  Contract  No.  300-A; 
contractor,  Robert  W.  Hunt  Company,  Engineers. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

'  — RESOLUTION  NO.  20,356— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

To:      PACIFIC  AIR  LINES,  INC.  -  Effective  July  1,  I960 
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Space 
Area 


Terminal  Building 
Sq.  Ft. 


First  Floor,  Room  1015  177 

Area  T-5  86 
Ground  Floor  -  Lift  5 

Room  C-2(  port  ion)  123 
Pier  D-Rooms  120A  & 

120  South  760 
Rooms  27A,27B,27C,27D, 

27E  832 
Room  52  (portion)  225 


Mo,  Rate 

$  0.832 
ii 

5^0 . 00 

0.50 

0,28 

0.28 
0.25 


Mqv  Amount 

$  147.26 

71.55 
540 . 00 

61.50 
212. SO 

232.96 
56.25 


Executive  Aircraft  Terminal 


Rooms  136,132, 200, 200A, 
202,204,206a, 211, 
211A,213,213A 


2,579 


Rooms  141, 143, 145, 147, 
147A, 151,153, 155, 
157,161,223,225,227  1,865 


Hangar  Two  -  Entire 
Old  Fire  House  -  Entire 
Paved  Apron  Area 
Paved  Infl.  Stg.  Area 
Paved  Pkg.  Area 
Paved  (Ex. Hangar  One)Ar 
Improved (West  Hang. Two) 
20x64  Butler  Bldg.  "As 
Old  Baggage  Shed 


Other  Areas 

14,074 
778 
79,259 
3,390 
27,540 
ea  10,051 
"  6,165 
Is"  1,280 

1,057 


0.20 


0.15 


0.067 

0.067 

0.00625 

0.00625 

0.00625 

0.00625 

0.0021 

0.021 

0.025 


515. so 


279.75 


942.96 

52.13 
495.37 

21.19 

172.13 
62.82 

12.95 
26.89 
26.43 


Monthly  Consideration:  $3,930.74 


BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates,  as  of  the  effective  date  set  forth  above,  the  Space 
or  Use  Permit  previously  issued  Pacific  Air  Lines,  Inc.,  under 
authority  of  Resolution  Nos.  16030,  19332  and  20248. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 

Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,357— 

WHEREAS,  in  accordance  with  agreement  with  Western  Union 
Telegraph  Company  that  the  San  Francisco  Water  Department  and 
the  Western  Union  Telegraph  Company  should  each  assume  the 
responsibility  of  restoring  its  own  facilities  at  its  own 
expense  and  that  the  Western  Union  Telegraph  Company  and  the 
San  Francisco  Water  Department  settle  all  claims  on  a  50-50 
basis,  arising  as  a  result  of  the  flood  damage  resulting  from 
the  breakage  of  San  Francisco  Water  Department  main,  occurring 
on  July  4,  1957,  at  7th  and  Howard  Streets;  and 
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WHEREAS,  the  Western  Union  Telegraph  Company  has  agreed 
that  it  will  cancel  its  claim  against  the  San  Francisco  Water 
Department: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  San  Francisco  Water 
Department  Invoice  No.  132S  against  Western  Union  Telegraph 
Company  in  the  amount  of  $13/987.57  be  canceled  when  all  the 
claims  now  existing  against  the  Water  Department,  arising  out 
of  7th  and  Howard  main  break,  are  finally  settled. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Faz acker ley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  presented: 

--RESOLUTION  NO.  20,358— 

RESOLVED,  That  this  Commission  requests  the  Director  of 
Property  to  negotiate  with  the  Federal  General  Services 
Administration  the  purchase  price  for  the  acquisition  of  the 
following  described  properties  required  for  San  Francisco  Water 
Department  purposes:    All  of  Lots  4Q5,  ^06,  407,  and  kOB,  and  a 
10-foot  strip  of  Lot  kOk  along  the  northerly  boundary  of 
Lot  405/  all  as  delineated  on  Department  of  Navy,  Bureau  of 
Yards  and  Docks,  Drawing  No.  716030. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
requests  the  Director  of  Property  to  prepare  the  necessary 
legislation  for  presentation  to  the  Board  of  Supervisors, 
covering  the  acquisition  of  the  above-described  property. 

Vote:  Ayes-Commissioners  Fazackerley;  White 
Noes-Commissioners  Baron;  Greenberg 
(Commissioner  Martin  abstaining) 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  it  was  unanimously  agreed  that  the  foregoing  resolution 
and  a  proposed  resolution  that  the  Commission  request  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  funds,  in  the  amount  of  $790,000.00,  from  such 
funds  as  are  legally  available,  to  provide  for  the  purchase  of 
real  property  and  for  engineering  costs  and  architectural 
services  required  for  the  construction  of  an  operations  head- 
quarters in  San  Francisco  for  the  San  Francisco  Water  Department, 
be  considered  at  a  Special  Meeting  of  the  Commission,  to  be  held 
Friday,  July  g,  I960,  at  9:00  A.  M.,  in  Room  282,  City  Hall. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,359— 

RESOLVED,  That  this  Commission  authorizes  Bid  Call  for 
AD  Contract  No.  2S2— Construction  of  Temporary  Parking  Area  "A" 
at  San  Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,360— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Payment  in  amount  $62,036.19,  in  favor  of  Chas.  L,  Harney,  Inc., 
under  AD  Contract  No.  235 — Apron  Extension,  Paving  and  Utilities 
at  San  Francisco  International  Airport. 

Payment  in  amount  $43,946.93,  in  favor  of  Lowrie  Paving  Company, 
under  AD  Contract  No.  248— -Paving,  Utilities  and  Landscaping  of 
Main  Entrance  Road  Area  at  San  Francisco  International  Airport. 

Payment  in  amount  $23,664.57,  in  favor  of  McGuire  &  Hester, 
under  AD  Contract  No.  250 — Utilities  Extension,  Roads  R-3  and 
R~6  at  San  Francisco  International  Airport. 

Payment  in  amount  $19,574.60,  in  favor  of  Martinelli 
Construction  Company,  under  AD  Contract  No.  255 — Toilets  and 
Waiting  Rooms  in  Terminal  Building  at  San  Francisco  Inter- 
national  Airport. 

Payment  in  amount  ^35,413.48,  in  favor  of  L.  C.  Smith  Company, 
under  AD  Contract  No.  271 — Construction  of  Pavements  for 
Roads  R-3  and  R-18  at  San  Francisco  International  Airport. 

Payment  in  amount  $35,444.08,  in  favor  of  Dahl-Beck  Electric 
Company,  under  AD  Contract  No.  274 — Lighting  Runway  1R  Extension 
and  Connecting  Taxiway  at  San  Francisco  International  Airport. 

Payment  in  amount  $12,371.54,  in  favor  of  McBroora  and  Cecchini, 
under  AD  Contract  No.  279-- Ticket  Counter,  Offices  and  Baggage 
Area,  Terminal  Building,  at  San  Francisco  International  Airport, 

Payment  in  amount  $2,983.90,  in  favor  of  Phoenix  Painting 
Company,  under  MR  Contract  No.  467 — Painting  and  Repair,  East 
Portal,  Twin  Peak  Tunnel. 

Payment  in  amount  $40,424.71,  in  favor  of  Stolte,  Incorporated, 
under  HHWS  Contract  Ho.  329 — Construct  Warnerville  Substation. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

'  — RESOLUTION  NO.  20,361— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance"  of  the  following  Airport 
Space  or  Use  Permit: 

To:      JAPAN  AIR  LINES  COMPANY,  LTD,  -  Effective  July  1,  I960 
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Space  Terminal  Building 

"Area  Sq.  Ft.  Mo.  Rate    Mo.  Amount 

First  Floor,  Room  1001  167  $    0.832    $  138.94 

1002  167  M  138.94 

Area  T-23  99  M  g2-37 

T-25  91  "  75.71 

Baggage  Space,  Room  C-6  242  0.50  1?i*°2 

66                        C-7  256  11  128.00 

Lifts  (2)       23  8c  24  —  5^0.00  1,080.00 

Second  Floor,  Room  203E  335  0.50  167.50 

207B  617  0.60  370.20 

Pier  D 

Rooms  27F,  27G,  27H,  27J  719  0.40  287.60 

Air  Cargo  Building  No.  One 

Space  No.  6  651  0.25  162.75 

Space  No.  5  2,228  0.25  557. QO 

Former  International  Terminal  Area 

Paved  Area  86l)( $600.00  Annually)  50.00 

Unpaved  Area  369 ) 

Unpaved  Area  4,171  ($600.00  Annually)  50.00 

Monthly  Consideration:  $3,410.01 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates,  as  of  the  effective  date  set  forth  above,  the 
Airport  Space  or  Use  Permit  previously  issued  Japan  Air  Lines 
Company,  Ltd.  under  authority  of  Resolution  No.  20211. 

Vote;  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent;  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  20,362— 

RESOLVED,  That  this  Commission  approves  settlement  of 
Condemnation  Proceedings  (Action  No.  88637,  Superior  Court,  San 
Mateo  County),  brought  by  San  Mateo  County  for  condemnation  of 
an  easement  for  County  Road  purposes  of  San  Francisco  Water 
Department  property  situated  in  San  Mateo  County  and  more 
particularly  described  in  the  complaint  of  the  hereinabove  action 
for  award  of  $994.00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 
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— RESOLUTION  NO.  20,363— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approves  Credit  Modification  of  Contract  in  amount 
$2^9.20;  approves  Final  Payment  in  amount  $6,407.80,  in  favor 
of  Associated  Pipelines,  Inc.,  under  WD  Contract  No.  947— 
Laying  of  6"  and  S"  Cast  Iron  Mains  in  Los  Palmos  and  Cresta 
Vista  Drives. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,364— 

RESOLVED,  That  V.  H.  Wilson  be  and  he  is  hereby  appointed 
to  act  as  Acting  Secretary  to  this,  the  Public  Utilities  Commis- 
sion, and  to  perform  all  duties  and  acts  required  of  the 
Secretary  and  that  the  duties  of  Acting  Secretary  shall  be  in 
addition  to  work  performed  by  V.  H.  Wilson  as  Assistant 
Director  of  the  Bureau  of  Accounts, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,365— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controllers  certification  of  Excess  Modification  of  Contract 
in  amount  $230,442.15,  under  HHWS  Contract  No.  316,  Cherry 
Powerhouse;  contractor,  G-S-L-H-T  Powerhouse  Contractors,  to 
modify  the  contract  quantitites  as  originally  estimated  and 
previously  modified,  to  conform  to  the  quantities  of  work 
presently  estimated  to  be  performed  to  complete  the  contract. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,365-A— 

WHEREAS,  under  Airport  Department  Contract  No.  246— 
Remodel  Ground  Floor,  Pier  D  at  San  Francisco  International 
Airport,  Martinelli  Construction  Company,  Contractor,  listed 
H.  Goldman  and  Son  as  Plumbing  subcontractor  in  his  bid;  and 

WHEREAS,  the  Associated  Plumbing  Contractors  of  San 
Kateo  County  have  held  H.  Goldman  and  Sons  to  be  in  violation 
of  the  Bidding  Rules  of  that  organization  in  the  submission  of 
their  sub  bid;  and 
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WHEREAS,  H.  Goldman  and  Son  has  recommended  the  substi- 
tution of  Harry  Lee  Plumbing  and  Heating  as  plumbing 
subcontractor  at  no  change  in  contract  price  to  Martinelli 
Construction  Company,  which  substitution  is  agreeable  to 
Martinelli  and  the  Associated  Plumbing  Contractors  of  San  Mateo 
County: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
authorizes  Martinelli  Construction  Company  to  substitute  Harry 
Lee  Plumbing  and  Heating  as  plumbing  subcontractor  in  lieu  of 
H.  Goldman  and  Son  under  Airport  Department  Contract  No.  246, 
all  at  no  change  in  contract  price , 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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Manager  of  Utilities  Calendar  Items: 

(1)  Matter  of  supplemental  appropriation  for  the  General  Office, 
to  provide  for  a  reclassification  for  the  Secretary,  Public 
Utilities  Commission,  and  adding  a  new  employment.  Mr. 
Kirkwood  advised  this  matter  would  be  heard  by  the  Finance 
Committee  of  the  Board  of  Supervisors  on  Wednesday,  July  6, 
at  3:00  P.M.,  and  invited  the  members  of  the  Commission  to 
attend  the  meeting. 

(2)  Matter  of  request  of  DeLeuw,  Gather  and  Company  for  an 
extra  week  (because  of  the  4th  of  July  holiday)  to  prepare 
their  report  in  connection  with  traffic  movement  and 
vehicular  storage  at  the  Airport.    Mr.  Kirkwood  reported 
that  the  firm  has  already  presented  to  the  staff  of 
Utilities  Engineering  Bureau,  Leigh  Fisher  &  Associates  and 
Welton  Beckett  &  Associates  the  basis  of  their  report. 

(3)  Matter  of  analysis  of  Grand  Jury's  Interim  Report  on 
Municipal  Railway  and  statement  regarding  Railway  increase 
in  fare  for  the  Ball  Park, 

Railway  Manager  Vernon  Anderson  reported  to  Commission  that 
he  felt  the  Grand  Jury  had  presented  an  excellent  report. 
With  reference  to  the  operating  experience  of  the  Railway 
in  connection  with  Ball  Park  service:    The  Railway  carries 
about  20$  of  patrons  to  the  Ball  Park,  which  is  consider- 
ably more  than  the  Railway  carries  to  other  special  events. 
He  estimated  the  Railway's  loss  during  the  first  half  of 
the  baseball  season  to  be  $57,927/  or  an  average  of  $1,485 
per  game.    If  the  Ball  Park  express  fare  (25^),  proposed  by 
the  Grand  Jury,  had  been  in  effect  during  the  first  half  of 
the  baseball  season,  he  estimated  the  loss  to  be  $36,901  or 
$9^6  per  game.    He  added,  comments  from  patrons  indicated 
they  would  be  in  favor  of  increased  fare  to  the  Ball  Park, 
and  it  was  his  recommendation  that  a  fare  increase  be 
instituted  before  the  opening  of  the  1961  baseball  season, 

Mr.  Thomas  W,  McGrath  of  Carmen's  Union,  Local  13S0, 
requested  and  received  permission  to  speak  in  behalf  of 
his  Union.    He  stated  his  Union  is  opposed  to  a  fare 


-12,196 


increase  for  service  to  the  Ball  Park  and  expressed  the 
opinion  that  City  has  an  obligation  to  provide  service  to 
the  Ball  Park  for  its  patrons , 

Commissioner  Greenberg  expressed  his  hope  that  an  increased 
fare  could  be  put  into  effect  prior  to  the  return  of  the 
Giants  on  August  23d.    He  reminded  the  Commission  that  he 
had  recommended  a  higher  fare  almost  a  year  ago  and  that 
there  had  been  ample  opportunity  to  study  the  matter. 

After  further  discussion  by  Commission,  the  matter  was 
referred  again  to  Municipal  Railway  Manager  Vernon  Anderson 
for  report  within  two  weeks,  if  possible,  with  or  without 
his  recommendation,  either  giving  figures  supporting  a  fare 
which  would  enable  the  System  to  break  even  on  its  Ball  Park 
service,  or,  showing  what  it  would  cost  to  unsubsidize  the 
Ball  Park  service,  assuming  local  service  to  the  Park 
continues  at  the  present  fare. 


Departmental  Report  -  Airport  Department:    Belford  Brown 

reporting: 

Matter  of  construction  of  a  second  terminal  building  and  piers. 
Meetings  with  the  Utilities  Engineering  Bureau,  DeLeuw,  Cather 
and  Company,  Leigh  Fisher  and  Associates,  and  the  Airlines 
Technical  Committee  continue.    Main  problems  presently  lie  in 
the  necessity  for  a  major  decision  concerning  roads  and  access- 
ways  for  the  free  flow  of  traffic  within  the  terminal  area. 
Target  date  for  beginning  actual  construction  remains  as  July  1, 
1361,  and  completion  date  is  estimated  as  January  1,  1963, 

Matter  of  condemnation  under  eminent  domain  of  46.29  acres  of 
tidelands  south  of  the  present  Airport  boudary,  owned  by 
Atlantic  Life  Insurance  Company,    Preliminary  discussions  have 
been  held  with  Haas  and  Haynie,  Coldwell,  Banker  &  Co.,  and 
representatives  of  the  East  Millsdale  Industrial  Park  to  the 
end  that  within  30  days  the  Director  of  Property  will  submit  an 
appraisal  of  the  property  and  piece  a  value  on  the  acreage  to  be 
acquired, 

Southern  Transcontinental  Service  Case.    Mr,  Brown  presented  a 
summation  of  a  review  by  the  Manager  of  Utilities,  City  Attorney 
and  Airport  Management  of  the  recent  decision  of  the  C.A.B. 
Hearing  Examiner  in  this  case.    He  reported  that  both  Delta  and 
national  Airlines  officials  have  already  been  in  touch  with 
Airport  Management  to  discuss  their  needs  for  maintenance  areas, 
as  well  as  ticket  counter  and  office  space. 

Matter  of  industrial  waste.    The  Utilities  Engineering  Bureau  and 
Airport  Management  have  been  working  to  solve  the  problems  relat- 
ing to  drainage  discharge  at  Airport.    Meetings  have  been  held 
with  the  Regional  Water  Pollution  Control  0oard  and  studies 
regarding  the  discharging  of  oil  and  other  contaminants  into  the 
waters  of  San  Francisco  Bay  through  the  Airport  storm  drainage 
system  have  now  been  completed.    Airport  Management  is  calling 
a  conference,  to  include  all  of  the  airline  tenants,  to  the  end 
that  the  problems  relating  to  drainage  discharge  may  be  resolved 
in  accordance  with  the  State's  requirements. 


THEREUPON  THE  MEETING  ADJOURNED. 
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Report  of  the  Manager,  Airport  Department 

to  the  Public  Utilities  Commission  July  5,  1960 

HIGHLIGHTS  OF  JUNE  ACTIVITIES 

Second  Te rminal  Building : 

Meetings  with  the  Utilities  Engineering  Bureau,  DeLeuw,  Gather  & 

Company,  Leigh  Fisher  and  Associates,  and  the  Airlines  Technical  Committee 

continue  relative  to  the  construction  of  our  second  terminal  building  and  piers. 

The  main  problems  presently  lie  in  the  necessity  for  a  major  decision  concerning 

roads  and  acces sways  for  the  free  flow  of  traffic  within  the  terminal  area. 

The  DeLeuw,  Gather  report  is  due  July  11,  and  when  their  recommendations  have  been 

reviewed  and  discussed  with  the  Commission  we  will  submit  recommendations  which 

should  result  in  commencing  the  actual  working  drawings  for  the  new  building. 

Target  date  for  beginning  actual  construction  remains  as  July  1,  1961,  and 

completion  date  is  estimated  as  January  1,  1963. 

Land  Purchase: 

Airport  management  has  been  working  with  the  Director  of  Property 
relative  to  the  condemnation  under  eminent  domain  of  46.29  acres  of  tidelands 
south  of  the  present  airport  boundary.    The  acreage  is  owned  by  Atlantic  Life 
Insurance  Company,  and  preliminary  discussions  have  been  held  with  Haas  and 
Haynie,  Coldwell,  Banker  &  Co.,  and  representatives  of  the  East  Hillsdale 
Industrial  Park,  with  the  result  that  within  30  days  the  Director  of  Property 
is  to  submit  an  appraisal  of  the  property  and  place  a  value  on  the  acreage  to 
be  acquired.    Negotiations  will  be  continued  when  Mr.  Bezos  *  appraisal  has  been 
submitted. 

Southern  Transcontinental  Service  Case: 

As  reported  previously  to  the  Commission,  the  initial  decision  of 
Edward  T.  Stodola,  CAB  Hearing  Examiner  in  the  Southern  Transcontinental  Service 
Case,  has  been  rendered,  and  it  has  been  reviewed  by  the  Manager  of  Utilities, 
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the  City  Attorney's  office,  and  airport  management.    On  the  San  Francisco  to 
Dallas-Fort  Worth  segment,  Delta  Air  Lines  was  recommended  for  an  extension  of  its 
service.    Thus,  San  Francisco  would  obtain  competitive,  unrestricted  service  to 
Dallas-Fort  Worth.    This  is  in  accord  with  San  Francisco's  petition.    On  the 
San  Francisco  to  Miami  route,  National  Airlines  was  recommended  for  unrestricted 
authority  to  serve  this  segment.    Thus,  SanFrancisco  obtains  a  non-stop  and  a 
one-stop  service  to  Miami.    Although  this  is  short  of  San  Francisco's  policy  of 
having  unrestricted,  competitive  service,  we  feel  that  we  should  concur  in  the 
Examiner's  decision.    The  San  Francisco  to  New  Orleans,  Atlanta,  San  Antonio  and 
Housten  segments  were  also  covered  in  the  initial  decision,  and  the  City  Attorney's 
office  will  file  exceptions  on  those  segments  which  did  not  cover  the  over-all 
policy  as  submitted  in  our  briefs.    All  in  all,  we  are  pleased  with  the  findings, 
and  both  Delta  and  National  Airlines  officials  have  already  been  in  touch  with 
Airport  management  to  discuss  their  needs  lor  maintenance  areas,  as  well  as 
ticket  counter  and  office  space. 
Indus t r ial  Waste : 

I  should  like  to  report  to  the  Commission  that  the  Utilities  Engineering 
Bureau  and  Airport  management  have  been  working  in  connection  with  the  quality  of 
the  drainage  discharge  at  San  Francisco  International  Airport.    Meetings  have  been 
held  with  the  Regional  Water  Pollution  Control  Board,  and  studies  regarding  the 
discharging  of  oil  and  other  contaminants  into  the  waters  of  San  Francisco  Bay 
through  the  Airport  storm  drainage  system  have  now  been  completed.  Airport 
management  is  calling  a  conference,  to  include  all  of  the  airline  tenants,  to  the 
and  that  the  problems  relating  to  drainage  discharge  may  be  resolved  in  accordance 
with  the  State's  requirements.    It  is  possible  that  the  testing  program  may  be 
quite  extensive  and  that  the  airport  tenants  may  be  required  to  bear  these 
testing  costs. 
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May  Traffic : 

May  traffic  figures  Indicate  an  increase  of  17,4%  in  passengers  in  and 
out,  as  compared  to  the  same  period  in  1959,    Total  for  May  1960  was  437,147 
passengers. 

The  FAA  Control  Tower  recorded  a  total  of  12,587  scheduled  aircraft 
operations  during  May  1960,  an  increase  of  10.77.  over  May  1959. 

Total  mail  (air  mail  and  first  class  mail  by  air)  amounted  to 
3,875,146  pounds  for  May  1960,  an  increase  of  7.77.  over  the  same  period  last  year. 

Freight  moving  through  San  Francisco  by  air  showed  a  1.77.  increase, 
and  express  volume  was  up  6.37.. 

*  *  * 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


SPECIAL  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL  - 
JULY  8,  I960,  COMMENCING  AT  9:00  A.  M. „., 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 
Call  to  Order: 

Present:    Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 

Stuart  N.  Greenberg,  Don  Fazackerley;  Thomas  P.  White 

Absent :  None 

President  Joseph  Martin,  Jr.  presided. 
Pledge  of  Allegiance. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,358— 

RESOLVED,  That  this  Commission  requests  the  Director  of 
Property  to  negotiate  with  the  Federal  General  Services 
Administration  the  purchase  price  for  the  acquisition  of  the 
following  described  properties  required  for  San  Francisco  Water 
Department  purposes:    All  of  Lots  405,  406,  407,  and  408,  and  a 
10-foot  strip  of  Lot  404  along  the  northerly  boundary  of  Lot  405> 
all  as  delineated  on  Department  of  Navy,  Bureau  of  Yards  and 
Docks,  Drawing  No.  716030. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
requests  the  Director  of  Property  to  prepare  the  necessary 
legislation  for  presentation  to  the  Board  of  Supervisors,  cover- 
ing the  acquisition  of  the  above-described  property. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 
Noes-Commissioner  Greenberg 

(Commissioner  Martin  abstaining  by  reason  of  a 
conflict  of  interest.) 
Absent:  None 

Commissioner  Greenberg  explained  his  "No"  vote  on  the  basis  that 
there  had  been  an  insufficient  showing  for  7  acres  and  that 
other  suitable  properties  were  available  for  as  low  as  $1.25  per 
square  foot. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20.358-A-- 

RESOLVED ,  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
of  funds,  in  the  amount  of  $790,000.00,  from  such  funds  as  are 
legally  available,  to  provide  for  the  purchase  of  real  estate  and 
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for  engineering  costs  and  architectural  services  required  for  the 
construction  of  an  operations  headquarters  in  San  Francisco  for 
the  San  Francisco  Water  Department. 

Vote:  Ayes-Commissioners  Baron,  Fazackerley;  White 
Noes-Commissioner  Greenberg 

(Commissioner  Martin  abstaining) 
Absent:  None 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,264th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL  -  JULY  12, 
I960,  COMMENCING  AT  2:00  P.  M. 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 
Call  to  Order : 

Present:    Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 

Stuart  N.  Greenberg,  Don  Fazackerley;  Thomas  P.  White 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  1,263d  regular  meeting  of  the 
Commission,  held  July  5,  I960  were  approved  as  amended. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  special  meeting  of  the  Commission, 
held  July  S,  I960  were  approved  as  amended. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,366— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-litigated  Settlements  Date  of  Accident  Settlement 

MC  Velma  M.  White  November  25,  1959         $  990*00 

TC  Florence  Lucchesi  July  2k,  1959  850.00 
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Claimant 


NorPriTiRated  Settlements-contd  Date  of  Accident 


Settlement 


TC  State  of  California  Employees' 

Retirement  System  and 

Mabel  Stoebe 

Albert  Hess 

Wm.  John  Hess 

Helen  Welton 

Legal  Heirs  of 

Marianne  Breckenr idge, 
Deceased 
CC  Kathryn  B.  Shafer 

Litigated  Settlements 

MO  June  Papadakis,  formerly 
known  as  June  Vicenti,  and 
Nicholas  Papadakis 
TC  Benjamin  Zurfluh 

Judgments 

MC  Imogene  Cowen, 

Audrey  Davis  and 

Narendra  Jhaveri 
MC  Ethel  Dudley 
MC  Zalman  Falik  and 

Olga  Weiss 


January  5,  I960 


5,000*00 


November  lk,  1959  20,000.00 


December  g,  1957 
July  19,  1957 


May  19,  1958 


December  26,  1957 
May  19,  1958 


1,950.00 
1,950.00 


1,000.00 
750.00 
750.00 

663.73 
750.00 

750.00 
^357f03773 


Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fa.zacker  ley; 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Creenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,367-- 

RESOLVED,  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers: 

Expense  Voucher  in  amount  $135.72,  expenses  of  H,  S.  Messersmith, 
attending  California  Association  of  Airport  Executives 
Convention  in  Riverside,  California,  June  21-23,  I960. 

Expense  Voucher  in  amount  $135.72,  expenses  of  F.  V.  Philpot, 
attending  California  Association  of  Airport  Executives 
Convention  in  Riverside,  California,  June  21-23,  I960. 

Vote:  Ayes-Commissioners  Martin,  Baron,  G-reenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,368— 

RESOLVED,  That  this  Commission  approves  in  amount 
$1,500.00,  expenses  of  the  City  Attorney  and/or  Deputy  City 
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Attorney,  trips  to  Washington,  D.  C.  and  New  York,  in  the  matter 
of  the  New  York-San  Francisco  Non-Stop  Case,  Docket  No*  9214. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,369-- 

RESOLVED,  That  this  Commission  hereby  approves  expenses  in 
estimated  amount  of  $373*00,  to  be  incurred  by  a  member  of  staff, 
as  designated  by  Manager  of  Utilities,  attending  the  National 
Safety  Council's  USth  Annual  Congress  and  Exposition,  to  be  held 
at  Chicago,  Illinois,  October  17-21,  I960. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,370— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  legislation  for  submission  to 
the  Board  of  Supervisors,  authorizing  the  sale  of  the  former 
Forty-Sixth  Avenue  Tank  Lot,  being  Lot  17  of  Assessor's 
Block  1499,  San  Francisco. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,371  — 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities  to  execute  Agreement  with  William  W,  Moore, 
Partner,  Dames  and  Moore,  Consulting  Soil  Mechanics  Engineers, 
under  which  said  William  W.  Moore  will  conduct  investigations, 
prepare  a  report  and  be  available  as  an  expert  witness  on  the 
quality  and  quantity  of  materials  available  and  other  engineering 
factors  affecting  the  value  of  certain  property  on  the  Upper 
Crystal  Springs  Watershed  as  a  quarry  site;  said  property  now 
being  acquired  under  eminent  domain,  Action  No.  857W,  City  and 
County  of  San  Francisco  vs.  Lenolt  Securities  et  al.,  with  suit 
^oheduled  for  trial  on  July  25,  I960;  said  services  at  fee  for 
engineer—lump  sum  of  $500.00  plus  court  appearance  at  $50.00  per* 
hour,  if  required;  at  fee  for  field,  laboratory  and  other  staff 
engineering  work  under  supervision  of  engineer,  not  to  exceed  the 
sum  of  $1,000.00;  total  sum  not  to  exceed  $1,900.00;  all  in 
accordance  with  an  appropriate  form  of  Agreement  to  be  entered 
into  between  said  William  W.  Moore  and  the  Public  Utilities 
Commission  through  its  Manager  of  Utilities. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,372— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

To:      LEWIS  D.  SCOTT  and  GALEN  C.  GILBRECH 

Permit  for  parking  purposes  on  a  portion  of  the  Crystal 
Springs  Pipeline  No.  1  right  of  way;  said  portion  being  0,135  of 
an  acre  at  the  intersection  of  San  Francisco  and  San  Bruno 
Avenues,  Brisbane;  subject  to  a  consideration  of  $30,00  per 
month. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  nation  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20 1 373— 

RESOLVED,  That  pursuant  to  the  provisions  of  Section  12  of 
that  lease  dated  February  10,  1954  between  the  City  and  County 
of  San  Francisco  and  Rick  Helicopters,  Inc.,  covering  4.53  acres 
of  land  at  the  San  Francisco  International  Airport,  this 
Commission  hereby  approves  and  consents  to  said  lessee,  sub- 
letting a  portion  of  their  leasehold  to  Pacific  Air  Lines,  Inc., 
for  a  period  of  one  year,  commencing  July  26,  I960;  and 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  approval  and 
consent  be  and  is  hereby  conditioned  upon  Rick  Helicopter,  Inc. 
remitting  to  the  City  and  County  of  San  Francisco  the  sum  of 
$739.65. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,374— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Departmental  Requests  for  Funds: 

Water  Department  Request,  in  amount  $22.19,  to  provide  funds 
required  for  Holiday  Pay  for  Storekeeper  at  Bryant  Street  Yard 
for  election  day,  credit  of  Appropriation  No.  9,311.112.745. 

Municipal  Railway  Request,  in  amount  $12,382.00,  to  provide 
additional  allotment  for  encumbrances  for  contractual  services 
covering  2d,  3d  and  4th  quarters  of  the  fiscal  year  1960-1961. 
credit  of  Appropriation  No.  0.735*200.000, 
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Municipal  Railway  Request,  in  amount  $980.24,  to  provide  for 
deficiencies  occurring  in  Appropriation  No.  0.311.237.735  and 
Appropriation  No.  0.311.370.735  by  transferring  additional 
funds  from  Appropriation  No.  0.735.200*000  and  Appropriation 
No.  0.735.300.000. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent;  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,375— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  938, 
For  the  Laying  of  6"  Cast  Iron  Main  in  Rolph  Street  (Crocker 
Amazon  Subdivision  No,  3),  Fred  T,  Fairey,  contractor,  should,  in 
accordance  with  the  time  limit  set  forth  in  said  contract,  be 
completed  on  or  before  April  29,  I960;  and 

WHEREAS,  contractor  experienced  unavoidable  delay  of 
38  work  days  awaiting  installation  of  sewers  and  curbs  by  other 
contractor,  and  1  work  day  awaiting  connections  by  the  San 
Francisco  Water  Department;  and 

WHEREAS,  contractor  prosecuted  the  work  of  the  contract 
diligently; 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  No.  13^56,  Ordinance  No.  SkBk,  adopted  by 
the  Board  of  Supervisors,  January  16,  1956,  Section  6.3, 
"Unavoidable  Delays  due  to  the  prevention  of  a  contractor  from 
commencing  or  prosecuting  the  work  because  of  the  acts  of 
others",  this  Commission  hereby  grants  an  extension  of  3^  work 
days;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Credit  Modification  of  Contract  in 
amount  $173.07;  and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  $1,228.93,  in  favor 
of  Fred  T.  Fairey,  under  Water  Department  Contract  No,  938. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,376— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  S83-R, 
For  the  Laying  of  12"  Cast  Iron  Mains  in  Mangels  Avenue  and  in 
Foerster  Street,  Fred  T«  Fairey,  contractor,  should,  in 
accordance  with  the  time  limit  set  forth  in  said  contract,  be 
completed  on  or  before  May  20,  I960;  and 

WHEREAS,  contractor  experienced  unavoidable  delay  of  3  work- 
ing days  awaiting  connections  by  the  San  Francisco  Water 
Department;  2  work  days  on  account  of  rain;  and  1  work  day  due  to 
illness  of  contractor;  and 
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WHEREAS,  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  No.  13456,  Ordinance  No,  94S4,  adopted  by 
the  Board  of  Supervisors,  January  16,  1956,  Section  6.3 
"Unavoidable  Delays  due  to  the  prevention  of  a  contractor  from 
commencing  or  prosecuting  the  work  because  of  the  acts  of  others, 
adverse  weather  conditions,  and  illness  of  the  Contractor",  this 
Commission  hereby  grants  an  extension  of  6  work  days,  liquidated 
damages  for  which  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Credit  Modification  of  Contract  in 
amount  $407.90;  and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  $4,284.25  in  favor  of 
Fred  T.  Fairey  under  San  Francisco  Water  Department  Contract 
Mo.  883-R, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,377— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing Contract  Payments:    to  -n  of  con 

Payment  in  amount  $57,455.14,  in  favor  of  Paul  B.  Woof,  under 
HHWS  Contract  No.  333  -  Paving  of  Road,  Jones  Point  to  Mather. 

Payment  in  amount  $106, 70S. Si,  in  favor  of  Payne  Construction 
Co.,  under  WD  Contract  No.  SS4  -  Roofing  and  Lining,  College  Hill 
Reservoir.  ccor'dancc  ua.ns 

Payment  in  amount  $3,546.00,  in  favor  of  Gores  Tank  &  Steeple- 
jack Co.,  under  .WD  Contract  No.  932  -  Rehabilitate  Forest  Hill 
Steel  Tank.  .  San 

Payment  in  amount  $4,046.62,  in  favor  of  Rankin  Leakfinder  Corp,, 
mder  WD  Contract  No.  943  -  Engineering  Service,  Leak  Detection 
Survey. 

Payment  in  amount  $7,726.50,  in  favor  of  Roy  Madsen,  under  HHWS 
Contract  No.  334  -  Relocation  of  Sanitary  Sever  at  Moccasin. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

White     •     ■  iBM-JIWli 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

*n  :  a<  ar,£      :      ;-  »  ■   ,        ■  ±y.o%  <  !  ..  ?  ir]         sdf  •  i  .  del  i  - 
^-RESOLUTION  NO.  20.378— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed;  approves  Credit  Modification  of  Contract  in 
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amount  $61.10;  approves  Final  Payment  in  amount  $2,152*40,  in 
favor  of  Associated  Pipeline,  Inc.,  under  WD  Contract  No.  9^6, 
Laying  of  6"  and  8"  Cast  Iron  Mains  in  Armstrong  Avenue,  between 
Jennings  and  Ingalls  Streets* 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,379— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appropri- 
ates, of  funds  to  provide  for  increased  salaries  to  Fire 
Department,  as  provided  by  Salary  Ordinance  and  Appropriation 
Ordinance . 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,380— 

RESOLVED,  That  this  Commission  approves  plans  as  submitted 
by  Shell  Oil  Company,  under  which  Shell  Oil  Company,  at  its  own 
and  sole  cost,  will  construct  on  Plot  3B,  San  Francisco  Inter- 
national Airport,  a  satellite  fuel  storage  plant  to  be  known  as 
Shell  Satellite  No.  2,  subject  to  approval  of  detailed  drawings 
by  Utilities  Engineering  Bureau. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
3ree.nbe.rg,  the  following  resolution  was  adopted: 

- -RESOLUTION  NO.  20,381  — 

RESOLVED,  That  in  accordance  with  Section  151 ,3  of  the 
Charter,  this  Commission  approves  inclusion  in  the  I960- 1961 
Public  Utilities  Commission  Budget  Estimates,  Schedules  of 
Compensation  to  be  paid  certain  employees  of  the  City  and  County 
re  San  Francisco,  effective  July  1,  I960;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors,  necessary 
appropriations  of  funds  to  reflect  said  Schedules  of  Compensation 
to  t>e  paid  said  employees. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley 
White 

Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,382— 

WHEREAS,  the  present  elevation  of  North  Lake  Merced  is 
4  feet  6  inches  higher  than  that  of  South  Lake  Merced  because 
of  low  rainfall  and  past  earthquake  damage  which  has  caused  the 
blocking  of  a  Uk"  culvert,  the  cleaning  of  which  is  necessary 
,o  supply  irrigation  waber  to  Harding  Golf  Course,, 

WHEREAS,  emergency  repairs  to  the  above  facilities  are 
necessary  to  protect  the  interests  of  the  City  and  County  of 
San  Francisco  and  the  welfare  of  the  citizens  of  said  City  and 
u'o  line  y . 

THEREFORE,  BE  IT  RESOLVED,  That  time  being  of  the  essence, 
this  Commission,  in  accordance  with  the  provisions  of  Section  4/ 
Chapter  X  of  the  Public  Works  Code,  hereby  declares  the 
existence  of  an  emergency  and  directs  the  Manager  of  Utilities 
to  effect  such  emergency  repairs  in  bhe  most,  expeditious  manner; 

Q  Y  -1 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
requests  the  Controller  to  approve  necessary  emergency  repairs 
to  clear  the  W  culvert  at  Lake  Merced. 

Vote;  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

White 
Absent:  None 

(Commissioner  White  commented  that  Harding  Park  Golf,  a  three 
million  dollar  facility,  bringing  in  revenue  from  $25,000  to 
$40,000  per  year  to  the  General  Fund  of  the  City  and  County, 
has  no  provision  for  funds  to  provide  for  emergencies.  He 
suggested  that  revenues  from  Harding  Park  should  be  allocated 
to  a  Special  Fund  for  emergency  work  as  needed,) 


Manager  of  Utilities  Calendar  Items: 

Matter  of  property  assessments  -  Alameda  and  Tuolumne  Counties, 
Mr-,  Kirkwood  reported  on  the  tax  situation,  reviewing  the  work 
of  Staff  in  these  matters. 

Mr,  William  Simons,  Director,  Bureau  of  Public  Service,  advised 
Commission  arrangements  were  being  made  for  a  luncheon  with 
members  of  Commission  as  hosts  to  the  Mayor's  Airport  Council 
on  next  Monday,  July  lSth  -  the  exact  time  and  place  to  be 
announced  at  a  later  date. 


Roll  Call: 

Commissioner  Martin,  in  behalf  of  Commission,  inquired  as  to 
the  condition  of  Director  of  Accounts  Geo.  P.  Negri,  following 
his  recent  operation,  and  directed  Mr.  Simons  to  make  arrange- 
ments to  send  appropriate  greetings  to  Mr.  Negri  and  to  wish 
him  a  rapid  recovery.    He  commented  regarding  the  memorandum 
forwarded  to  Commission  by  Mr.  Kirkwood  with  reference  to 
Oakland's  request  to  the  CAB  that  he  hoped  the  City  Attorney's 
Office  will  watch  this  hearing  so  that  the  Commission  may  be  in 
a  position  to  put  forward  San  Francisco's  position  in  this 
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matter  in  a  most  effective  way. 

Commissioner  Greenberg  commented  on  the  splendid  results 
achieved  by  the  Water  Department  contractor  in  the  location  of 
leaks  in  the  downtown  area  and  inquired  if  the  program  was  to 
be  continued  during  the  coming  year.    Mr,  Turner  replied  in  the 
affirmative  and  reminded  the  Commissioner  that  $10,000  was 
approrpiated  in  the  budget  for  this  fiscal  year  for  this  purpose 

Commissioner  Fazackerley  reported  to  Commission  with  reference 
to  the  Special  Hearing  before  the  Civil  Aeronautics  Board, 
requested  by  Oakland,  regarding  un  alleged  inadequacy  of  service 
He  advised  that  from  20  to  25  witnesses,  composed  of  Mayors  and 
representatives  of  East  Bay  communities,  will  testify  for 
Oakland;  that  there  is  growing  concern  in  Peninsula  areas 
concerning  this  matter;  and  that  after  hearings,  the  Mayors  of 
South  San  Francisco  and  Millbrae  and  the  San  Mateo  Board  of 
Supervisors  have  decided  to  send  representatives  to  Washington 
to  observe  proceedings.    Commissioner  Fazackerley  said  that  Don 
Martin,  Manager  of  Oakland  Airport,  has  issued  an  invitation  to 
airlines  to  relocate  at  Oakland  in  view  of  Peninsula  complaints 
about  jet  noise. 

With  reference  to  sound  abatement,  Commissioner  Fazackerley  said 
that:    (1)  Through  FAA  and  airlines  orders,  jet  pilots  fly 
2,000  feet  over  the  gap  area,  a  major  improvement;  (2)  extension 
of  Runway  21L  will  assist  materially  in  noise  abatement.  A 
request  has  been  made  for  Federal  funds  and  it  is  believed  that 
within  18  months,  this  work  will  be  completed;  (3)  rerouting 
procedure  by  FAA  is  providing  for  take-offs  almost  totally  over 
water  in  the  direction  of  Richmond;  and  (k)  suspension  of 
certain  night  take-offs  is  apparent  in  lessening  the  noise 
factor.    In  addition,  new  design  techniques  in  the  construction 
of  runways  is  b^ing  tested  and  engine  runupe,  or  testing  by 
night,  is  done  prior  to  10:00  P.M.    Further,  the  availability  of 
outlying  airports  for  training  purposes  is  being  investigated 
as  there  is  an  essential  need  for  this  and  certain  other 
airports  are  being  developed  for  this  purpose.  Commissioner 
Fazackerley  stated  there  would  be  a  meeting  in  the  Mayor1 s 
Office  this  afternoon  at  U:30  P.M.  regarding  this  subject  and 
invited  all  members  of  the  Commission  to  attend. 


Departmental  Report  -  Hetch  Hetchy  Project  -  H.  E.  Lloyd 

reporting: 

Mr.  Lloyd  reviewed  water  and  storage  conditions  in  the  Hetch 
Hetchy  Project. 

Reported  that  inquiries  have  been  received  by  the  Bureau  from 
parties  interested  in  purchasing  certain  properties  under  the 
jurisdiction  of  the  Hetch  Hetchy  Project  no  longer  required  by 
City  and  that  steps  were  being  taken  to  offer  them  at  public 
sale. 

Matter  of  settlement  of  claims  for  alleged  damages  to  springs 
and  wells  on  private  properties  due  to  the  construction  of  the 
Foothill  Tunnels  by  City.    A  verbal  agreement  has  been  reached 
with  one  of  the*  property  owners  and  it  is  expected  that  other 
property  owners  will  also  be  willing  to  settle  out  of  court  on 
the  basis  of  offers  by  City. 
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Mr.  Lloyd  reported  on  Canyon-Cherry  Power  Development  - 
construction  program  and  progress  re  Cherry  Power  Tunnel  and 
Penstock;  Cherry  Powerhouse;  Intake  Switchyard  and  Warnerville 
Substation;  and  transmission  lines. 

With  reference  to  Canyon  Power  Project  Application,  Mr.  Lloyd 
advised  Commission  that  he  and  City  Attorney  Dion  Holm  had 
attended  a  conference  at  the  office  of  the  Department  of  the 
Interior  in  Washington,  D.  C,  relative  to  City's  appeal  from 
the  decision  of  the  Bureau  of  Land  Management  with  reference  to 
water  releases  to  sustain  fish  life  and  for  recreation  under  the 
Canyon  Power  Project  application;  that  a  proposal  for  water 
releases  was  tentatively  agreed  upon  and  that  City  is  awaiting 
further  word  from  Washington  on  acceptance  of  the  latest 
proposal. 

Mr.  Lloyd  reported  on  the  Airport  engineering  program  and 
construction  work  at  San  Francisco  International  Airport, 
including  Federal  Aid  Projects,  and  on  Railway  engineering 
progress  with  reference  to  Rapid  Transit;  also  on  the  status 
of  Railway  construction  work. 

Mr.  Lloyd  concluded  his  report  by  commenting  on  current 
contracts  for  the  furnishing  of  street  lighting  and  for 
maintenance  and  repair  of  City-owned  street  lighting  system. 


THEREUPON  THE  MEETING  ADJOURNED. 
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HETCH  HETCHY  \«ER  SUPPLY,  POWER 
AND  UTILITIES  EHGII«RING  BUREAU 

Report  on  the  Activities  of  the  Bureau 
Public  Utilities  Commission  Meeting 
July  12,  I960 


HETCH  HETCHY 


Water  Conditions 


The  season's  runoff  on  the  Tuolumne  River  watershed  is  practically  over.  Storage 
in  Hetch  Hetchy  Reservoir  reached  a  maximum  for  the  season  of  300,875  acre-feet 
on  June  23,  I960,  compared  to  a  maximum  last  year  of  321,113  acre-feet,  and 
compared  to  a  storage  capacity  of  360,300  acre-feet. 

This  is  the  second  consecutive  abnormal  runoff  year  for  the  watershed. 

Following  is  a  summary  of  present  storage  conditions  in  the  mountain  reservoirs 
compared  to  last  year  as  of  July  6s 


Reservoir 
Hetch  Hetchy 
Lake  Lloyd 
Lake  Eleanor 

Total 


Capacity 
(Acre-Feet) 

360,300 

268,200 

26,200 

654,700 


Storage  in  Acre-Feet 
July  6,  I960  July  6,  1959 


292,576 
121,270 

11,331 
^25,177 


309,071 
67,867 
4,151 
381,089 


Surplus  Property 

Inquiries  have  been  received  by  the  Bureau  from  parties  interested  in  purchasing 
the  following  surplus  properties  under  the  jurisdiction  of  the  Hetch  Hetchy 
Projects 

(a)    Thirteen  parcels  of  land  within  the  town  of  Groveland  which  were 
acquired  by  the  City  for  an  operations  base  during  the  early 
construction  activities  on  the  Hetch  Hetchy  Project. 


(b)    Six  parcels  of  the  former  Ketch  Hetchy  railroad  right-of-way 

situated  between  the  town  of  Groveland  and  easterly  to  Big  Creek • 

These  properties  are  of  no  further  use  to  the  City  and  steps  are  being  taken  to 
offer  them  at  public  sale. 

Springs  and  Wells  Damage  -  Foothill  Division 

The  City  Attorney0 s  office  and  this  office  have  been  actively  engaged  in  the 
settlement  of  claims  for  alleged  damages  to  springs  and  wells  on  private  pro«. 
perties  due  to  the  construction  of  the  Foothill  Tunnels  by  the  City.    A  verbal 
agreement  has  been  reached  with  Mr.  Clarence  J.  Rosasco,  one  of  the  property 
owners,  for  a  settlement  in  the  amount  of  $1,750«    It  is  expected  that  other 
property  owners  will  also  be  willing  to  settle  out  of  court  on  the  basis  of 
offers  by  the  City  to  compensate  the  owners  for  alleged  damages  caused  by  the 
City's  operations • 

C&TON-CHERRY  POIIER  DWEL0Pi3^T 
Cherry  Power  Tunnel  and  Penstock 

All  construction  work  on  the  Cherry  Power  Tunnel  is  complete.    The  tunnel  has 
been  flushed  out,  drained  and  filled®    Since  June  2^,  it  has  been  under  full 
reservoir  pressure  with  no  apparent  leakage. 

Filling  of  the  Cherry  Powerhouse  penstock  was  commenced  on  June  28  and  has 
subsequently  been  filled  and  subjected  to  full  reservoir  pressure,  approximately 
1,000  pounds  per  square  inch  at  the  powerhouse.    Initial  leaks  at  some  Dresser 
couplings  have  been  stopped  and  the  penstock  is  now  ready  for  operation. 

Cherry  Powerhouse 

Construction  work  and  installation  of  equipment  at  Cherry  Powerhouse  is  nearing 
completion.    The  480-volt  station  service  and  the  125-volt  direct  current  service 
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have  been  energized.    The  auxiliary  services  including  water,  air,  oil,  etc.  and 
their  controls  are  being  checked  out  preparatory  to  making  the  first  mechanical 
run-in  of  generator  and  turbine  unit  No.  1.    It  is  expected  that  this  unit  will 
be  brought  up  to  operating  speed  under  water  poxrer  this  week.    Unit  I  Jo.  2  will 
follow  in  about  six  weeks. 

Intake  Switchyard  and  Warnerville  Substation 

All  construction  and  electrical  work  at  Intake  Switchyard  and  Warnerville 
Substation  is  complete  except  for  adjusting  and  checking  the  protective  relays 
and  minor  work.    These  stations  will  be  ready  for  service  as  soon  as  this  work 
is  complete. 

Transmission  Lines 

All  work  has  been  completed  on  the  230,000-volt  and  115,000  volt  transmission 
lines  from  Cherry  Powerhouse  to  Modesto  Substation  J,  with  the  exception  of  the 
final  connections  to  the  systems  of  the  Modesto  Irrigation  District  at  Station  J, 
the  Turlock  Irrigation  District  at  Oakdale  Substation,  and  the  Pacific  Gas  and 
Electric  Company  at  Warnerville  Substation.    These  connections  will  be  completed 
in  ample  time  to  commence  delivery  of  power  to  the  Districts  when  available  from 
Cherry  Powerhouse.    Barring  unforseen  difficulties,  power  will  be  available  from 
the  first  generating  unit  the  early  part  of  August. 

Canyon  Power  Project  Application 

Dion  R.  Holm,  City  Attorney,  and  I  attended  a  conference  at  the  office  of  the 
Department  of  the  Interior  in  Washington,  D.  C,  relative  to  the  City*s  appeal 
from  the  decision  of  the  Bureau  of  Land  Management  pertaining  to  the  stipulation 
for  water  releases  to  sustain  fish  life  and  for  recreation  under  the  Canyon 
Power  Project  application. 
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A  proposal  for  water  releases  was  tentatively  agreed  upon  and  is  shown  below 
compared  to  the  previous  stipulations 

Proposed  Compromise  Previous  Stipulations 

All  Years  Normal  Year    Dry  Year 

(Second-Feet)  (Second  Feet) (Second  Feet) 

May  1  -  Sept.  15  75  80  4-0 

Sept,  16  -  April  30  35  40  25 

We  are  awaiting  further  word  from  Washington  on  acceptance  of  the  latest  pro- 
posal. 

Federal  Aid  Projects 

The  Grant  Offer  in  the  amount  of  $933*632  for  the  development  of  the  Airport 
under  Federal -Aid  Airport  Project  No.  6017  was  formally  accepted  by  the  City  on 
June  22,  i960. 

Work  has  been  completed  for  extending  the  apron  area  in  the  vicinity  of  Pier  S. 
Also,  work  is  practically  complete  for  lighting  the  recent  extension  to  Runway 
1R  and  the  connecting  taxiway. 

Work  under  the  contract  for  placing  the  fill  for  extension  of  Runway  19L  has 
commenced* 

Bids  have  been  advertised  to  be  received  on  July  Ik  for  reconstruction  of  pave- 
ment of  Runway  1R-19L  and  construction  of  pavement  for  the  extension  of  Runway 
28R. 

Terminal  Building 

Satisfactory  progress  toward  early  completion  is  being  made  on  the  work  of 
enlarging  the  rest  rooms  on  the  lobby  floor  and  for  constructing  additional 


counters,  offices  and  baggage  handling  facilities  on  the  south  side  of  the 
building. 

Contracts  for  remodeling  the  Fourth  Floor  of  the  Terminal  Building  and  the  Ground 
Floor  of  Pier  D  are  awaiting  certification. 

Roads 

Work  has  been  completed  on  surfacing  of  R~3  circulation  road  and,  except  for 
minor  cleanup,  on  improvements  and  landscaping  of  the  main  entrance  road. 

Utilities  I£rtensions 

Good  progress  is  being  made  on  the  work  ox  installing  utilities  extensions  for 
the  west  field  lease  area. 

Traffic  Survey 

The  report  on  vehicular  traffic  survey  at  the  Airport  has  been  completed  by 
DeLeuw,  Cather  and  Company,  Consultants,  and  is  being  reviewed  by  the  Bureau, 

Engineering  Progress 

Plans  and  specifications  for  the  following  projects  are  approximately  95? 
complete; 

Improvements  to  Worth  Concourse  of  Terminal  Building- 
Replacement  of  Floor  Covering,  Pier  D 
Replacement  of  Water  Tank  Roof 

B4ILk^Y  ENGINEERING  AND  CONSTRUCTION 
Rapid  Transit 

The  Transportation  Technical  Committee's  report  on  !>A  Plan  for  Rapid  Transit  in 
San  Francisco  Consonant  with  the  Bay  Area  Rapid  Transit  System-  has  been  published, 
and  copies  have  been  sent  to  the  xlayor,  the  Board  of  Supervisors  and  the  ilayor's 


Transportation  Council,    There  exists  a  difference  of  opinion  between  the 
Technical  Committee  and  the  Bay  Area  Rapid  Transit  District  staff  regarding  the 
routings  of  the  rapid  transit  lines  within  San  Francisco,    Two  meetings  have 
been  held  with  the  District's  engineers  and  their  consultants  since  the  report 
was  published,  and  more  are  scheduled  to  discuss  these  differences. 

Repairs  and  Painting:,  East  Portal,  Twin  Peaks  Tunnel 

Work  is  progressing  satisfactorily  on  this  contract.    Repairs  to  plaster  coat 
over  the  concrete  is  substantially  complete. 

Repaying  California  Street,  Mason  Street  to  Drumm  Street 

Three  bids  were  received  on  June  23  for  Removing  Basalt  Block  Paving  and  Repaving 
on  California  Street,  ranging  from  a  low  of  $19,665  to  $22,831,    Award  has  been 
made  to  the  low  bidder,  Pacific  Pavements  Company,  Ltd, 

Rehabilitation  of  Washington-Hason  Carhouse 

Plans  and  specifications  for  the  Alterations  to  Washing ton-Has on  Carhouse  have 
been  advertised  for  bids  to  be  received,  on  July  lk9  i960.    The  work  will  consist 
of  alterations  to  the  existing  building,  construction  of  new  facilities  and  the 
installation  of  new  cable  handling  equipment, 

BUREAU  OF  LIGHT,  HEAT  AM)  POWER 
Street  Lighting 

The  contract  for  furnishing  street  lighting  service  for  the  fiscal  year  1960-61, 
including  service  connections,  switching  and  replacement  of  individual  burned- 
out  lamps  and  glassware  for  City-owned  facilities,  has  been  awarded  to  the 
Pacific  Gas  and  Electric  Company  at  unit  prices  comparable  to  those  of  the  past 
fiscal  year. 
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The  contract  for  the  maintenance  and  repair  of  the  City- owned  street  lighting- 
system  for  the  fiscal  year  1960-61,  has  been  awarded  to  the  low  bidder,  Electrical 
ilaintenance  and  Service  Co.    In  general,  unit  bid  prices  were  less  than  those  for 
the  past  fiscal  year. 

H.  E,  LLOYD 
General  ilanager  and  Chief  Engineer 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 

1,265th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL  -  JULY  19, 
I960,  COMMENCING  AT  2:00  P.  M. 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 
Call  to  Order: 

Present:    Commissioner  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 

Stuart  N.  Greenberg,  Don  Fazackerley;  Thomas  P.  White 

Absent :  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  1,264th  regular  meeting  of  the 
Commission,  held  July  12,  I960  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

Matter  of  consideration  of  change  in  Municipal  Railway  fare 
structure  for  service  to  Ball  Park. 

Vernon  Anderson,  General  Manager,  Municipal  Railway,  submitted 
to  the  Commission  a  report,  dated  July  14,  I960,  entitled 
"Ball  Park  Operation  and  Fares'f,  in  which  he  set  forth  several 
proposed  fare  structures  for  the  Ball  Park  express  service  and 
the  Ball  Park  local  service,  which  would  enable  these  special 
services  to  "break  even". 

The  Commission  accepted  Mr.  Anderson's  report  and,  on  motion 
of  Commissioner  Greenberg,  seconded  by  Commissioner  Fazackerley, 
the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,3g2-A~ 

RESOLVED,  That  this  Commission  hereby  authorizes  public 
hearing  to  be  conducted  by  the  Public  Utilities  Commission  in 
Room  2g2,  City  Hall,  San  Francisco,  California,  on  Tuesday, 
August  16,  I960,  at  2:00  P.M.  of  said  day,  to  consider  a 
revision  of  the  schedule  of  Municipal  Railway  fares  by  establish- 
ing an  increase  in  the  fare  in  connection  with  service  to  and 
from  Candlestick  Park. 

Vote:  Ayes-Commissioners  Martin,  Greenberg,  Fazackerley;  White 
Noes-Commissioner  Baron 
Absent :  None 
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Commissioner  Martin  explained  his  vote,  stating  that  he  felt 
this  special  service  and  any  other  special  service  should  be 
self-supporting.    He  said  that  he  had  some  doubts  as  to  the 
proposed  rate  structure,  with  a  350  express  fare  and  a  25<£  local 
fare,  but  that  he  was  perfectly  willing  to  listen  to  any 
arguments  in  the  forthcoming  public  hearing  and  felt  that 
beca.use  of  supporting  this  resolution  he  and  the  Commission  were 
committed  to  some  upward  adjustment  in  the  fare  structure. 

Commissioner  Greenberg  indicated  that  he  was  in  favor  of  a  25<£ 
fare  from  the  beginning  of  the  baseball  season,  which  would  have 
been  adequate.    He  stated  that  it  was  obvious  we  cannot 
continue  with  the  existing  deficit  and  that  the  30<£  fare  "across 
the  board"  seemed  the  most  acceptable  and  might  balance  the 
budget,  if  adopted.    He  said  that  as  far  as  he  was  concerned,  he 
was  open-minded  regarding  any  fare  structure  that  might  be 
presented  at  the  public  hearing. 

Commissioner  Fazackerley  stated  that  last  year  the  Commission 
was  concerned  with  the  establishment  of  satisfactory  service  to 
the  Ball  Park;  that  in  the  beginning  of  this  season  we  had  no 
experience  as  to  use  of  the  service  by  the  public,  or,  financial 
status  of  same;  and  that  the  service  is  now  acceptable*  Commis- 
sioner Fazackerley  said  that  the  "break  even"  figure  of  35<£  fare 
on  express  service  and  25<£  fare  on  local  service  would  seem 
satisfactory,  but  that,  if  he  understood  Mr.  Anderson  correctly, 
there  was  no  distinguishing  mark  between  the  services.    In  view 
of  this,  Commissioner  Fazackerley  said  that  he  would  support  a 
30<£  fare  figure  ''across  the  board"  on  the  facts  as  now  presented 
He  said  that  he  believed  all  special  services  should  be  self- 
supporting,  whether  to  the  Ball  Park,  Cow  Palace  or  any  other 
special  event;  that  he  was  open-minded  as  to  rate  structure;  and 
that  he  would  consider  all  facts  as  presented  at  the  public 
hearing. 

Commissioner  White  said  that  the  Commission  would  learn  fteny 
things  at  the  public  hearing;  that  no  extra  fares  would  be 
collected  from  local  residents  who  would  get  off  at  Ingerson, 
Hawes  or  Jamestown  and  walk  the  remaining  distance  to  the  Ball 
Park;  and  that  there  must  be  a  difference  in  local-  and  express 
fares.    He  stated  that  he  would  leave  the  local  fares  "as-is" 
and  would  charge  50<£  each  way  for  express  service.    Ho  said  that 
ho  was  willing,  however,  to  consider  any  facts  for  change  in  the 
i'are  structure  as  presented  to  the  Commission  at  the  public  hear- 
ing. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,383— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 
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Claimant 

Non-litigated  Settlements 


Date  of  Accident 


Settlement 


CC  Betty  Abbott 
MC  Helen  Mack 
SG  Alma  Weidner 
SG  Ohas.  F .  Schrohl 

Litigated  Settlements 

SG  Isabella  Gutierrez 
TG  Rose  Backman 


October  7 ,  1959 
May  6,  I960 
December  18,  1959 
April  25,  I960 


March  17,  I960 
June  13,  1959 


$  1,545.00 
750.00 
700 . 00 
650.00 


990.00 
1,703,10 


BE  IT  FURTHER  RESOLVED,  That  Resolution 
Wo.  20119,  adopted  April  26,  i960,  approving 
settlement  in  amount  $1,875.00,  in  favor  of 
Susan  Stone,  a  minor  and  Helen  Stone,  be  and 
the  same  is  hereby  amended  to  read  settlement 
in  amount  $1,925.00 


50.00 
$  6,388.10 


Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,384— 

RESOLVED,  That  this  Commission,  in  accordance  with 
Resolution  No.  16527,  adopted  July  16,  1956,  approves  payment 
of  claims  in  amount  $2,004.73,  made  by  Water  Department,  month 
of  June,  i960,  per  Revolving  Fund  Voucher  No.  2114. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,385— 

RESOLVED,  That  this  Commissioner  on  the  recommendation  of 
the  Manager  of  Utilities,  Department  Heads  and  City  Attorney, 
approves  the  write-off  of  uncollectible  accounts  receivable 
which  are  more  than  90  days  past  due  and  the  adjustment  of 
accounts  receivable,  per  the  following: 


Water  Department,  List  of  June  29,  I960 
Municipal  Railway,  List  of  July  8,  i960 


$  1,510.76 
1,236.17 


BE  IT  FURTHER  RESOLVED,  That  the  Commission  approves 
compromise  settlements,  as  follows: 


Debtor 

Neville  Rich 
Albert  J.  Valerga 
Kung  Fong 
Hubbard  Love  11 


Amount 
Billed 

24.12 

30.69 
77.52 
77.72 
^210.05 


Compromise 
Settlement 

$  19.92 
25.44 
67.02 
65.12 

$  177.50 
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BE  IT  FURTHER. RESOLVED,  That  this  Commission  approves 
collections,  month  of  June,  I960,  for  damages  which  the 
Departments  have  against  miscellaneous  debtors: 


Municipal  Railway 
Bureau  of  Light,  Heat  &  Power 


$  873.89 
1,199.85 


if  H  fl  tl       ||  || 


through  Bureau  of 


Delinquent  Revenue 


502.03 


Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


RESOLVED,  That  this  Commission  hereby  awards  to  John  M. 
Perata  of  San  Francisco,  as  the  highest  regular  bidder  in 
response  to  Invitation  for  Bids  received  July  14,  I960,  lease 
of  530  acres  of  Water  Department  property,  Alameda  County,  per 
Drawing  No.  R-213,  for  a  period  of  five  years,  commencing 
November  1,  I960,  at  an  annual  rental  of  $3,052.80  plus  25$ 
share  of  crops  grown  on  premises. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


WHEREAS,  it  is  recommended  by  the  General  Manager  of  the 
Municipal  Railway  that  the  following  portion  of  the  No.  2  motor 
coach  line  be  abandoned  and  service  discontinued  thereon: 

On  Geary  Boulevard  (westbound)  between  koth  Avenue 
and  47th  Avenue; 

On  47th  Avenue  (northbound)  between  Geary  Boulevard 
and  Point  Lobos  Avenue;  and 

WHEREAS,  for  the  benefit  of  more  adequate  public  service 
a  substitute  route  will  be  inaugurated  as  follows: 

On  Point  Lobos  Avenue  (westbound)  between  Geary 
Boulevard  and  lf-7th  Avenue; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
recommends  to  the  Board  of  Supervisors  that  the  proposed  abandon- 
ment and  discontinuance  of  service  so  recommended  be  acted  upon 
by  the  Board  of  Supervisors  pursuant  to  Section  132,1  of  the 
Charter. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 


— RESOLUTION  NO.  20,386— 


— RESOLUTION  NO.  20,387— 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,3&Q— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidders,  the  following  contracts: 

WD  Contract  No,  93*+,  Construction  of  Chlorine  Stations  at 
Summit,  Sutro  and  Stanford  Heights  Reservoirs,  to  C.  J,  Collins 
Co.,  in  amount  $45,546.00; 

AD  Contract  No.  253,  Additions  to  Sewage  Treatment  Plant  at  San 
Francisco  International  Airport,  to  Oscar  C.  Holmes,  Inc.,  in 
amount  $144,142*00;  and 

AD  Contract  No.  265,  Pavement  Reconstruction  and  Runway 
Extension  at  San  Francisco  International  Airport,  to  L.  C.  Smith 
Co.,  in  amount  $555,043,00. 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,389— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid 

Calls: 

WD  Contract  No.  907A,  For  the  Laying  of  4-Inch  and  S-Inch  Cast 
Iron  Mains  in  the  North  Service  Road  of  Geary  Expressway 
between  Steiner  and  Webster  Streets  (Western  Addition  Re- 
development)* 

WD  Contract  No.  957,  Rebuild  Telephone  and  Radio  Signal  Control 
Lines  in  Silva  Tract,  Millbrae  (San  Mateo  County). 

AD  Contract  No.  283,  Pier  D  Floor  Covering  at  San  Francisco 
International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley: 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,390— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  execution  of  Water  Department 
Share  Corp  Lease,  covering  a  portion  of  Alameda  County  Parcel  65, 
being  40  acres,  more  or  less,  per  Drawing  No.  B-1322,  in  favor 
of  C.  0,  Bankhead  &  Sons,  for  a  period  of  seven  years,  commencing 
November  1,  I960,  in  consideration  of  25%  share  of  the  crops 
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grown  on  the  demised  premises. 


Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,391— 

RESOLVED,  That  this  Commission  approves  plans,  submitted 
by  Interstate  Hosts,  Inc.,  under  the  general  provisions  of 
which,  Interstate  Hosts,  Inc.,  at  its  own  and  sole  cost,  will 
install  an  air  conditioning  system  in  the  Cocktail  Lounge, 
Snack  Bar,  and  "Pancake  Palace"  on  the  first  floor  of  the 
Terminal  Building,  San  Francisco  International  Airport,  subject 
to  approval  of  detailed  drawings  by  the  Utilities  Engineering 
Bureau. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,392— 

RESOLVED,  That  this  Commission  approves  plans,  submitted 
by  United  Air  Lines,  under  the  general  provisions  of  which, 
United  Air  Lines,  at  its  own  and  sole  cost,  will  install 
motorized  sliding  doors  on  the  southwesterly  side  of  its  wash 
facility  hangar  on  Plot  4,  San  Francisco  International  Airport, 
subject  to  approval  of  detailed  drawings  by  the  Utilities 
Engineering  Bureau. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

^•-RESOLUTION  NO.  20,393— 

RESOLVED,  That  this  Commission  approves  entering  into 
professional  contract  for  the  services  of  Bolt,  Beranek  and 
Newman,  Inc.,  under  the  general  provisions  of  which  said  company 
will  provide  professional  acoustical  services  on  a  per  diem 
basis,  but  not  to  exceed  the  sum  of  $3,000.00,  all  in  accordance 
with  the  terms  and  conditions  of  an  appropriate  form  of  agree- 
ment to  be  executed  with,  the  said  Bolt,  Beranek  and  Newman, 
Inc. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 
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— RESOLUTION  NO,  20 ,39*+— 

RESOLVED,  That  Resolution  No.  20,266,  be  and  is  hereby 
amended  to  include  the  following: 

"The  Public  Utilities  Commission  agrees  to 
indemnify  the  Pacific  Gas  and  Electric  Company  and 
its  employees  against  any  Joss,  expense  or  liability 
arising  out  of  or  in  any  way  connected  with  the 
performance  of  the  work  covered  by  this  Service  Order, 
whether  or  not  caused  or  contributed  to  by  the 
negligence  of  the  Company  of  its  employees". 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,395— 

RESOLVED,  That  this  Commission  approves  settlement  of 
condemnation  proceedings  (Action  No.  in  the  Superior 

Court  of  the  State  of  California,  in  and  for  the  County  of 
San  Mateo)  brought  by  the  Pacific  Gas  and  Electric  Company 
for  condemnation  for  the  purpose  of  constructing  and  maintain- 
ing an  electric  substation;  that  the  property  so  condemned  is 
the  property  of  the  San  Francisco  Water  Department,  for  which 
the  amount  of  the  award  is  $g, 686,00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

-^RESOLUTION  NO.  20,396— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

To:      KARL  PETTERSON 

Permit  to  occupy  for  parking  purposes  a  portion  of  the 
Old  Belmont  Pump  Lot,  consisting  of  0.17  of  an  acre,  adjoining 
the  Belmont-San  Carlos  City  limits  and  easterly  of  El  Camino 
Real;  subject  to  a  consideration  of  $25.00  per  month. 

BE  IT  FURTHER  RESOLVED,  That  Revocable  Permit  issued  to 
T.  I.  Mosely  under  Resolution  No.  6S^5>  adopted  September  2k, 
1945,  is  hereby  canceled, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 
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-RESOLUTION  HO.  20,397— 


RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  the  necessary  legislation  for 
submission  to  the  Board  of  Supervisors,  authorizing  the  sale 
at  public  auction  of  that  portion  of  Lot  3,  Block  7,  Highlands 
of  Emerald  Lake,  Redwood  City,  that  extends  outside  of  Bay 
Division  Pipeline  No.  3  right  of  way. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,398-- 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

To:      PACIFIC  GAS  AND  ELECTRIC  COMPANY 
BG  South  Third  Street 
San  Jose,  California 

Permit  to  install  a  2-inch  gas  main  within  that  portion 
of  Tower  Road  leading  northerly  from  the  intersection  of  Ralston 
Avenue,  Polhemus  Road,  Crystal  Springs  watershed,  San  Mateo 
County;  subject  to  a  $50.00  permit  fee. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 

White- 
Absent  :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,399— 

RESOLVED,  That  this  Commission,  in  accordance  with 
Resolution  No,  16527,  adopted  July  16,  1956,  approves  payment  of 
cl^rrs  in  amount  $15*332.40,  made  by  Municipal  Railway,  month 
of  June,  I960,  per  Revolving  Fund  Vouchers  2061  through  2069. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,4-00— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Hetch  Hetchy  Project  funds,  in  amount  $10,017.00, 
to  provide  for  cost  of  establishing  seven  positions  of  U130 
Reservoir  Keepers  on  an  extended  work  week. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  gOjjOi-- 

RESOLVED,  That  this  Commission  approves  and  hereby 
authorizes  the  Manager  of  Utilities,  for  and  on  behalf  of  the 
City  and  County  of  San  Francisco,  acting  through  its  Public 
Utilities  Commission,  to  execute  that  certain  Contract 
No.  AT(04-3)-269,  between  United  States  Atomic  Energy  Commis- 
sion and  City  and  County  of  San  Francisco,  providing  for  sale 
and  delivery  of  water  to  the  United  States  Atomic  Energy 
Commission  at  Livermore,  California. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,402— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Departmental  Requests  for  Funds: 

Hetch  Hetchy  Project  Request  in  amount  $17,560.00,  to  allot 
funds  to  provide  for  Insurance  Coverage  on  Hetch  Hetchy  Project 
Automotive  Equipment,  Appropriation  No.  0.755. 313.000,  and  for 
1st  quarter  for  Rental  of  Power  Line,  Appropriation  No.  0.755* 
280,001. 

Water  Department  Request  in  amount  $103.90,  to  transfer  surplus 
funds  in  Appropriation  No*  9.745.813.000,  Automobile  Insurance, 
to  provide  for  deficit  in  Appropriation  No.  9.745*2l6«000, 
Maintenance  and  Repair  of  Automotive  Equipment,  and  in 
Appropriation  No.  9.745.820.000,  Commissions-Bank  Collections. 

Water  Department  Request  in  amount  $7,222,00,  to  -  1 locate  funds 
from  Appropriation  No.  0.746.013.000,  Replace  WatQr  Mains,  to 
provide  additional  funds  for  Appropriation  No.  0.746.013.926, 
Contract  No.  926,  Laying  of  6H  Cast  Iron  Mains  in  Alvarado, 
Sanchez  and  Other  Streets. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent :  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,403— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed;  approves  Excess  Modification  of 
Contract  in  amount  $477 ♦ 55;  approves  Final  Payment  in  amount 
$20,739.05,  in  favor  of  Louis  L.  Cima,  under  WD  Contract  No.  922, 
Laying  of  20n  Steel  Main  in  Portola  Drive  and  Utility  Easement 
(Diamond  Heights  Subdivision). 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,404— 

RESOLVED,  That  this  Commission  approves  Contract  Payment 
in  amount  $204,340. 18,  in  favor  of  G-S-L-H-T  Powerhouse 
Contractors,  under  HHWS  Contract  No.  316,  Construction  of  Cherry 
Powerhouse  and  Penstocks,  Intake  Switchyard,  Transmission  Line 
between  Cherry  Powerhouse  and  Intake  Switchyard  and  related 
work. 

Vote;  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,405— 

RESOLVED,  That  this  Commission  requests  the  Controller's 
certification  of  Credit  Modification  of  Contract  in  amount  not 
to  exceed  $20,000.00,  under  HHWS  Contract  No.  329>  Canyon- 
Cherry  Power  Development,  Construction  of  Warnerville  Substation; 
contractor,  Stolte,  Inc.,  to  delete  from  contract  all  work  and 
equipment  involved  in  the  setting,  adjusting  and  testing  of 
relays,  instrumentation  and  controls  at  the  Warnerville  Sub- 
station, for  the  measurement  and  protection  of  equipment  and 
service  for  the  purpose  of  facilitating  the  connection  between 
the  Pacific  Gas  and  Electric  Company  system  and  the  Hetch  Hetchy 
Project. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Greenberg,  Fazackerley; 
White 
Absent:  None 


Manager  of  Utilities  Calendar  Items: 

Mr.  Kirkwood  reported  that  he  had  received  a  call  from 
Dion  R.  Holm,  in  Washington  D.  C.  and  it  looks  at  though  the 
hearings  on  the  American  Airlines  case  will  continue  in  New 
York  next  week  and  that  the  hearings  would  begin  in  San 
Francisco  on  August  15th.    Mr.  Holm  stated  to  Mr.  Kirkwood 
that  he  had  received  the  Oakland  material  and  wanted  advice 
as  how  to  proceed. 


Mr.  H.  E.  Lloyd  gave  a  brief  presentation  of  the  proposed 
power  contracts  with  Modesto  and  Turlock  Irrigation  Districts. 
Mr.  Martin  made  some  suggestions  relative  to  the  proposed 
contract.    Mr.  Kirkwood  indicated  that  he  would  discuss  those 
matters  with  the  City  Attorney  end  would  have  the  proposed 
contracts  on  the  Calendar  next  week. 


Mr.  Belford  Brown  presented  a  brief  resume  of  his  recent 
trip  to  the  Airport  Operators  Council's  Directors'  Meeting  in 
Chicago  and  his  attendance  at  the  hearing  before  the  Civil 
Aeronautics  Board  regarding  Oakland's  complaint  relative  to 
lack  of  service  in  the  East  Bay  area.    Mr.  Brown  indicated  that 
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the  hearing  was  well  attended  by  representatives  from  the  East 
Bay  and  that  the  presentation  wag  well  planned  and  ably 
presented.    Although  this  was  not  a  formal  hearing  at  this 
time,  he  understood  that  Oakland  was  preparing  a  formal 
complaint  to  be  presented  to  the  Civil  Aeronautics  Board  in 
the  near  future. 

Mr.  Brown  reported  that  the  Mayor's  Advisory  Committee 
met  on  July  18th  to  review  basic  problems  and  discuss  the 
Oakland  matter  and  Examiner  Stodola's  report  regarding  the 
Southern  Transcontinental  case. 

He  advised  the  Airport  Operators  Council  have  planned  a 
Conference  in  San  Francisco  in  October,  from  the  22nd  to  the 
25th  and  that  the  Commission  will  be  presented  with  further 
information  on  this  at  a  later  date. 


Mr.  Kirkwood  invited  all  the  members  of  the  Commission 
and  their  wives  to  attend  a  barbecue  on  July  28th,  at  2:00  P.M., 
at  Pilarcitos  Dam  -  the  Commission  and  Staff  to  be  hosts  to  the 
San  Mateo  County  Board  of  Supervisors  and  their  wives. 

Mr.  Kirkwood  reported  that  Geo.  P.  Negri  has  returned 
home  from  the  hospital  and  is  recovering  rapidly. 


Roll  Call: 

Commissioner  Fazackerley  announced  there  would  be  a  meet- 
ing of  the  Sound  Abatement  Committee  this  coming  Friday, 
July  22d,  at  11:00  A.M.,  in  the  Airport  Terminal  Building. 


Departmental  Report  -  Municipal  Railway:    V.  A.  Anderson 

reporting: 

Passenger  Revenue: 

June  1959  $  1,537,180 
June  I960  1,598,965 

$       11,785  or  .7$  increase 

Fiscal  Year  to  June  30,  1959  $  18,778,765 

"    »    June  30,  I960  18.834,917 

Increase     $        56,152  or  ,3£ 

Revenue  Passengers: 

April  I960  compared  with  April  1959: 

Municipal  Railway  of  San  Francisco      1.3$  decrease 

American  Transit  Association  Report: 

Cities  over  500,000    (average)  \M%  " 

All  City  Transit  Systems    (average)    2M%  M 

Mr.  Anderson  commented  on  the  i960  Grand  Jury's  Report  on  the 
Municipal  Railway  and  his  subsequent  reports  to  Commission  with 
reference  to  the  Grand  Jury's  recommendations. 

He  advised  that  shuttle  coach  service  between  3d  and  Paul  and 
the  Ball  Park  was  provided  on  the  July  4th  holiday  for  the 
baseball  game  between  the  Police  and  Firemen  and  that  regular 
fares  were  collected. 
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Mr.  Anderson  reviewed  several  adjustments  in  Ball  Park  service 
which  are  currently  being  effected  in  accordance  with  usage  to 
improve  service  and  operation. 

He  reported  that  a  temporary  revision  in  service  on  westbound 
No.  55  coaches,  previously  authorized  by  Commission  because 
of  a  street  reconstruction  project  on  Sacramento  Street,  became 
effective  on  July  11th;  that  a  sewer  construction  project  on 
Fourth  Street  in  the  vicinity  of  Howard  has  necessitated  the 
temporary  rerouting  of  #40  coaches;  and  that  complications  also 
require  a  by-pass  trolley  wire  eastbound  on  Howard  at  Fourth 
Street  for  #4l  coaches  to  avoid  the  excavation.  Negotiations 
are  in  progress  to  handle  the  trolley  wire  project  at  no  cost 
to  the  Railway. 

With  reference  to  a  separate  report  concerning  requests 
received  for  #2  Line  service  via  42d  and  Clement  during  the 
afternoon  period  on  Saturdays  and  Sundays,  Mr.  Anderson 
reported  that  an  informal  meeting  was  held  with  a  committee 
representing  those  seeking  the  revision  to  the  end  that  agree- 
ment was  reached  on  a  proposal  for  a  more  direct  general  rout- 
ing to  the  outer  h8th  Avenue  terminal  with  provision  for 
certain  westbound  trips  to  operate  via  42d  and  Clement. 

He  advised  Commission  that  Sunday,  June  26th,  was  the  first  day, 
as  far  as  is  known,  when  there  were  no  accidents  on  the  entire 
Municipal  Railway  system  and  that  a  bulletin  was  issued 
commending  all  concerned  for  this  significant  accomplishment. 


THEREUPON  THE  MEETING  ADJOURNED. 
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REPORT  TO  PUBLIC  UTILITIES  COMMISSION 


on 

Municipal  Railway  of  San  Francisco 

by 

V.  W.  Anderson,  General  Manager 
July  19,  I960 


PASSENGER  REVENUE: 


June  1959 
June  I960 
Increase 


$1,587,180 
1,598,965 
$      11,785  or  0.7$ 


Over  Budget 

$62,969  —  or 


Fiscal  Year 

to  6/30/59  $18,778,765 

Fiscal  Year 
to  6/30/60  I6,83l4-,917 

Increase  $       56,152  or  0,3% 


Over  Budget 

$560,071  —  or  3.1$ 


REVENUE  PASSENGERS: 


April  I960  compared  with  April  1959° 
Municipal  Railway  of  San  Francisco 
Cities  over  500,000  -  Average"* 
All  City  Transit  Systems  -  Average-* 


1.3$  Decrease 
1*1$  Decrease 
2»Lj$  Decrease 


(From  Report  of 
American  Transit  Association) 


V.  W.  ANDERSON  REPORT  TO  P.U.C.  -  2 


July  19,  I960 


GRAND  JURY  REPORT ; 

On  June  28,  the  Report  on  the  Municipal  Railway  by  the 
Public  Utilities  Committee  of  the  I960  Grand  Jury  was  received, 
the  comments  being  generally  favorable. 

More  detailed  information  and  data,  particularly  relating  to 
the  Grand  Jury    Committee's  recommendation  for  an  adjustment  in 
Ball  Park  Express  fares,  are  given  in  separate  reports  by 
Railway  management, 

BALL  PARK  SERVICE  ON  JULY  1+? 

Shuttle  coach  service  between  3rd  &  Paul  and  the  Ball  Park 
was    provided  on  July  I4.  for  the  baseball  game  between  the 
Police  and  Firemen,    Regular  fares  were  collected, 

BALL  PARK  SERVICE  AND  OPERATION: 

Adjustments  in  Ball  Park  service  are  currently  being  effected 
in  accordance  with  usage. 

The  pre -game  Ball  Park  Shuttle  Terminal  was  moved  from  the 
south  side  of  Paul  west  of  Third  to  the  east  side  of  Third  north 
of  Paul,  effective  July  f ,  to  improve  traffic  flow  on  Paul  Ave, 

Also,  effective  July  7*  the    .use  of  the  post-game  storage 
area  at  the  Hester  loop  was  discontinued,  and  coaches  are  now 
routed  directly  to  points  on  Ingerson  and  Giants  Drive  and  held 
there  until  needed  for  Ball  Park  dismissal. 


V.  W.  ANDERSON  REPORT  TO  P.U.G.        3  July  19,  I960 

#55  ROUTE ; 

Because  of  a  street  reconstruction  project  on  Sacramento  St., 
westbound  #55  coaches  are  being  temporarily  rerouted  from 
Sacramento  &  Montgomery  via  Montgomery,  California  and  Jones  to 
Sacramento,     This  revision  was  previously  authorized  by  the 
Commission,  and  the  change  took  place  starting  July  11. 

FOURTH  STREET  SEWER  PROJECT ; 

A  sewer  construction  project  on  Fourth  Street  in  the  vicinity 
of  Howard  has  necessitated  the  temporary  rerouting  of  #ij.O 
coaches  from  New  Montgomery  &  Howard  via  Howard,  Hawthorne  and 
Harrison  to  Fourth. 

Complications  also  require  a  by-pass  trolley  wire  eastbound 
on  Howard  at    Fourth  Street  for  #LjJL  coaches  to  avoid  the 
excavation.     Negotiations  are  in  progress  to  handle  the  trolley 
wire  project  at  no  cost  to  the  Railway. 

#2  LINE     -~  FORT  MI LEY  HOSPITAL; 

Requests  have  been  received  for  #2  line  service  via  i|2nd  & 
Clement  during  the  afternoon  period  on  Saturdays  and  Sundays. 
An  informal  meeting  has  been  held  with  a  committee  representing 
those  seeking  the  revision,  and  concurrence  reached  on  a 
proposal  for  a  more  direct  general  routing  to  the  outer  i|Sth 
Avenue  terminal  with  provision  for  certain  westbound  trips  to 
operate  via  l\.2n&  &  Clement.     This  is  covered  in  more  detail  in 
a  separate  report. 


V.  W.  ANDERSON  REPORT  TO  P,U,C.  -  J+ 

SUMMER  SCHOOL  -  LUTHER  BUR BANK  JUNIOR  HIGH; 


July  19,  I960 


Effective  July  5>  service  via  Line  #52  was  augmented  for 
the  accommodation  of  junior  high  students  attending  summer 
school  sessions, 

"SELF- INSURANCE"; 

Pursuant  to  approval  by  the  Public  Utilities  Commission,  the 
Municipal  Railway  accident  insurance  coverage  in  the  range 
from  v37,500  to  $1, 037,500  was  discontinued  July  1,  I960, 
"Self-insurance"  coverage  was  substituted  in  amounts  up  to 
§1, 037,500  for  any  one  accident, 

NO -ACCIDENT  DAY6. 

Sunday,  June  26,  was  the  first  day,  as  far    as  is  known, 
when  there  were  no  accidents  on  the  entire  Municipal  Railway 
system,    A  bulletin  was  issued  commending  all  concerned  for 
the  significant  accomplishment, 

SAFETY  HELMETS; 

As  an  accident  prevention  measure,  arrangements  are 
being  completed  for  Municipal  Railway  linemen  to  wear 
safety  helmets  when  on  duty. 


IDP 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,266th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  JULY  26, 
I960,  COMMENCING  AT  2:00  P.M. 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 


Call  to  Order: 


Present: 


Commissioners  Edw, 
Thomas  P.  White 


B.  Baron,  Stuart  N.  Greenberg, 


Absent:      Commissioners  Joseph  Martin,  Jr.,  Don  Fazackerley 

Vice  President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  minutes  of  the  1,265th  regular  meeting  of  the 
Commission,  held  July  19,  I960,  were  approved. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,406-~ 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litigated  Settlements 

SC  Fred  Tazza 

SC  Marie  Holman  Morel li 

MC  Gertrude  Korbus 

MC  Maria  Harrison 

TC  Joseph  Schwartz 

TC  Donald  Hobson 

TC  Aileen  M.  Brose 

TC  Bonnie  Raines 

TC  John  F.  Snider 

Litigated  Settlements 

TC  C.  A.  Ambramopoulos 
MC  Christine  Coleman 
SC  Anne  Petzold 
TC  Elsie  K.  Schlumpp 


Date  of  Accident 

December  18,  1959 
April  11,  i960 
September  28,  1959 
March  28,  I960 
November  15,  19$9 
March  3>  19b0 
March  31,  I960 
April  22,  I960 
April  23,  I960 


May  13,  1957 
April  5,  1957 
February  2,  1957 
June  22,  1958 


Settlement 

$  999-00 
950*00 
1,650.00 
939.00 
3  2,000.00 
697.^6 
2,532.60 
1,750.00 
633.64 


1,000.00 
1,500.00 
7,000.00 
700.00 


-12,222- 


Judgment  Date  of  Accident  Settlement 

TC  Wilbur  Ellis  Company  February  2,  1959       $  903.95 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No*  20,342, 
adopted  July  5,  I960,  approving  judgment  in  amount  of  $1,000*00, 
in  favor  of  Evelyn  Otterman,  be  and  the  same  is  hereby  amended 
to  read  settlement  in  amount  of  $1,014.75. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20.407— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

WD  Contract  No.  903,  For  the  Relocation  of  44-Inch  Steel  Main 
in  Alemany  Boulevard  and  Congdon  Street,  to  Louis  L.  Cima,  in 
net  amount  $26,652. 50 , 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the  above- 
described  work  are  hereby  rejected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,408— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

WD  Contract  No*  919*  For  the  Laying  of  4-Inch,  5-Inch,  8-Inch, 
12-Inch  and  16-Inch  Cast  Iron  Mains  in  Diamond  Heights  Redevelop 
ment  Project  Area,  Section  "A",  to,;The  Lowrie  Paving  Co., Inc., 
in  net  amount  $62, 732, 00 ♦ 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the  above- 
described  work  are  hereby  rejected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20J40ffi- 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

WD  Contract  No,  949,  For  the  Laying  of  6-Inch  and  8-Inch  Cast 
Iron  Mains  in  Southern  Hills  Subdivision,  to  Louis  L.  Cima,  in 
net  amount  $13, 470. 00. 
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BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the  above- 
described  work  are  hereby  rejected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  HQ.  20,410— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

WD  Contract  No.  926,  For  the  Laying  of  6-Inch  Cast  Iron  Mains 
in  Alvarado,  Sanchez,  and  Other  Streets  (replacement  of  small 
mains),  to  Associated  Pipeline,  Inc.,  in  net  amount  $53,175.00, 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the  above- 
described  work  are  hereby  rejected* 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,411  — 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder, the  following  contract: 

MR  Contract  No.  444,  Alterations  to  Washington-Mason  Carhouse, 
to  Thomas  E.  McCormick,  in  amount  $60, 300.00. 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the  above- 
described  work  are  hereby  rejected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,412— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call: 
HHWS  Contract  No.  335,  Reroofing  Six  Cottages. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,413  — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  legislation  for  presentation 
to  the  Board  of  Supervisors  covering  the  conveyance  of  an 
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easement  title  for  railroad  crossing  purposes,  to  Southern 
Pacific  Company,  for  a  consideration  of  $50.00,  as  shown  on 
San  Francisco  Water  Department  drawing  B-2139A. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,414— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occu- 
pancy of  property  as  follows: 

TO:     CITY  OF  LOS  ALTOS 

Permit  to  construct  Mercedes  Avenue  across  a  portion  of 
the  Bay  Division  Pipeline  No. 3  right  of  way,  Los  Altos;  fee 
waived  in  consideration  of  a  public  agency. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,415— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call 
WD  Contract  No.  962,  For  the  Laying  of  6-Inch  Cast  Iron  Main 
in  Campbell  Avenue,  between  Somerset  and  Alpha  Streets. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,4l6~ 

hereby 

RESOLVED,  That  this  Commission /requests  the  Controller  to 
pet  up  a  reserve  in  amount  of  $4,000.00,  in  Appropriation 
No,.  0*735*204,000  (Passenger  and  Damage  Claims)  for  the  pur- 
pose of  paying  interest  and  costs  on  Municipal  Railway  judg- 
ments when  due  and  payable. 

Vote:    Ayes-  Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,417-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Departmental  Requests  for  Funds: 
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Water  Department  Request,  in  amount  $7,9^.50,  to  allocate 
funds  from  Appropriation  No.  0.7^7.001.000,  Normal  Main  Exten- 
sions, to  provide  funds  for  Appropriation  No.  0.747.001 .293/ 
Contract  No.  893,  Laying  of  6-Inch  Oast  Iron  Main  in  Dalewood 
Way  and  Lansdale  Avenue. 

Water  Department  Request,  in  amount  335/700.00,  to  allot  funds 
in  Appropriation  No.  0.747 .506, 000,  Contract  No.  966,  Construc- 
tion of  Hydropneumatic  Pump  Station  at  Aquavista  and  Skyview 
Way. 

Water  Department  Request,  in  amount  $31,500.00,  to  allot  funds 
in  Appropriation  No.  0.747*553.000,  Contract  No.  969,  New  Stor- 
age Tank,  New  Mains,  New  Pump,  Electric  Power  Line-Pulgas 
Temple  Water  Supply. 

Water  Department  Request,  in  amount  $12,600.00,  to  allot  funds 
in  Appropriation  No.  0.7^7.556.000,  Contract  No,  970,  Platform 
and  Railing  over  Crystal  Springs  Dam  Spillway. 

Hetcb  Hetchy  Water  Supply  Request,  in  amount  $1,350.00,  Appro- 
priation No.  0.755.1H.OOO,  to  allot  additional  overtime  funds 
required  for  the  testing  and  inspection  period  of  the  new 
Cherry  Powerhouse. 

Vote:    Ayes-Commissioners  Baron,  Creenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,418— 

RESOLVED,  That  this  Commission,  on  the  recommendation  of 
the  Manager  of  Utilities,  the  General  Manager  of  the  Water 
Department,  and  the  City  Attorney,  approves  the  write-off  of 
uncollectible  accounts  receivable  which  are  more  than  90  days 
due  and  the  adjustment  of  accounts  receivable  for  the  follow- 
ing: 

Water  Department,  List  of  June  30,  I960,  in  amount  $672.31; 
and  Water  Department,  List  of  June  30,  I960,  covering  bankrupt, 
deceased  estates,  and  Board  of  Trade  Accounts,  for  the  year 
July  1,  1959/  to  June  30,  I960,  in  amount  $1,598.79. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  approves 
collections,  month  of  June,  I960,  for  damages  against  miscel- 
laneous debtors,  Water  Department,  in  amount  $643.85* 

Vote:    Ayes-Commissioners  Baron,  Creenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Creenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,419— 

RESOLVED,  That  this  Commission  hereby  approves  Travel 
Expense  Voucher  in  amount  $522.06,  covering  expenses  incurred 
by  Airport  Manager  Belford  Brown  in  connection  with  attendance 
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at  Airport  Operators  Council's  Directors1  Meeting  in  Chicago, 
Illinois,  and  at  informal  hearing  before  the  Civil  Aeronautics 
Board,  Washington,  D.  C#,  from  July  11  through  July  16,  I960. 

Votes:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,U20~ 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Excess  Modification  of  Contract  in 
amount  $350.00,  under  WD  Contract  No.  9^2,  Reconstruction  of 
Irvington  Pump  Station  and  Chlorination  Station;  contractor, 
C.  J.  Collins  Company,  to  provide  for: 

Extra  work  required  to  replace  all  structural  timber  damaged  by 
dry  rot  not  covered  under  contract  items.    This  could  not  have 
been  anticipated  as  the  members  were  covered  up  by  stucco,  etc. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,421  — 

RESOLVED,  That  this  Commission  hereby  approves  all  non- 
civil  service  and  temporary  appointments  and  removals  made  by 
Manager  of  Utilities,  month  of  June,  I960,  and 

BE  IT  FURTHER  RESOLVED,  That  report  of  said  appointments 
and  removals  be  transferred  to  the  Civil  Service  Commission 
and  to  the  Controller. 

Vote:    Ayes-Commissioner  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,U22— • 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

AD  Contract  No.  2£2,  Construction  of  Temporary  Parking  Area 
"A"  at  San  Francisco  International  Airport,  to  The  Lowrie 
Paving  Co.,  Inc.,  in  amount  $55,987«50. 

BE  IT  FURTHER  RESOLVED,  That  all  other  bids  for  the  above- 
described  work  are  hereby  rejected* 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,423— 

WHEREAS,  vibration  dampers  were  installed  in  1931  on  the 
conductors  of  the  City's  two  115,000-volt  Moccasin-Newark 
transmission  lines  in  order  to  minimize  metal  fatigue  and  con- 
sequent failure  due  to  conductor  vibration;  and 

WHEREAS,  a  considerable  number  of  said  dampers  are  break- 
ing apart,  are  damaging  conductor  strands,  can  no  longer  be  held 
in  proper  position,  and  cannot  be  repaired;  and 

WHEREAS,  an  appropriation  in  the  amount  of  $20,000  was 
approved  in  the  1960-1961  Budget,  adopted  by  the  Board  of  Super- 
visors, for  the  third  portion  of  the  program  for  the  replace- 
ment of  said  dampbers,  approximately  $11,000  of  which  appropria- 
tion is  estimated  for  materials;  and 

WHEREAS,  the  contemplated  replacement  work  will  be  at 
scattered  locations  over  a  50-mile  section  of  the  lines,  and  it 
is  not  practical  to  designate  the  specific  towers  and  volume  of 
work  at  each  until  inspection  is  made  from  the  upper  levels  of 
the  towers  adjacent  to  high  voltage  conductors  to  determine 
which  dampers  are  most  urgently  in  need  of  replacement;  and 

WHEREAS,  to  insure  a  maximum  reliability  of  service  to 
City's  power  customers  and  to  avoid  any  possible  loss  in  revenue 
due  to  line  outages,  said  replacement  work  must  be  done  with  the 
lines  energized  utilizing  special  "hot  line"  tools  of  which  the 
City  has  sufficient  quantity  of  suitable  type;  and 

WHEREAS,  because  of  the  hazards  involved,  both  to  the 
equipment  and  to  human  life,  it  is  deemed  inadvisable  to  allow 
anyone  on  the  towers  to  perform  said  work  other  than  City 
employees  experienced  in  Hhot  line"  work  of  this  nature: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
respectfully  requests  the  Board  of  Supervisors  to  adopt  resolu- 
tion declaring  the  existence  of  an  emergency  by  reason  of  the 
fact  that  it  is  impossible  to  prepare  specifications  to  cover 
the  type,  volume  and  unforeseeable  conditions  with  respect  to 
removing  and  replacing  defective  dampers  while  the  transmission 
lines  are  conveying  electric  energy  from  Moccasin  Powerhouse, 
and  authorizing  the  replacing  of  said  dampers  in  the  most  expedi 
tious  manner ♦ 

Votes:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20, 42*4— 

WHEREAS,  there  has  been  presented  to  this  Commission 
"Agreement  Between  City  and  County  of  San  Francisco  and 
Modesto  Irrigation  District  For  Sale  and  Purchase  of  Electric 
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Power"  for  a  term  beginning  on  date  of  commencement  of  commer- 
cial operation  of  Cityfs  Cherry  Powerhouse. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
expresses  its  approval  of  "Agreement  Between  City  and  County  of 
San  Francisco  and  Modesto  Irrigation  District  For  Sale  and  Pur- 
chase of  Electric  Power"  and  agrees,  on  behalf  of  the  City  and 
County  of  San  Francisco,  to  the  same,  provided  that  prior  to 
entering  into  said  agreement  the  City  Attorney  communicate  with 
the.  Secretary  of  the  Interior  and  obtain  an  expression  of  his 
views* 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted; 

— RESOLUTION  HO,  20,425— 

WHEREAS,  there  has  been  presented  to  this  Commission 
"Agreement  Between  City  and  County  of  San  Francisco  and  Turlock 
Irrigation  District  For  Sale  and  Purchase  of  Electric  Power" 
for  a  term  beginning  on  date  of  commencement  of  commercial 
operation  of  City's  Cherry  Powerhouse. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
expresses  its  approval  of  "Agreement  Between  City  and  County  of 
San  Francisco  and  Turlock  Irrigation  District  For  Sale  and  Pur- 
chase of  Electric  Power"  and  agrees,  on  behalf  of  the  City  and 
County  of  San  Francisco,  to  the  same,  provided  that  prior  to 
entering  into  said  agreement  the  City  Attorney  communicate  with 
the  Secretary  of  the  Interior  and  obtain  an  expression  of  his 
views. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

--RESOLUTION  NO,  20,426— 

RESOLVED,  That  this  Commission,  in  consonance  of  its 
Resolution  No,  19,952,  hereby  authorizes  the  General  Manager 
and  Chief  Engineer,  San  Francisco  Water  Department,  to  accept 
the  Application  for  Water  Supply  for  Resale  Purposes  submitted 
by  the  City  of  Burlingame,  effective  September  1,  i960. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,427— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Water  Department  Request  for  Funds  in 
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amount  $21,000,00  to  transfer  funds  from  Appropriation  No« 
0,747.560.000  to  Appropriation  No,  0.746, 523. 330,  for  Ranger's 
Cottage,  Alameda  East,    Contract  No.  330  now  provides  for  Con- 
struction of  two  cottages  in  this  vicinity.    The  job  is  being 
combined  in  order  to  obtain  more  favorable  bid  for  the  three 
cottages. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,423— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Departmental  Request  for  Funds: 

Hetch  Hetchy  Project  request,  in  amount  $13,500.00,  Appropria- 
tion No.  0.755»270.000,  Bond  Sale  Expense,  to  allot  additional 
funds  to  cover  expenses  in  connection  with  proposed  sale  of 
$15,000,000  of  1955  Hetch  Hetchy  Bonds  on  September  12,  I960. 

Hetch  Hetchy  Project  request,  in  amount  $2,206.00,  to  allot 
funds  to  cover  field  engineering  and  other  expenses  in  con- 
nection with  Sanitary  Sewer  and  Pump  Installation  in  Moccasin, 
Hetch  Hetchy  Contract  No.  334;  Appropriation  No,  0.757.024.000, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  M&rtin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

•    •     .^-RESOLUTION  NO.  20.429— 

WHEREAS,  this  Commission  by  Resolution  No.  15,164  of 
February  21,  1955,  requested  the  Mayor  and  the  City  Attorney 
to  protest  Application  No.  15963  to  appropriate  water  from 
Woods  Creek  Tributary  to  Tuolumne  River,  which  said  applica- 
tion was  filed  by  Tuolumne  County  Water  District  No.  2,  and 

WHEREAS,  the  amount  of  water  applied  for  is  relatively 
small  (1  c.f .s. ),  and 

WHEREAS,  the  Modesto  and  Turlock  Irrigation  Districts  have 
withdrawn  their  protests  to  said  application,  and 

WHEREAS,  it  no  longer  appears  that  said  appropriation  will 
be  injurious  to  the  best  interests  of  the  City  and  County  of 
San  Francisco, 

NOW,  THEREFORE,  IT  IS  RESOLVED,  That  this  Commission 
hereby  respectfully  requests  the  Mayor  and  the  City  Attorney 
for  and  on  behalf  of  the  City  and  County  of  San  Francisco  to 
file  a  Withdrawal  of  Protest  to  Application  No.  15963  before 
the  State  Water  Rights  Board. 

Vote:    Ay^s-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,430— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing contract  payments: 

Payment  in  amount  of  $1,350*00,  in  favor  of  Roy  A,  Wehe,  for  pre- 
paration of  studies,  testimony  at  conferences,  hearings  and 
trials,  in  evaluation  of  assessment  of  water  rights. 

Payment  in  amount  of  $3,9^0.00,  in  favor  of  Dames  and  Moore, 
for  provision  of  engineering  services  to  conduct  soil  study  at 
San  Francisco  International  Airport. 

Payment  in  amount  of  $6,069*^0,  in  favor  of  De  Leuw,  Gather  & 
Company,  for  professional  engineering  services  to  conduct  a 
traffic  survey  of  automobile  traffic  and  parking  at  San  Fran- 
cisco International  Airport. 

Payment  in  amount  of  $375.00,  in  favor  of  Robert  Horenjeff, 
for  professional  services  relating  to  the  development  of  San 
Francisco  International  Airport. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

Manager  of  Utilities  Calendar  Items : 

Mr,  Kirkwood  reported  that  Commissioner  Fazackerley  was  ill  and 
was  confined  to  the  hospital. 

Mr,  Kirkwood  reported  that  the  recommended  decision  of  Examiner 
William  J,  Madden  in  the  Transpacific  Route  Case,  Docket  No. 
7723,  et  al,  as  submitted,  was  favorable  to  San  Francisco  and 
called  on  Mr.  Frank  J,  Needles  to  present  an  oral  report  to  the 
Commission.    Mr.  Frank  J.  Needles,  Deputy  City  Attorney,  then 
gave  a  brief  summary  of  the  recommended  decision  in  the  Trans- 
pacific Route  Case,  and  suggested  endorsement  of  the  Civil 
AeronauticsBoard  Examiner1 s  recommendation. 

Upon  motion  by  Commissioner  White,  seconded  by  Commissioner 
Baron,  the  Manager  of  Utilities  was  directed  to  generally 
endorse  the  recommended  decision  of  the  Civil  Aeronautics 
Board  Examiner  in  the  Transpacific  Route  Case,  and  to  file  the 
necessary  exceptions  thereto. 

Roll  Call: 

Commissioner  White  recommended  that  the  staff  investigate  the 
possibility  of  installing  a  large  clock  on  the  western  face  of 
the  Airport  Building  for  the  convenience  of  the  enplaning 
public.    He  also  recommended  that  the  staff  investigate  the 
possibility  of  placing  a  clock  in  a  conspicuous  place  in  the 
foyer  of  the  Airport  Building. 

THEREUPON  THE  MEETING  ADJOURNED. 
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SAIT  FRANCISCO  WATER  DEPARTMENT 
38TH  PERIODICAL  REPORT 
TO  THE 

PUBLIC  UTILITIES  COMMISSION 
JULY  26,  I960 

In  June  I960  the  gross  consumption  (water  released  into  the  sys- 
tem for  consumption)  for  the  entire  system  averaged  217.6  million  gal- 
lons per  day.    This  is  an  increase  of  11*1  mgd  over  June  1959* 

For  the  fiscal  year  1959-60  the  gross  consumption  for  the  entire 
system  averaged  167*8  million  gallons  per  day.     This  is  10.2  mgd 
(6.5$)  greater  than  the  average  for  fiscal  year  1958-59 •     Of  the  167.8 
mgd  the  San  Francisco  consumption  area  used  104.4  mgd  (62.2$)  and  the 
"balance  of  63.4  mgd  (37*8$)  was  used  in  the  suburban  area.    The  in- 
crease over  the  preceding  year  in  the  San  Francisco  area  was  3*8  mgd 
(3*8$)  and  in  the  suburban  area  6.4  mgd  (11.2$)* 

Collections  from  the  sale  of  water  for  the  fiscal  year  1959-60 
amounted  to  $15 , 672, 126.91  which  is  $861,873*54  (5*8$)  more  than  col- 
lected in  1958-59.    Sales  within  San  Francisco  are  3*9$  and  suburban 
sales  are  9.6$  higher  than  last  year.    The  Department  had  343  more 
customers  on  June  30,  I960  than  at  the  end  of  the  fiscal  year  1958-59* 

On  June  1,  I960  there  were  52  unfilled  orders  to  renew  water  ser- 
vice pipes.    During  June  there  were  208  services  renewed  and  at  the 
end  of  the  month  there  were  83  orders  not  completed. 

During  the  month  of  June  I960  seven  claims  were  filed  for  damages 
by  the  Water  Department  against  others  in  an  amount  of  $806.72.  At 
the  beginning  of  the  month  there  were  87  outstanding  claims  totaling 
$28,707.02.    There  were  8  claims  settled  during  the  month,  leaving  86 
outstanding  claims  for  a  total  of  $28,765.16. 

There  were  11  claims  for  damages  filed  by  others  against  the 
Water  Department  during  June  I960,  totaling  $28, 208.69 .  Thirteen 
claims  totaling  $4,104*18  were  paid  and  three  denied,  amounting  to 
$3,230.98.    A  saving  of  $4,521.49  was  made  in  the  settlement  of  these 
16  claims.    There  were  143  claims  of  this  type  still  outstanding 
June  30,  totaling  $493,321.06. 

During  the  month  of  June  I960  three  new  rate  case  claims  were 
filed  against  the  Department  for  $5,317.29.     On  June  30  there  were 
still  outstanding  203  of  these  claims  in  a  total  amount  of 
$335,933.82. 

There  were  eight  blow-off  operations  completed  within  the  City  dur- 
ing the  month  of  June  I960.    Outside  of  the  City  the  entire  distribu- 
tion system  supplying  the  Garden  City  area  was  flushed. 
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The  discussions  concerning  the  assessed  valuation  of  the  Water 
Department  properties  in  Alameda  County  have  been  brought  to  a  success- 
ful conclusion  by  Mr.  H.  C.  Medbery.     The  total  assessed  value  of 
lands ?  water  rights  and  personal  property  this  year  will  be  $508,175 
less  than  last  year.    At  the  tax  rate  used  last  year  a  saving  of  about 
$30,000  in  taxes  is  indicated., 

The  revised  agreements  for  the  sale  of  water  are  being  processed 
by  practically  all  of  the  San  Mateo  County  government  agencies  resell- 
ing our  water.     The  City  of  Burlinganie  has  returned  their  executed 
agreement.    The  balance  of  the  agreements  will  be  returned  to  the 
Water  Department  as  soon  as  maps  (which  form  the  exhibits)  are  pre- 
pared and  the  respective  Councils  act  officially  on  the  applications* 

Bids  have  been  received  on  four  contracts  for  which  recommenda- 
tions have  been  submitted  for  award  on  July  26*    The  contract  for  the 
construction  of  Chlorine  Stations  at  Summit,  Sutro  and  Stanford  Heights 
Reservoirs  was  awarded  on  July  19, 

Twelve  Department  construction  contracts  are  now  under  way.  Six 
of  them  are  for  the  laying  of  cast  iron  mains  in  the  City  Distribution 
System  and  one  for  repaving  street  and  sidewalk  openings  made  by  the 
Department  within  the  City.    The  balance  are  for  miscellaneous  work, 
as  follows? 

College  Hill  Reservoir  lining  and  roofing  contract  is  90$  com- 
plete.    The  basin  should  be  put  into  service  during  the  week  of 
July  25*    Some  50$  of  the  tar  and  gravel  roofing,  the  road  work  and 
final  clean-up  of  the  grounds  remain  to  be  done. 

The  repairing  and  welding  of  Forest  Hill  Tanks  is  completed  and 
70$  of  the  cleaning  and  painting  has  been  done* 

Field  work  has  within  the  past  week  been  started  on  contracts  for 
the  reconstruction  of  Irvington  Pump  Station  and  Chlorination  Station, 
and  on  the  cleaning  and  coating  of  the  steel  trestles  and  pipes,  Bay 
Division  Pipe  Lines  Hos.  1  and  2,  in  San  Mateo  County..    On  July  20, 
work  was  started  on  removing  the  debris  and  muck  from  in  front  of  the 
cross  connection  between  the  north  and  south  basins  of  Lake  Merced 
Reservoir. 

The  revised  Disaster  Manual  for  the  Water  Department  was  sub- 
mitted to  the  San  Francisco  District  Council  and  Corps  Coordinator, 
Region  2  of  the  California  Disaster  Office  and  to  the  State  Office  at 
Sacramento.    These  agencies  approved  the  revised  manual  and  stated 
that  it  was  "found  to  be  an  outstanding  example  of  detailed  opera- 
tional instructions *M 

The  Department  is  still  experiencing  difficulty  in  procuring  ade- 
quate and  qualified  personnel.     This  is  being  experienced  in  all  div- 
isions, but  especially  in  the  Commercial  Division  where  Limited  Tenure 
procedure  in  filling  promotional  positions  has  not  been  too  successful 
in  alleviating  the  situation,-. 

J.  H.  TURNER 

General  Manager  and  Chief  Engineer 
San  Francisco  Water  Department 
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PUBLIC  UTILITIES  COMMISSION 

1,267th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  AUGUST  2, 
I960,  COMMENCING  AT  2:00  P.M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOo 
Call  to  Order: 

Present:    Commissioners  Edw.  B.  Baron,  Stuart  N.  Greenberg, 
Thomas  P.  White 

Absent:      Commissioners  Joseph  Martin,  Jr.,  Don  Fazackerley 

Vice  President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  1,266th  regular  meeting  of  the 
Commission,  held  July  26,  I960,  were  approved. 

Vote;.     Ayes-Commissioner  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,U31~ 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-litigated  Settlements        Date  of  Accident  Settlement 

SC  Melvin  C,  and  Doris  J* 

Fuzzard  August  3*  1959  $  2,933*59 

TO  William  and  Mary  H.  Clark  November  19*  1959  629.10 

TO  Martha  Wilts,  a  minor  March  25,  I960  800.00 

Litigated  Settlements 

SC  Florence  Johnsrud  September  18,  1957  5.750.00 

TC  Bettie  Jones  March  20,  195S  2,200.00 

Judgment 

TC  Russel  0.  Bligh  December  19*  195S  550*00 

312,862.69 
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Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  fazacker ley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,432— 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call: 

WD  Contract  No.  893-R,  For  the  Laying  of  6-Inch  Cast  Iron  Main 
in  Dalewood  Way  -  Sherwood  Forest  Subdivision  No.  2, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,433— 

RESOLVED,  That  this  Commission  hereby  approves  Travel 
Expense  Voucher,  in  amount  $122,43,  covering  expenses  incurred 
by  Water  Department  Manager  J.  H.  Turner  in  connection  with 
attendance  at  the  Assembly  Interim  Water  Committee  Hearings  in 
Santa  Monica,  California,  on  July  18  and  IS, I960. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  recommendation  of  the  Manager  of  Utilities,  Item  8  -  request- 
ing that  the  Mayor  recommend  to  the  Board  of  Supervisors  supple- 
mental appropriation  of  such  Airport  Department  funds  that  are 
legally  available,  in  amount  $5,724.00,  to  provide  for  salary 
of  one  position  058  Gardener,  to  help  maintain  the  newly  land- 
scaped area  at  the  main  entrance  road  of  the  Airport  as  well  as 
the  present  area  now  landscaped  -  was  put  over  one  week. 

On  notion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,434— 

RESOLVED,  That  this  Commission  hereby  approves  plans  sub- 
mitted by  Standard  Oil  Company,  under  the  general  provisions  of 
wbioh  Standard  Oil  Company  will  install  a  10,000  gallon  gaso- 
line tank  and  appurtenances  on  that  certain  San  Francisco 
International  Airport  property  under  lease  to  Oakland  Airmotive 
Company,  dba  Bay  Aviation  Services  Company. 

Vote:    Ayes-Commissioner  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,435— 

RESOLVED,  That  this  Commission  hereby  terminates  at  the 
request  of  the  Permittee,  that  certain  Airport  Space  or  Use 
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Permit  previously  issued  Santa  Monica  Aviation,  Inc.,  pursuant 
to  Public  Utilities  Commission  Resolution  No.  18,005,  adopted 
March  25,  195%,  covering  occupancy  of  Rooms  No,  109  and  109A 
in  the  Executive  Aircraft  Terminal;  said  termination  being 
effective  July  25,  I960. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,436— 

RESOLVED,  That  this  Commission  hereby  terminates,  at  the 
request  of  the  Permittee,  that  certain  Airport  Space  or  Use  Per- 
mit previously  issued  Hawaiian  Airlines  under  Public  Utilities 
Commission  Resolution  No.  18,282,  adopted  June  25,  1958,  for 
occupancy  of  Room  205C  in  the  Airport  Terminal  Building;  said 
termination  to  be  effective  July  25,  I960. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,437— 

RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19,952,  hereby  authorizes  the  General  Manager 
and  Chief  Engineer,  San  Francisco  Water  Department,  to  accept 
the  Application  for  Water  Supply  for  Resale  Purposes  submitted 
by  the  Guadalupe  Valley  Municipal  Improvement  District  effec- 
tive July  1,  I960. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,1138— 

RESOLVED,  That  this  Commission  approves  the  sum  of  Twenty 
Thousand  Dollars,  for  one  Faithful  Performance  Bond,  to  be  fur- 
nished by  Pacific  Air  Lines,  Inc.,  as  being  adequate  to  meet 
the  requirements  for  faithful  performance  bonds  under  the  fol- 
lowing lease  and  space  or  use  permits,  covering  occupancy  of 
property  at  San  Francisco  International  Airport: 

Lease  agreements  under  authority  of  Resolution  No. 
14,458  and  No.  19,999  and 

Space  or  Use  Permit  issued  under  authority  of  Resolu- 
tion No.  20,356 

BE  IT  FURTHER  RESOLVED,  That  the  authorization  contained 
in  Resolution  No.  16,184,  adopted  March  12,  1956  be  and  the  same 
is  hereby  terminated  concurrent  with  the  adoption  of  this  resolu- 
tion, 
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Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,459— 

RESOLVED,  That  this  Commission  approves  settlement  of 
Condemnation  Proceedings  (Action  No.  88108,  in  the  Superior 
Court  of  the  State  of  California,  in  and  for  the  County  of  San 
Mateo)  brought  by  the  Millbrae  School  District  for  public 
school  purposes;  that  the  property  so  condemned  is  the  fee  of 
an  11.144  acre  parcel  of  the  San  Francisco  Water  Department,  for 
which  the  amount  of  the  award  is  $175*000.00;  the  City  Attorney 
is  hereby  authorized  and  directed  to  have  judgment  entered  in 
the  sum  of  $175,000.00. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted; 

— RESOLUTION  NO.  20,440— 

RESOLVED,  That  this  Commission  hereby  requests  that  the 
Mayor  recommend  to  the  Board  of  Supervisors  supplemental  appro- 
priation, in  the  amount  of  $4,228.00,  from  Water  Department 
Compensation  Reserve  Fund,  Appropriation  No.  0#7^5. 199.000,  to 
the  credit  of  Appropriation  No.  0.7^5.110.000,  to  provide  funds 
for  the  reclassification  of  one  position  of  J4  Laborer  in  the 
Peninsula  Division  to  U130  Reservoir  Keeper,  per  amendment  of 
the  Salary  Ordinance. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,441  — 

RESOLVED,  that  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Air- 
port Space  or  Use  Permit: 

Permittee:    Shulman,  Inc. 

Space:  Rooms  115  and  117,  consisting  of  409  square 

feet.  Executive  Aircraft  Terminal 
Consideration:    $81.80  per  month 
Effective:    August  1,  I960 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  hereby 
terminates  as  of  the  effective  date  set  forth  above,  the  Air- 
port Space  or  Use  Permit  previously  issued  Shulma.n,  Inc.,  under 
Resolutions  No.  19,646  and  19,687* 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,442— 

RESOLVED,  that  this  Commission  approves  a  modification  of 
that  certain  lease  dated  August  2,  I960,  with  Golobic,  Inc., 
covering  occupancy  of  1,45  Acres  of  Water  Department  property 
situated  in  San  Mateo  County,  and  particularly  shown  on  S.F.W.D. 
Drawing  No.  B-1873-A;    Said  modification  to  provide:  (1)  that 
the  corporate  name  of  Golobic,  Inc.,  has  been  duly  changed  to 
Serra  Bowl,  Inc.;     (2)  that  this  Commission  approve  an  assign- 
ment for  security  purposes  by  Lessee  to  Home  Life  Insurance 
Company,  a  New  York  corporation;    (3)  that  City  will  give  the 
assignee  immediate  written  notice  of  any  default  in  the  terms 
of  the  lease  and  will  not  terminate  said  lease  for  a  period  of 
ninety  (90)  days  following  the  dispatch  of  the  aforesaid  notice 
of  default;    the  City  Attorney  is  authorized  and  directed  to 
prepare  the  necessary  legal  documents  to  effect  the  modifica- 
tion. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,443— 

RESOLVED,  That  this  Commission  hereby  approves  final 
plans  and  specifications,  and  authorizes  Bid  Call: 

San  Francisco  International  Airport  Contract  No.  247, 
Improvements  to  Piers  and  North  Concourse;  estimated 
cost  $95,000.00, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,444— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Departmental  Request  for  Funds: 

Airport  Department 

To  transfer  funds,  in  amount  $400.00,  in  accordance  with  Con- 
troller's instructions,  from  the  unallotted  balance  Contractual 
Services  to  allotted  balance  Conference  Expenses;  and  to  allot 
$2,250.00  required  for  Airport  Operators'  Council  Midyear  Con- 
ference to  be  held  in  San  Francisco  in  October,  i960. 

Water  Department 

To  allot  funds  required  for  Fiscal  Year  1960-1961  as  follows: 
Equipment,  $215,893.66;  Auto  Insurance,  $16,960.00;  Fire 
Insurance,  $4,100*00;  Other  Insurance,  $15,300.00;  Rents-Real 
Property,  $4,510.00. 
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To  provide  funds,  in  amount  $6,000.00,  for  Contract  No.  848 
Conversion  of  Valves  for  Power  Operation. 

To  provide  funds,  in  amount  $4, 700.00,  for  Contract  No.  959 
Painting  and  Finishing  at  425  Mason  Street. 

To  provide  funds,  in  amount  $12,500.00,  for  Contract  No.  965 
Addition  to  Crocker  Amazon  Hydropneumatic  Pump  Station  for 
Southern  Hills  Development, 

To  provide  funds,  in  amount  $25,500.00,  for  Contract  No.  96? 
Replace  Screens  and  Louvers,  University  Mound  Reservoir-South 
Basin  and  Sunset  Reservoir-North  Basin. 

To  provide  funds,  in  amount  $637,000.00,  for  Contract  No.  964 
Cement  Mortar  Line  Portions  of  Bay  Division  Pipe  Line  No.l  and 
No. 2. 

To  provide  funds,  in  amount  $24,000.00, for  Contract  No.  968 
Replace  Chlorine  Storage  Handling  Facility  at  Millbrae. 

To  provide  funds,  in  amount  $632.65,  for  Cut  in  Gate  Valves  in 
Mizpah,  Diamond  and  Sussex  Streets  (Diamond  Heights  Area) 
(145.2-111). 

Bureau  Light  Heat  and  Power 

To  provide  funds,  in  amount  3750.00,  to  cover  purchase  of  street 
lighting  poles  and  standards  for  Fiscal  Year  1960-1961. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,445— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing contract  payments: 

Payment  in  amount  $202.00,  in  favor  of  Leigh  Fisher, for  Profes- 
sional Planning,  Operational  Research  and  Consultant  Service  at 
San  Francisco  International  Airport;  earned  $1,334.00  of  a  net 
contract  of  $27,600,00. 

Payment  in  amount  $2,240.91,  in  favor  of  Associated  Pipeline, 
Inc.,  under  Water  Department  Contract  No.  911  for  Laying  of  fa- 
Inch  Cast  Iron  Mains  in  Raymond  Avenue,  West  of  Sawyer  Street, 
and  in  Orizaba  Avenue,  between  Garfield  and  Shields  Streets; 
earned  $2,489.90  of  a  net  contract  of  $6,255.00. 

Payment  in  amount  $7,301.77,  in  favor  of  Fred  T.  Fairey,  under 
Water  Department  Contract  No*  878,  for  Laying  of  8-Inch,  12-Inch, 
and  16-Inch  Cast  Iron  Mains  in  Trumbull  and  Other  Streets 
(Southern  Freeway);  earned  $8,113.08  of  a  net  contract  of 
$41,318.50. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

--RESOLUTION  MO.  20,  UN- 
RESOLVED, That  this  Commission  hereby  approves  for  the 
benefit  of  more  adequate  public  service,  abandonment  and  discon- 
tinuance of  service  on  that  portion  of  the  No.  53  Motor  Coach 
Line  on  20th  Street  (Eastbound)  between  Connecticut  and  Missouri 
Streets,  on  Missouri  Street  (Northbound)  between  20th  and  18th 
Streets,  on  lSth  Street  (Westbound)  between  Missouri  and  Con- 
necticut Streets,  on  Connecticut  Street  (Southbound)  between 
lSth  and  20th  Streets,  on  20th  Street  (Westbound)  between  Con- 
necticut and  Arkansas  Street,  on  Arkansas  Street  (Southbound) 
between  20th  and  23rd  Streets;  and  substituting  service  on  Con- 
necticut Street  (Northbound)  between  20th  and  lgth  Streets,  on 
lSth  Street  (Eastbound)  between  Connecticut  and  Missouri  Streets 
on  Missouri  Street  (Southbound)  between  lSth  a.nd  23rd  Streets, 
and  on  23rd  Street  (Westbound)  between  Missouri  and  Dakota 
Streets. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

Manager  of  Utilities  Calendar  Items: 

Mr.  Kirkwood  announced  that  agreement  was  reached  with  the 
Pacific  Gas  &  Electric  Company  on  the  modification  of  the  main 
contract  between  the  City  and  the  Pacific  Gas  &  Electric 
Company.    Under  this  agreement  the  Pacific  Gas  &  Electric 
Company  will  assign  three  chemical  companies  in  Contra  Costa 
County  to  the  City  and  County  of  San  Francisco.    This  is  merely 
an  interim  assignment  until  such  time  as  the  demand  from  the 
irrigation  districts  and  our  other  customers  is  sufficient  to 
consume  the  output  of  the  Cherry  powerhouse.    Copies  of  the 
agreement  will  be  made  available  to  the  Commission  by  Mr. 
Lloyd. 

Roll  Call: 

Commissioner  Greenberg  presented  two  letters;  one  from  Mr.  R.R. 
Grunsky,  Managing  Director,  California  Metal  Trades  Association, 
South  San  Francisco,  dated  July  28,  I960;  the  other  from  Mr. 
Jack  0.  Fries,  President,  M  and  R  Services  (Marine  Terminals- 
Warehousing),  Pittsburg;  in  reference  to  the  informal  hearing 
held  by  the  CAB  regarding  service  to  Oakland  and  the  East  Bay. 
The  letters  are  in  support  of  San  Francisco* s  position,  and 
the  Secretary  was  directed  to  make  and  distribute  copies  to  the 
Commissioners,  Mr.  Brown,  and  the  City  Attorney. 

Commissioner  Greenberg  also  mentioned  the  brochure  prepared  by 
KPIX  on  their  forthcoming  television  editorial  supporting  the 
increase  in  fares  on  the  Candlestick  Park  bus  route.  (Tele- 
cast dates:  Wednesday,  August  10,  I960,  6:55  PM;  Thursday, 
August  11,  I960,  11: 15  PM. ) 

Mrs.  Dina  Zickel  of  6222  Third  Street,  appeared  before  the  Com- 
mission to  register  a  complaint  regarding  the  relocation  of 
the  bus  stop  at  Third  and  Ingerson  Streets  from  the  near  side 
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of  Third  Street  to  the  far  side  of  Third  Street,  stating  that 
it  created  a  safety  hazard  for  the  many  children  attending  the 
nearby  school  and  inconvenienced  the  public  in  the  district  in 
regard  to  parking.    The  Commission,  upon  the  recommendation  of 
Commissioner  White,  instructed  Mr.  Anderson  to  discuss  the 
matter  with  the  improvement  club  in  the  district  so  that  loca- 
tion of  the  stop  would  be  for  the  safety  and  convenience  of  all 
concerned. 

Mr.  Thomas  McGrath,  representative  of  the  Carmen's  Union  Local 
1380  AFL-CIO,  requested  a  copy  of  the  KPIX  brochure,  which  was 
given  to  him  by  Commissioner  Greenberg. 

Departmental  Report: 

Mr#  Brown  presented  the  monthly  report  on  the  airport  activi* 
ties  for  the  month  of  July. 

THEREUPON  THE  MEETING  ADJOURNED. 


12,239 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

PUBLIC  UTILITIES  COMMISSION 


July  28,  I960 


MUNICIPAL  RAILWAY 


949  Presidio  Avenue 
Phone  Fillmore  6-5656 
Postal  Zone  15 


SUBJECT:  Routing 

Line  No.  53 


Mr.  Robert  C.  Kirkwood 
Manager  of  Utilities 
287  City  Hall 

San  Francisco  2,  California 
Dear  Mr.  Kirkwood: 


The  Municipal  Railway  received  a  request  originating 


with  Mr0  Richard  Sage,  65  Turner  Terrace,  for  a  revision  in 
the  routing  of  line  No.  53  in  one  direction  so  as  to  better 
serve  residents  in  a  housing  project  which  was  completed  a 
few  years  ago.     Mr.  Sage  subsequently  submitted  a  petition 
which  included  60  names  in  support  of  a  rerouting  of  line 
No.  53. 


Following  investigation  by  our  Traffic  Department, 


there  is  deemed  to  be  a  warrant  for  a  revision  in  routing, 
as  indicated  on  the  attached  drawing,  to  better  serve  the 
community.     This  principally  involves  providing  one-way 
instead  of  two-way  service  on  Arkansas  between  20th  and  23rd, 
to  permit  installing  one-way  service  via  Missouri  in  that 
area,  and  reversing  the  direction  of  the  easterly  terminal 
loop. 


The  proposal  is  an  expansion  of  a  policy  presently 


employed  on  another  part  of  line  No.  53  where  coaches  operate 
in  one  direction  only  from  23rd  &  Wisconsin  via  Wisconsin, 
25th  and  Dakota  to  23rd. 

To  operate  coaches  along  Missouri  Street  between  22nd 
and  23rd  Streets,  it  will  be  necessary  to  restrict  parking 
on  the  east  side  of  Missouri.     That  phase  of  the  proposal  has 
the  concurrence  of  the  City  Interdepartmental  Traffic  Staff. 


In  reply  to  an  inquiry  by  Mr.  Reuben  H.  Owens,  Director 


of  Public  Works',  Mr.  Arthur  G.  Long,  Deputy  Executive  Director 
of  the  Housing  Authority  of  the  City  and  County  of  San  Fran- 
cisco, has  indicated  that  they  would  not  object  to  prohibition 
of  parking  on  the  east  side  of  Missouri  Street  between  22nd 
and  23rd.     The  Municipal  Railway  received  a  copy  of  that  letter 
which  also  indicates  that  the  Housing  Authority  would  welcome 
the  extension  of  service  for  the  accommodation  of  its  tenants. 
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On  June  10,  I960,  we  directed  letters  to  Mr.  Edward 
Barlow  of  the  Potrero  Hill  Home  Owners  and  Residents  Council 
as  well  as  to  Mrsa  William  Karphoff  of  the  Potrero  Hill 
Merchants  and  Boosters  Association,  informing  them  that  the 
proposed  revision  was  under  consideration  and  requesting  that 
they  contact  us  promptly  if  they  should  have  any  objection  to 
routing  line  No.  53  coaches  via  Missouri  in  one  direction. 
They  have  not  indicated  objection  to  the  proposal. 

It  is  estimated  that  the  miles  and  hours  of  operation 
will  be  approximately  the  same  as  at  present  and,  therefore, 
have  no  major  effect  on  operating  expense.    Accordingly,  it 
is  recommended  that  line  No.  53  be  rerouted  in  accordance  with 
the  attached  drawing. 


Very  truly  yours, 


V.  W.  ANDERSON 
General  Manager 


VWA :  P 
Enc  • 


Schedule  %  Traffic 
Department 

June  23,  i960 


Report  of  the  Manager,  Airport  Department 

to  the  Public  Utilities  Commission  August  2,  1960 

HIGHLIGHTS  OF  JULY  ACTIVITIES 
South  Terminal  Building  Progress : 

On  July  18,  1960  DeLeuw,  Cather  &  Co.  rendered  a  preliminary  report  on 
plans  for  circulation  and  parking  at  the  terminal  area  at  San  Francisco  Inter- 
national Airport.    After  a  review  of  the  report  and  meetings  with  Wei ton  Becket  & 
Associates,  a  time  schedule  for  the  construction  of  the  second  terminal  building 
was  programmed,  as  follows: 


October  4,  1960  - 


August  24,  1960  -       Negotiation  meetings  commence  with  airlines  and  concession- 
aires regarding  rental  rates  to  be  established  in  the  new 
building. 

September  14,  1960  -  Technical  Committee  final  review  and  acceptance  of  design 

and  area  utilization. 

Presentation  to  the  Commission  of  final  preliminary  plans, 
and  if  approved,  authorization  for  Welton  Becket  &  Associates 
to  proceed  with  working  drawings,  as  defined  by  the 
Utilities  Engineering  Bureau. 

(7-month  period)  Wei ton  Becket  &  Associates  to  complete 
working  drawings. 

(2-month  period)  Contracts  out  for  public  bid, 
(18 -month  period)  Construction  complete. 
Occupancy  of  new  south  terminal  building. 
It  is  contemplated  that  when  carriers  such  as  American,  Pan  American,  TWA  and 
others  move  from  the  present  terminal  building,  the  entire  lobby  floor  will  be 
re-arranged,  preparing  the  way  for  United  Air  Lines'  utilization  of  the  entire 
north  side  of  the  present  terminal  and  renovation  of  Pier  C  into  a  modern  second- 
level  jet  loading  pier. 


April  1,  1961  - 

June  1,  1961  - 
December  1,  1962  - 
January  1,  1963  - 


Jgfc-0p_gj,atlon3  at  San  Francisco  International  Airport: 

You  will  be  interested  to  know  that  during  the  24-hour  period  of 
Monday,  July  25,  1960,  there  were  78  pure  jet  movements  and  58  prop  jet  movements, 
which  accounted  for  24.8%  of  the  daily  average  movements.    Consolidating  both 
scheduled  and  training  flight  traffic  results  in  131  pure  jet  and  58  prop  jet 
movements  for  a  daily  average  of  189,    Efforts  continue  through  the  Sound  ab&tmmt 
Committee  to  have  the  training  movements  transferred  from  SFIA. 
June  Traffic: 

June  passenger  traffic  figures  indicate  a  12.17,  increase  compared  with 
the  same  period  of  1959*    Total  "in  and  out"  passengers  amounted  to  471,254,  m 
compared  with  420,257  in  June,  1959,  or  an  actual  increase  of  50,997  passengers 

The  FAA  Control  Tower  recorded  a  total  of  12,122  scheduled  airline 
arrivals  and  departures,  representing  an  increase  of  8.47,  over  June  1959. 

Total  mall  (air  mail  and  first  class  mail  by  air)  amounted  to 
4,031,240  pounds  for  June  I960,  an  increase  of  18.3%  over  June  1959. 

Freight  moving  through  San  Francisco  by  air  showed  a  2.77.  increase 9  md 
express  volume  was  up  6.3%. 
Traffic  -  Fiscal  year  1959-1960 : 

Traffic  figures  for  the  fiscal  year  1959-1960  show  a  total  of 
5,017,479  passengers,  an  increase  of  17.37.,  over  the  4,275,675  passengers  of 
1958-1959. 

A  total  of  146,307  scheduled  airline  arrivals  and  departures  were 
recorded  by  the  Control  Tower  during  the  12-month  period,  representing  an 
increase  of  9.87.  over  the  preceding  fiscal  year. 

Volume  of  mail  was  up  7.77o,  freight  up  8.17,,  express  up  13.7%. 

*  *  * 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 

1,268th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  AUGUST  9, 
I960,  COMMENCING  AT  2:00  P.M. 

O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 
Call  to  Order:  President  Joseph  Martin,  Jr.  presided. 

Present:    Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 
Stuart  N.  Greenberg,  Thomas  P.  White 

Absent:      Commissioner  Don  Fazackerley 

Pledge  of  Allegiance  was  led  by  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  minutes  of  the  1,267th  regular  meeting  of  the  Com- 
mission, held  August  2,  I960,  were  approved. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,447— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-Litigated  Settlements  Date  of  Accident  Settlement 

SC  Cecilia  G.  Jenkins  April  25,  i960  $     850. 00 

MC  Caroline  Lozar  March  18,  I960  798.90 

MC  Krikor  Tayian  April  16,  I960  1,226,00 

MC  Hannah  Foley  May  IS,  I960  800,00 

Appropriation  No.  0.735.804.000        $  3,67lU90 

Vote;    Ayes-Commissioners  Martip,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 
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— RESOLUTION  MO.  20,44g~- 

RESOLVED,  That  this  Commission  hereby  approves  attendance 
of  V.  W.  Anderson,  General  Manager,  Municipal  Railway,  at  The 
Annual  Conference  of  American  Transit  Association  in  Phila- 
delphia, October  9-12,  I960,  inclusive. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  MO.  20,449— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department  and  the  City  Attorney,  this  Com- 
mission approves  the  attached  enumerated  compromise  settle- 
ments and  cancellations  of  claims  for  damage  which  the  San 
Francisco  Water  Department  has  against  Chas.  L.  Harney,  Inc. 
in  the  total  amount  of  $9,652.BS  for  a  settlement  in  the  total 
amount  of  $6,081.31. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg, White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,1*50— 

RESOLVED,  That  this  Commission  hereby  revokes  that  certain 
revocable  permit  issued  to  the  CITY  OF  MILPITAS  by  Resolution 
No.  20172,  adopted  May  10,  I960  and  names  the  MILPITAS  COUNTY 
WATER  DISTRICT  as  permittee,  subject  to  the  same  terms  and 
conditions  in  said  permit* 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  MO.  20,451— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:    A.  K.  GUSS  and  ROBERT  REVO,  d.b.a.  MIDDLEFIELD  AUTO 

WRECKERS 

Permit  to  occupy  1045  feet  of  the  Ravenswood-Belmont  100  foot 
right  of  way  in  the  vicinity  of  Marsh  Road,  San  Mateo  County, 
for  the  storage  of  cars;  subject  to  a  consideration  of  $100  per 
month. 

Cancelling  permit  issued  by  Resolution  19572,  adopted 
September  3,  1959,  covering  portion  of  the  same  right  of  way  to 
the  above  named  Permittees. 
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Resolution  No.  20,449  -  adopted  August  9,  i960 


OUTSTANDING  CLAIMS  OF  CHAS.  L.  HABNEY,  INC. 
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Invoice  No. 


Amount  of  Invoice 
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Payments  will  be  made  in  the  following  amounts  by 
Ghas.  L.  Harney,  Inc.  and/or  the  insurance  carriers 
of  Chas.  L.  Harney,  Inc.,  in  full  settlement  of  all 
claims  shown  on  preceding  list. 


INVOICE  NO 


AMOUNT 


1194 
1195 
1391 
1220 
1256 
1382 
1392 

1397 
1403 

1404 

1408 
1413 
1415 
1420 
1426 


ijt) 


178.76 
257.26 
1,328.45 
238.06 

227.37 
405.90 
449.71 
237.90 
75L75 

384.45 
272.44 

290.99 
267.92 
482.64 
266.60 
41.11 


To  be  paid  in  full 
11     11     11       n  11 

Paid  in  full  12/31/59 
To  be  paid  in  full 


To  be  paid 
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Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,452— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  revocable  permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:    DAN  FARMER,  1329  HILLCREST  BLVD.,  MILLBRAE 

Permit  to  occupy  for  grazing  purposes,  that  certain  16.75  acre 
parcel  of  land  located  near  the  southeast  corner  of  the  former 
Silva  Tract,  Millbrae;  subject  to  a  consideration  of  $30  per 
month. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

-^RESOLUTION  NO.  20,453— 

RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19,952,  hereby  authorizes  the  General  Manager 
and  Chief  Engineer,  San  Francisco  Water  Department,  to  accept 
the  Application  for  Water  Supply  submitted  by  Stanford  Univer- 
sity, effective  July  29,  I960. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,454— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications  covering  the  proposed  replacement  of  a.  sanitary 
sewer  line  on  the  United  Air  Lines  Maintenance  Base  at  the  San 
Francisco  International  Airport;  said  proposed  work  consisting 
of  the  construction  of  a  new  cast  iron  pressure  sewer  line  and 
appurtenances,  per  Drawing  No.  490-1,  Revision  1;  cost  of  which 
work  is  to  be  paid  by  United  Air  Lines. 

Vote:    Ayes-Commissioneis  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,455— 

RESOLVED,  That  this  Commission  hereby  requests  that  the 
Mayor  recommend  to  the  Board  of  Supervisors  supplemental  appro- 
priation, in  the  amount  of  $1,816.00,  to  provide  funds  for  the 
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payment  of  retroactive  wages  to  certain  employees  of  the  San 
Francisco  Water  Department  for  compensation  at  premium  pay  for 
time  worked  prior  to  S:00  A.M.  from  March  2,  1957,  to  September 
15,  1958,  in  accordance  with  Oity  Attorney  Opinion  No.  1451 
which  states  that  the  Salary  Standardization  Ordinances  required 
the  payment  of  overtime  for  all  work  before  the  8:00  A.M.  shift 
began  and  that  these  employees  are  entitled  to  additional  com- 
pensation insofar  as  the  claim  is  not  barred  by  the  statute  of 
limitations. 

Vote;    Ayes-Commissioners,  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,456— 

RESOLVED,  That  this  Commission  hereby  requests  that  the 
Mayor  recommend  to  the  Board  of  Supervisors  supplemental  appro- 
priation of  such  Airport  Department  funds  that  are  legally 
available,  in  amount  $11,724,00;  to  provide  $5,724.00  for 
salary  of  one  position  of  05^  Gardener,  to  help  maintain  the 
newly  landscaped  area  at  the  main  entrance  road  of  the  Airport 
as  well  as  the  present  area  now  landscaped;  and  to  provide 
$6,000.00  for  the  expenses  of  the  City  Attorney  relative  to  the 
presentation  of  certain  route  cases  before  the  Civil  Aeronau- 
tics Board. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,457— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Credit  Modification  of  Contracts  as 
follows: 

In  amount  of  $45.36,  Airport  Department  Contract  No.  246- 
Remodeling  of  Ground  Floor,  Pier  D,  at  Terminal  Building,  San 
Francisco  International  Airport;  Contractor,  Martinelli  Con- 
struction Company: 

Modification  of  contract  Section  265  to  read:  "The  sump 
shall  be  fabricated  of  reinforced  concrete  pipe." 

In  amount  of  $286.00,  Airport  Department  Contract  No.  255- 
Addition  to  Toilet  Rooms  and  Waiting  Rooms  in  Terminal  Building, 
San  Francisco  International  Airport;  Contractor,  Martinelli 
Construction  Company: 

Changing  Section  107»3,  paragraph  c,  to  read:  "Sound- 
deadening  insulation  shall  be  2-inch  Fiberglass  AF 
Sound  Control  Blanket*" 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTIQN.NQ.  20,458-*- 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contract?  to  provide 
additional  compensation  to  contractors  as  follows: 

In  amount  of  $2,060.28,  Hetch  Hetchy  Contract  No#  316,  Cherry 
Powerhouse;  Contractor  Gr  S  L  H  T  Powerhouse  Contractors: 

To  furnish  and  install  under  contract  Item  120  additional 
necessary  supplemental  hardware  on  Tower  13W  as  shown  on 
drawing  B1134,  and  restring  conductor  as  required. 

In  amount  of  $170.7^,  Airport  Department  Contract  No.  279, 
Ticket  Counters,  Offices  and  Baggage  Handling  Area,  San  Francisco 
International  Airport;  Contractor,  McBroom  &  Cecchini: 

To  modify  the  contract  as  follows: 

Change  paragraph  c,  Section  120.2  to  read: 
"Under layment  for  metal  floors  shall  be  DFPA  grade  marked 
"C"  repaired  "D",  with  ply  next  to  face  solid,  3  ply,  3/8" 
thick,  48x96  maximum  sheets,  Douglas  Fir  plywood." 

Change  final  paragraph,  Section  120.3,  to  read: 
"Metal  Floors  shall  have  3/8"  under layment  applied  as 
follows:    Attach  to  metal  deck  with  3MCo*  EC-19^  cement 
and  flathead,  countersunk  metal  screws  at  a  minimum 
spacing  of  16"  centers  at  edges  and  over  all  of  sheets. 
Space  sheets  1/16"  apart  and  stagger  end  joints.  Unlay- 
layment  shall  be  spackled  and  sanded  smooth  as  required 
to  receive  floor  covering." 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

"RESOLUTION  NO.  20,459— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities  to  execute,  for  and  on  behalf  of  the  Com- 
mission, that  certain  State  of  California,  Division  of  Highways 
Utilities  Agreement  No.  350.43,  under  general  provisions  of 
which  the  San  Francisco  Water  Department,  at  cost  to  State,  in 
estimated  amount  of  $6,200.00,  shall  relocate  eight  low  pressure 
fire  hydrants  to  accommodate  State's  Freeway  Construction  be- 
tween Milton  Street  and  the  Route  68  Interchange,  Project  File 
4QT1131.3. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 
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— RESOLUTION  NO.  20,460— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit ,  covering  use  and  occupancy 
of  property  as  follows: 

TO:     STANFORD  UNIVERSITY 

Permit  to  construct  and  maintain  a  14"  water  line  and  a  meter 
access  roadway  across  and  along  a  portion  of  Bay  Division  Pipe- 
line No.  3  right  of  way.    No  fee — rights  reserved  in  deed  from 
Stanford  University. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,461  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:     CALIFORNIA  WATER  SERVICE  COMPANY,  3b5  "B"  STREET 

SAN  MATEO,  CALIFORNIA 

Permit  to  extend  a  10"  water  main  along  a  portion  the  Polhemus 
Road  and  Ascension  Way  for  the  purpose  of  serving  Enchanted 
Hills  subdivision,  San  Mateo  County. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,462— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:     CITY  OF  SUNNYVALE 

Permit  to  utilize  a  portion  of  Bay  Division  Pipeline  No.  3 
right  of  way  for  park  purposes,  said  portion  being  SO  feet  in 
width  by  640  feet  in  length  extending  westerly  of  Silverlake 
Drive,  Lakewood  Park  subdivision,  Sunnyvale.    Fee  waived  in 
consideration  of  a  public  agency. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 


-12,245- 


— RESOLUTION  NO.  20,463— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:    POTTORFF  STAR  RANCH,  WOODSIDE 

Permit  to  occupy  for  grazing  purposes  that  certain  14  acres  of 
land  located  at  the  junction  of  Ralston  Avenue  and  Polhemus 
Road,  San  Mateo. County;  subject  to  a  consideration  of  $500  per 
year. 

Cancelling  revocable  permit  issued  to  Frank  P.  Whelan  by 
Resolution  20261,  adopted  June  8,  I960. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,464— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accor- 
dance with  Resolution  No.  16527,  adopted  July  16,  1956,  payment 
of  claims  in  amount  $19, 489. §0  made  by  Municipal  Railway,  month 
of  July,  I960,  per  revolving  fund  vouchers  No.  2070  through 
2073. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,465— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications,  and  authorizes  Bid  Call: 

AD  Contract  No.  278-Reconstruction  of  Runway  Lighting  System 
at  San  Francisco  International  Airport. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,466— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications  for  proposed  reconstruction  of  pavement  adjacent 
to  United  Air  Lines  Service  Center  Hangar  on  Plot  4,  San  Fran- 
cisco   International  Airport,  said  work  to  consist  of  the 
removal  of  existing  asphaltic  pavement  and  replacement  with 
reinforced  concrete,  cost  of  which  is  to  be  paid  by  United  Air 
Lines;  the  approval  herein  indicated  being  subject  to  approval 
of  detail  drawings  by  the  Utilities  Engineering  Bureau. 
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Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,467— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Departmental  Requests  for  Funds: 

Hetch  Hetchy 

To  provide  funds,  in  amount  $1,425.00,  to  cover  foodstuffs  as 
required  from  July  to  September,  I960, 

Public  Utilities  Commission 

To  provide  funds,  in  amount  $2,000.00,  to  cover  printing  and 
mailing  annual  report  for  Fiscal  Year  1959-1960. 

Water  Department 

To  provide  funds,  in  amount  $2,539.25,  to  cut,  plug,  and 
abandon  existing  Cast  Iron  Mains  in  WesternAddition  Project 
area. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,463-- 

RESOLVED,  That  this  Commission  hereby  approves  the 
following  contract  payments: 

Payment  in  amount  $63,531.09,  in  favor  of  Payne  Construction 
Company,  under  WD  Contract  No.  884-Roofing  and  Lining  College 
Hill  Reservoir;  earned  $309,803.55  of  a  net  contract  of 
$326,378.00  as  modified. 

Payment  in  amount  $4,455.00,  in  favor  of  Gores  Tank  &  Steeple 
jack  Company,  under  WD  Contract  No.  932-Rehabilitation  Forest 
Hill  Tank;  earned  $8, 890.00  of  a  net  contract  of  $11,525.00. 

Payment  in  amount  $3,460.32,  in  favor  of  C.  J.  Collins,  under 
TO  Contract  No.  942-Reconstruction  of  Irvington  Pump  Station 
&  Chlorination  Station;  earned  $3,844.80  of  a  net  contract  of 
$26,725.00, 

Payment  in  amount  $1,903*59,  in  favor  of  John  J.  Verzello  dba 
D.E. Burgess  Company,  under  WD  Contract  No.  955-Cleaning  and 
Coating  Steel  Trestles  &  Pipes,  BDPL  No.  1  and  2;  earned 
$2,115.10  of  a  net  contract  of  $17,041.00. 

Payment  in  amount  $10,918.35,  in  favor  of  Martinelli  Construe 
tion  Company,  under  AD  Contract  No.  246-Remodel  Ground  Floor 
Pier  D  at  SFIA  Terminal  Building;  earned  $12,131.50  of  a  net 
contract  of  $69,294.14  as  modified. 
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Payment  in  amount  $1,593.97,  in  favor  of  McBroom  and  Cecchini, 
under  AD  Contract  No*  249-Remodeling  Fourth  Floor  Terminal 
Building  at  SFIA;  earned  $1,776.63  of  a  net  contract  of 
$59,300.00. 

Payment  in  amount  of  $101,417.23,  in  favor  of  McGuire  and  Hester, 
under  AD  Contract  No,  250-Utilities  Extension,  Roads  R3  and  R6 
at  SFIA;  earned  $138,979.73  of  a  net  contract  of  $220,730.00. 

Payment  in  amount  $41, 199 #79,  in  favor  of  Mar  tine  Hi  Construc- 
tion Company,  under  AD  Contract  No.  255-Addition  to  Toilets  and 
Waiting  Rooms  in  SFIA  Terminal  Building;  earned  $111,539.42  of 
a  net  contract  of  $211,39^.00  as  modified. 

Payment  in  amount  of  $17,357.35,  in  favor  of  Standard  Conveyor 
Company,  under  AD  Contract  No.  257-South  Baggage  Conveyor  in 
Terminal  Building  at  SFIA;  earned  $19,286.50  of  a  net  contract 
of  $38,573.00. 

Payment  in  amount  $32,459.69,  in  favor  of  Ratkovich  Construc- 
tion Company,  under  AD  Contract  No.  262-Fill  for  Extension  of 
Runway  19L  and  Maintenance  Base  Area  at  SFIA;  earned 
$36,066.32  of  a  net  contract  of  $1,341,525.00. 

Payment  in  amount  of  321,255.25,  in  favor  of  McBroom  and  Cecchini 
under  AD  Contract  No.  279-Ticket  Counter,  Offices  and  Baggage 
Area,  SFIA  Terminal  Building;  earned  $58,385.14  of  a  net  con- 
tract of  $74,478.7^  as  modified. 

Payment  in  amount  of  $111,194.88,  in  favor  of  G  S  L  H  T  Power- 
house Contractors,  under  HH  Contract  No.  316-Construction  of 
Cherry  Powerhouse  and  Penstock,  Intake  Switchyard, Transmission 
Line  between  Cherry  Powerhouse  and  Intake  Switchyard;  earned 
$5,^09,109.55  of  a  net  contract  of  $5/525,190.57  as  modified. 

Payment  in  amount  of  $3, 271. 03, in  favor  of  Paul  E.  Woof,  under 
HH  Contract  No.  333-Paving  of  Road,  Jones  Point  to  Mather; 
earned  $77,858.02  of  a  net  contract  of  $86,535.00 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

Items  27  and  28  on  the  calendar,  relative  to  proposed  agreements 
with  the  Pacific  Gas  and  Electric  Company,  were  put  over  for 
one  week. 

[Commissioner  White  asked  if  the  Pacific  Gas  and  Electric  Company 
1  shouldAfise  the  terms  and  conditions  of  these  agreements  as  a 
basis  for  rate  changes  before  the  State  Public  Utilities  Com- 
mission, would  San  Francisco  be  allowed  to  change  its  rates  in 
line  with  the  increase  or  decrease  allowed  by  the  State  Public 
Utilities  Commission  to  the  Pacific  Gas  and  Electric  Company, 
or  would  San  Francrsoo  be  bound  until  1972  to  the  rates  as  set 
forth  in  the  agreements.    Mr.  Thomas  M.  O'Connor,  Public 
Utilities  Counsel,  explained  that  it  was  his  opinion  that  if 
there  were  any  changes  granted  by  the  State  Public  Utilities 
Commission  to  the  Pacific  Gas  and  Electric  Company  in  rates 
they  would  be  reflected  in  the  rates  to  be  charged  the  chemical 
companies  under  the  proposed  agreements. 
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Commissioner  White  also  made  mention  of  the  fact  that  no 
general  notice  was  regularly  given  to  the  public  relative  to 
proposed  changes  in  the  routing  of  Municipal  Railway  lines 
until  after  the  action  was  taken  by  the  Public  Utilities  Com- 
mission.   At  this  time  the  Board  of  Supervisors  publishes  a 
notice  in  the  official  advertising  section  of  the  newspapers. 

Commissioner  White  moved,  and  the  Commission  directed  the 
Manager  of  Utilities  to  consult  with  the  City  Attorney  and 
arrive  at  some  methodical  means  of  assuring  sufficient  notice 
to  the  public  regarding  such  hearings  before  the  Public  Utili- 
ties Commission. 

Manager  of  Utilities  Calendar  Items: 

Mr.  Kirkwood  made  a  brief  report  on  the  proposed  sale  of  cer- 
tain water  rights  and  water  utility  installations  in  the 
Pleasanton  area  to  the  City  of  Pleasanton.    He  accented  the 
need  for  swift  action  on  the  part  of  the  Public  Utilities  Com- 
mission if  this  matter  was  to  be  presented  to  the  people  at  the 
next  election.    Since  this  is  a  sale  of  a  part  of  a  public 
utility,  it  requires  approval  of  the  Public  Utilities  Commission 
and  the  Board  of  Supervisors,  and  a  referendum  vote. 

Mr.  Kirkwood  reported  that  Commissioner  Fazackerley  had  appar- 
ently gotten  over  the  severe  temperature  that  he  was  running 
last  week,  and  that  we  have  been  assured  the  worst  is  over 
and  he  is  on  the  road  to  recovery. 

Roll  Call: 

Commissioner  Martin  explained  that  he  was  reluctantly  resigning 
from  the  Public  Utilities  Commission  because  of  the  press  of 
his  private  law  practice  and  new  duties  as  Republican  National 
Committeeman.    He  commended  the  Commission  and  the  staff  for 
their  cooperation  and  devotion  to  duty,  and lamented  the  fact 
that  the  Commission  was  not  endowed  with  the  power  that  it 
should  have  and  that  he  felt  necessary  to  more  properly  admin- 
ister the  many  affairs  of  the  Public  Utilities  Commission.  He 
warned  of  the  competition  faced  by  the  San  Francisco  Inter- 
national Airport,  the  need  for  increased  Municipal  Railway 
fares  and  a  reduction  in  their  accident  claims.    He  urged  the 
construction  of  the  Don  Pedro  Dam;  and  he  again  lamented  the 
fact  that  in  his  opinion  the  Public  Utilities  Commission  did 
not  have  sufficient  power  to  get  needed  things  done  without  the 
approval  of  many  other  agencies. 

Thereupon  Commissioners  Baron,  Greenberg  and  White  stated  that 
they  were  sorry  to  see  Commissioner  Martin  leave  the  Commission 
and  enjoyed  working  with  him,  and  wished  him  success  in  his  new 
endeavors. 


Departmental  Report: 


Mr.  Lloyd  presented  the  monthly  report  on  the  activities  of 
the  Hetch  Hetchy  Water  Supply,  Power  and  Utilities  Bureau  for 
'  the  past  month, 

THEREUPON  THE  MEETING  ADJOURNED. 
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HETCH  HETCHY  WATER  SUPPLY,  POWER' 
AND  UTILITIES  ENGINEERING  BUREAU 

Report  on  the  Activities  of  the  Bureau 
Public  Utilities  Commission  Meeting 
August  9.  I960 

HETCH  HETCHY 
Power  Contracts 

Preparation  of  new  agreements  has  been  completed  for  the  sale  and  purchase  of 
electric  power  between  the  City  and  Modesto  Irrigation  District  and  between 
the  City  and  Turlock  Irrigation  District.    These  agreements  will  take  the  place 
of  an  existing  single  contract  between  the  City  and  the  two  Districts,  which 
is  due  to  expire  in  1962.    They  will  take  effect  on  the  date  of  commencement 
of  commercial  operation  of  Cherry  Powerhouse,  will  terminate  in  April,  1972, 
and  will  include  an  adjustment  in  rates  which  reflects  present  costs. 

In  addition,  contracts  for  assignment  to  the  City  of  three  large  industrial 
customers  have  been  submitted  by  the  Pacific  Gas  and  Electric  Company,  which 
will  provide  an  outlet  for  the  increased  power  generation  of  the  Hetch  Hetchy 
Project  resulting  from  the  addition  of  the  new  Cherry  Powerhouse  and  the  future 
Canyon  Powerhouse  until  such  time  as  City  and  Districts  loads  can  absorb  the 
total  output.    Pending  final  approval  and  execution  of  these  contracts,  Cherry 
Powerhouse  will  be  operated  to  supplement  Moccasin  Powerhouse  generation  in 
supplying  the  demands  of  the  City's  present  customers. 

Execution  of  the  above  referenced  contracts  will  assure  a  market  for  all  Hetch 
Hetchy  generated  power  until  1972. 

Water  Supply  for  Atomic  Energy  Commission 

An  agreement  has  been  entered  into  between  the  United  States  Atomic  Energy 
Commission  and  the  City  and  County  of  San  Francisco  for  primary  water  service 
for  the  Lawrence  Radiation  Laboratory  at  Livermore.    Actual  work  by  the  Atomic 
Energy  Commission  is  expected  to  start  the  middle  of  this  month  on  the  construc- 
tion of  pipeline  and  pumping  facilities.    When  construction  is  completed,  water 
will  be  transported  from  the  Hetch  Hetchy  Aqueduct  at  Mocho  Shaft  to  the  Laboratory 
site  at  Livermore. 


Taxes 

A  hearing  has  been  scheduled  for  August  16-18,  I960,  before  the  State  Board 
of  Equalization  in  Sacramento  relative  to  the  City's  protest  of  the  assessed 
valuation  placed  on  the  Citycs  water  rights  on  the  Hetch  Hetchy  Project  by 
the  Assessor  of  Tuolumne  County.    The  assessed  valuation  of  the  water  rights 
as  shown  on  the  Tuolumne  County  tax  rolls  for  1960-61  is  $6,062,100,  Based 
on  an  estimated  tax  rate  of  $6.00  per  $100  of  assessed  valuation,  the  above 
assessment  would  result  in  a  tax  bill  of  $363? 726  on  water  rights  alone.  The 
1959-60  tax  was  $40,01*1-  on  property  and  water  rights. 

CANYON  CHERRY  POWER  DEVELOPMENT 
Cherry  Power  Project 

Daring  the  past  month  construction  work  on  the  Cherry  Powerhouse ,  Intake 
Switchyard,  and  Warnerville  Substation  was  being  brought  to  rapid  conclusion. 
Work  at  the  Intake  Switchyard  and  Warnerville  Substation  is  substantially  com- 
plete, except  for  final  adjusting  and  testing  and  the  checking  of  operations. 

On  July  14,  Generating  Unit  No.  1  in  Cherry  Powerhouse  was  first  rotated  under 
water  power.    Subsequently,  numerous  tests  and  checks  on  bearings,  balancing, 
and  auxiliary  services  have  been  made.    On  August  1  at  4?39  p.m.,  Generating 
Unit  No.  1  was  first  placed  on  the  line  through  to  Warnerville  Substation,  and 
the  first  power  was  generated  by  the  new  plant.    Subsequent  checks  and  tests 
will  be  conducted  during  the  next  several  months,  and  it  is  expected  that  con- 
tinuous power  generation  can  be  maintained  from  now  on,  limited  only  by  water 
storage  in  Lake  Lloyd.    Generating  Unit  Mo.  2  will  be  in  operation  in  about 
four  weeks. 
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Canyon  Power  Project  Application 

With  reference  to  the  stipulation  for  water  releases  to  sustain  fish  life  and 
for  recreation  under  the  Canyon  Power  Project  Application,  we  are  still  await- 
ing word  from  the  office  of  the  Department  of  the  Interior  in  Washington,  D.  C, 
on  acceptance  of  the  latest  proposal. 

In  the  meantime,  plans  and  specifications  have  been  completed  and  are  ready  for 
calling  for  bids  for  the  first  stages  of  construction  of  the  Canyon  Power 
Project.    These  include  the  exploratory  core  drilling  for  the  power  tunnel 
and  penstock  alignment  and  construction  of  the  access  road  to  the  upstream 
adit  of  the  power  tunnel* 

AIRPORT  ENGINEERING  AND  CONSTRUCTION 
Federal  Aid  Projects 

Notice  has  been  received  that  the  Federal  Aviation  Agency  has  increased  its 
subvention  offer  by  $600,000  for  a  total  offer  of  $1,448,340  for  the  project 
to  lengthen  Runway  28L  2,370  feet  bayward  for  a  total  length  of  9,500  feet. 
The  estimated  total  cost  is  $3,250,000  for  this  project.    Work  has  started  on 
preparing  the  plans  and  specifications  and  preparing  the  request  to  the  Army 
Corps  of  Engineers  for  permission  to  place  fill  in  the  Bay. 

The  last  item  of  work  on  FAA  Project  5916,  lighting  extension  of  Runway  1R 
and  its  connecting  taxiway,  has  been  completed  except  for  the  installation 
of  one  special  transformer.    As  soon  as  the  total  costs  are  determined,  request 
for  final  payment  will  be  made  to  the  FAA. 

Work  under  the  contract  for  placing  the  fill  for  the  500-foot  extension  of  Runway 
19L  has  commenced,  and  the  Contractor  is  placing  fill  at  the  rate  of  over  5? 000 
tons  per  day.    It  is  expected  that  this  rate  will  soon  be  increased  to  over 
10,000  tons  in  order  to  complete  the  work  before  the  rainy  season. 

The  Contractor  for  the  work  of  reconstruction  of  Runway  1R-19L  and  construction 

of  pavement  for  the  extension  of  Runway  28R  is  preparing  to  start  work. 
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Terminal  Building; 

After  early  delays  in  the  delivery  of  materials,  the  contract  for  enlarging 
restrooms  on  the  lobby  floor  is  rapidly  approaching  completion.  Mechanical 
and  electrical  work  is  being  installed.    Finish  coats  of  plaster  are  now  being 
placed  on  the  waiting  room  walls  in  the  south  patio. 

The  work  of  constructing  additional  counters,  offices  and  baggage  handling  facil- 
ities should  be  completed  next  week. 

Demolition  work  has  begun  under  the  contract  for  remodeling  the  fourth  floor. 
Work  has  also  been  started  on  remodeling  the  ground  floor  of  Pier  D. 

Bids  will  soon  be  received  for  the  following  two  projects? 

Reconstruction  of  the  flooring  on  the  first  floor  of  Pier  D. 
Improvements  to  the  North  Concourse  and  Pier  B. 

Utilities  Extension 

Good  progress  is  continuing  on  the  work  of  installing  utilities  extensions 
for  the  west  field  base  area.    This  work  is  about  two-thirds  complete. 

Parking  and  Traffic 

The  grading  required  for  adding  800  parking  stalls  in  the  temporary  parking 
area  adjacent  to  the  main  entrance  roads  has  started.    The  necessary  paving  and 
electrical  work  will  follow. 

The  preliminary  report  on  vehicular  traffic  prepared  by  DeLeuw,  Cather  and 
Company  has  been  reviewed  by  the  Bureau,  and  the  report's  recommendations  for 
design  of  the  main  entrance  road  are  being  used  in  the  planning  of  the  South 
Terminal  Building. 

Additions  to  Sewage  Treatment  Plant 

Pile  driving  for  the  foundations  of  the  new  digester  and  clarifier  is  now 
underway. 


Engineering  Progress 

Work  is  continuing  on  the  plans  and  specifications  for  the  following  projects? 
Replacement  of  Water  Tank  Roof 
Paving  of  a  Portion  of  Road  R-2 
Extension  of  Runway  28L 
Reconstruction  of  Runway  Lighting 

Property  Acquired  for  Airport  Expansion 

A  large  parcel  of  submerged  land  south  of  the  Airport  consisting  of  360,38 
acres  has  been  acquired  from  the  Ideal  Cement  Company  at  a  cost  of  $350  per 
acre,  or  a  total  cost  of  $125 9850,    This  parcel  is  one  of  those  required  for 
the  expansion  of  the  Airport*    In  the  current  property  acquisition  program 
1,580.38  acres  have  been  acquired.    Remaining  to  be  acquired  are  46.29  acres 
of  tidelands  lying  southerly  of  the  Airport  and  easterly  of  the  old  Bayshore 
Highway.    The  Director  of  Property  is  negotiating  with  the  owners  for  this 
property. 

RAILWAY  ENGINEERING  AND  CONSTRUCTION 

Repairs  and  Painting „  East  Portal.  Twin  Peaks  Tunnel 

Work  on  this  contract  has  proceeded  satisfactorily  and  is  practically  complete. 
Alterations  to  Washington-Mason  Carhouse 

Seven  bids,  ranging  from  a  low  of  $60,3°0  to  $76,120,  were  received  on  July  14, 
I960,  for  Alterations  to  Washington-Mason  Carhouse.    The  contract  has  been 
awarded  to  the  low  bidder,  Thomas  E.  McCormick,  and  is  awaiting  certification. 
Repaying  California  Street.  Mason  Street  to  Drumm  Street 

The  contract  for  Removing  Basalt  Block  Paving  and  Repaying  on  California  Street 
has  been  certified,  and  the  first  contract  day  was  August  8. 
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STREET  LIGHTING 
Mission  Miracle  Mile 

As  authorized  in  the  1960-61  budget,  the  Pacific  Gas  and  Electric  Company  has 
been  ordered  to  replace  the  Company's  existing  incandescent  street  lights  along 
Mission  Miracle  Mile  between  Fifteenth  Street  and  Precita  Avenue  (near  Army 
Street) •    The  new  installation  will  consist  of  one  hundred  twenty- three  400- 
watt  mercury  vapor  lights,  which  will  increase  the  average  illumination  on 
the  street  level  from  0,4  foot-candles  to  approximately  2.0  foot-candles. 
This  improvement  will  be  similar  to  new  City-owned  lighting  being  planned  by 
the  Department  of  Public  Works  for  installation  on  the  same  street  between 
South  Van  Ness  Avenue  and  Fifteenth  Street. 

H.  E.  LLOYD 
General  Manager  and  Chief  Engineer 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,269th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  AUGUST  16, 
I960*  COMMENCING  AT  2:00  P.M. 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 
Call  to  Order: 

Present:    Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 
Stuart  N.  Greenberg,  Thomas  P.  White 

Absent:      Commissioner  Don  Fazackerley 

President  Joseph  Martin  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  1,268th  regular  meeting  of  the 
Commission,  held  August  3,  I960,  were  approved. 

Vote:    Ayes-Commissioners  Martin,  Baron,  Greenberg,  White 
Absent-Commissioner  Fazackerley 

Special  Order:  Public  hearing  to  consider  a  revision  of  the 

schedule  of  Municipal  Railway  fares  by  estab- 
lishing an  increase  in  the  fare  in  connection 
with  service  to  and  from  Candlestick  Park. 

Mr,  F.  B«  McGruder,  representing  the  San  Francisco  Chamber  of 
Commerce  and  the  Municipal  Conference,  stated  that  both  organi- 
zations were  in  favor  of  adjustment  in  fare  rate  in  service  to 
Candlestick  Park.    Mr.  John  G.  DenBesten,  Foreman  of  the  Grand 
Jury,  also  supported  adjustment  of  fares  in  this  service. 

Mr.  Thomas  McGrath,  representative  of  the  AFL-CIO  Carmen's 
Union  Local  1380,  was  opposed  to  raising  the  local  fare, 
charging  that  such  a  raise  was  a  mere  subterfuge  to  test  the 
public's  attitude  concerning  the  possibility  of  a  general  fare 
raise.    He  stated  that  when  the  ball  park  was  built,  the  City 
Fathers  knew  that  service  would  have  to  be  provided,  and  it  was 
up  to  the  Municipal  Railway  to  provide  such  service;  further, 
if  the  Municipal  Railway  must  give  premium  service,  premium 
service  should  be  charged  for  and  the  riders  should  be  given 
something  for  such  service.  He  was  not  opposed  to  raising  the 
fare  on  the  express  buses,  and  again  stated  he  was  unalterably 
opposed  to  tampering  with  local  fares. 

Mr.  Kirkwood  stated  at  this  point  that  although  he  was  not  in 
favor  of  a  premium  fare  at  the  beginning,  after  careful  study 
he  felt  that  it  was  necessary  to  increase  the  fare  on  both 
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local  and  express  service  to  the  ball  park.    He  stated  that  the 
service  was  unique  and  felt  there  was  justification  for  charging 
for  that  extra  service  which  is  given  over  and  above  what  is 
given  in  other  parts  of  the  system.    He  added  that  this  increase 
does  not  point  to  a  general  increase  in  fare  in  the  Municipal 
Railway  system. 

Mr.  McGrath  then  pointed  out  this  was  not  the  only  unique  ser- 
vice in  San  Francisco—that  there  were  cable  cars  and  service  to 
the  Gow  Palace  which  was  also  unique  and  for  which  no  special 
fare  was  charged. 

Commissioner  White  then  requested  that  Mr.  Anderson,  General 
Manager,  Municipal  Railway,  express  Municipal  Railway's  point  of 
view.    Mr.  Anderson  stated  that  a  Candlestick  Park  fare  increase 
was  considered  many  months  ago,  no  action  was  taken  on  it;  but 
the  recent  study  was  started  and  the  present  recommendation  was 
the  result  of  a  Grand  Jury  report  which  urged  that  the  Municipal 
Railway  should  at  least  break  even  on  this  particular  operation. 
After  careful  study  it  was  his  recommendation  that  the  Commission 
adopt  the  rate  adjustment  that  they  had  before  them  today. 

Commissioner  Greenberg  moved  for  the    adoption  of  the  proposed 
resolution  and  Commissioner  Baron  seconded  the  motion.  The 
following  discussion  ensued. 

Commissioner  White  said  that  he  had  heard  the  word  "unique11  used 
several  times  and  that  he  hoped  the  word  was  used  in  the  sense 
of  the  literary  and  not  the  literal  meaning  of  the  word.  The 
word  "unique"  came  from  two  Latin  words;  unus  (one)  and  eques 
(horse),  and  he  hoped  it  was  not  a 'bne  horse"  situation.  Com- 
missioner White  was  concerned  mainly  with  the  local  riders  and 
felt  that  the  Railway  management  should  have  recommended  premium 
fare  on  express  service,  with  a  shuttle  service  between  Third 
and  Jamestown  Streets  and  Candlestick  Park.    He  stated  that 
there  were  conventions,  prize  fights,  and  special  events  at  the 
Cow  Palace  and  other  lines  were  diverted  to  the  Cow  Palace  with- 
out benefit  of  an  extra  fare.    He  felt  the  Municipal  Railway 
owed  some  consideration  to  the  local  riders  who  use  the  service 
365  days  a  year  and  should  not  inconvenience  them  for  the  bene- 
fit of  people  who  use  the  service  to  the  baseball  park  for 
approximately  77  days  out  of  the  year.    As  far  as  he  was  con- 
cerned, it  was  perfectly  all  right  to  charge  anything  necessary 
to  meet  the  expense  of  the  express  service,  but  that  local 
service  should  be  left  alone  and  that  normal  local  service 
should  not  be  diluted  to  serve  Candlestick  Park. 

Commissioner  Greenberg  stated  that  at  the  beginning  he  had 
suggested  express  service  on  three  lines  only— the  No.  15,  the 
Van  Ness  Avenue  line,  and  the  No.  2£  bus — and  had  suggested  a 
25  cent  fare.    He  thanked  the  Grand  Jury  for  their  suggestion. 
He  further  stated  that  at  the  time  of  his  original  suggestion, 
no  thought  was  given  to  local  service,  but  he  felt  that  anyone 
wishing  to  go  to  the  ball  park  on  an  express  should  pay  a  pre* 
mium  rate  and  there  should  be  a  short  express  or  shuttle  bus 
from  transfer  points  on  local  service  to  the  ball  park. 

Commissioner  Greenberg  thought  that  everyone  was  concerned  with 
rates  going  to  the  ball  park  and  was  giving  very  little  consid- 
eration to  rates  coming  from  the  ball  park.    The  baseball  games 
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by  their  very  nature  are  unpredictable  in  length  and  often- 
times there  are  buses  waiting  until  the  game  is  over,  people 
are  in  a  hurry  to  get  home,  and  a  premium  fare  of  30  cents  is 
not  too  much  to  pay  for  service  from  the  ball  park. 

Mr.  Kirkwood  explained  that  there  is  a  shuttle  bus  in  existence 
now. 

Commissioner  Greenberg  suggested  an  amendment  to  the  proposed 
resolution  which  would  require  local  bus  service  to  travel  to 
their  regular  destination  and  would  substitute  a  shuttle  bus 
from  the  correct  transfer  points  to  Candlestick  Park.    Mr.  Kirk- 
wood pointed  out  this  amendment  would  complicate  the  aims  of  the 
resolution  presently  before  them. 

Commissioner  Baron  thereupon  stated  that  he  was  of  the  opinion 
that  the  30  cent  fare  should  be  put  into  effect  immediately. 

Mr.  Jolley,  representing  various  improvement  clubs  in  the  south- 
east section  of  the  City,  asked  if  30  cents  would  be  collected 
on  the  local  service  of  No.  15,  No.  25,  or  the  shuttle.  Mr. 
Jolley  also  asked  if  diversion  of  local  buses  to  the  ball  park 
was  curtailing  service  on  the  outer  end  of  the  lines.  Commissioner 
Martin  answered  Mr.  Jolley,  stating  that  the  service  would  re- 
main as  it  has  been  during  the  days  when  there  are  ball  games 
at  Candlestick  Park,  that  is,  with  some  diversion  in  the  ser- 
vice.   Mr.  Anderson,  in  answer  to  Mr.  Jolleyfs  question  relative 
to  events  at  both  the  Cow  Palace  and  Candlestick  Park  at  once, 
replied  that  the  Municipal  Railway  would  do  its  best  to  serve 
both. 

Commissioner  Martin  then  asked  for  roll  call. 

Vote:    Aye-Commissioner  Martin.    Reluctantly.  Because  he  was 
shocked  at  the  loss  suffered  by  the  Municipal  Railway 
and,  too,  the  people  seemed  willing  to  pay  for  the 
special  service;  and,  furthermore,  he  did  not  consider 
this  a  means  of  testing  public  reaction  to  a  general  fare 
raise. 

Aye-Commissioner  Baron. 

Aye-Commissioner  Greenberg.    Stating  he  had  only  heard 
praise  of  the  quality  of  service  given  to  the  ball  park 
and  that  the  price  should  be  raised;  and  he  believed  that 
because  of  this  quality  of  service  we  may  interest  more 
people  in  riding  the  bus  to  work  and  other  times  in  San 
Francisco. 

No-Commissioner  White ,    "For  the  very  good  reasons  out- 
lined by  our  Commissioners." 

Absent-Commissioner  Fazackerley 

By  the  vote  set  forth  above,  Commissioners  Martin,  Baron  and 
Greenberg  voting  "aye"  and  Commissioner  White  voting  "no",  the 
following  resolution  was  adopted: 
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—RESOLUTION  MO.  20,^70— 

WHEREAS,  studies  made  by  staff  and  officials  of  the  Public 
Utilities  Department  and  the  Municipal  Railway  have  indicated 
that  the  Railway  has  been  experiencing  a  large  financial  loss  in 
the  operation  of  public  transportation  to  and  from  Candlestick 
Park  for  the  benefit  of  the  public  attending  said  Park  and  have 
indicated  further  that  the  fare  rates  for  said  service  should  be 
increased;  and 

WHEREAS,  this  Commission  finds  and  determines  as  a  result 
of  said  study  that  it  will  be  for  the  best  interests  and  to  the 
advantage  of  the  public  and  necessary  to  increase  the  present 
fare  rates  for  said  service  to  the  rates  shown  in  the  schedule 
hereinafter  set  forth;  and 

WHEREAS,  pursuant  to  a  notice  of  public  hearing  of  its 
intention  to  revise  existing  rates  of  fares  charged  by  said 
Railway  in  connection  with  service  provided  to  and  from  said 
Park  heretofore  duly  published  as  required  by  Cityfs  Charter, 
said  public  hearing  was  held  in  accordance  with  said  notice  on 
August  16,  I960; 

NOW,  THEREFORE,  BE  IT  RESOLVED:    That  this  Commission 
hereby  revises  the  existing  schedule  of  rates,  fares  and  charges, 
as  applicable  to  said  service  provided  to  and  from  Candlestick 
Park,  as  follows: 

SCHEDULE 
TO  CANDLESTICK  PARK 

300  cash,  or 

150  cash  and  valid  transfer,  or 
15^  cash  and  50  student  card  fare  during  periods 
when  student  rates  are  applicable, 

FROM  CANDLESTICK  PARK 

11  1 '     j  i       1.     .  i . 

30$  cash  for  all  passengers,  including  giving  of 
free  transfers  to  other  lines. 


Details  of  fare  collection  on  Express,  Local  and  Shuttle 
coaches  to  be  handled  by  Railway  staff, 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  revision  of 
rates,  fares  and  charges  be  submitted  to  the  Board  of  Super- 
visors as  required  by  Section  130  of  the  Charter;  and  effective 
date  for  such  revision  to  be  designated  by  the  Public  Utilities 
Commission  following  consideration  by  said  Board  of  Supervisors; 
and 

BE  IT  FURTHER  RESOLVED,  That  in  accordance  with  File  No, 
8832,  Ordinance  Noc  738k,  this  Commission  approves  and  hereby 
submits  to  the  Board  of  Supervisors  a  report  of  the  anticipated 
effect  of  the  foregoing  revision  of  rates,  fares  and  charges 
upon  the  budget  of  the  Municipal  Railway  of  the  current  and 
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ensuing  fiscal  year  together  with  all  the  data  supporting  such 
conclusions  and  a  statement  of  the  anticipated  tax  subsidy,  if 
any,  for  such  years* 


At  this  point  Commissioner  Martin  called  a  recess  and  asked  to 
be  excused  from  further  attendance  at  this  meeting,  which  was  so 
ordered.    At  3:05  P.M.  the  meeting  reconvened,  with  Commissioner 
Baron,  Vice  President,  presiding  and  Commissioners  Greenberg  and 
White  in  attendance* 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,485— 

RESOLVED,  That  this  Commission  recommends  to  the  Board  of 
Supervisors  that  an  ordinance  be  adopted  and  referred  to  the 
electors  at  the  November  8,  I960  election,  pursuant  to  Charter 
Section  123,  authorizing  sale  to  the  City  of  Pleasanton  for  the 
sum  of  $40,000  of  that  certain  parcel  of  real  property  at  Black 
Avenue  and  Santa  Rita  Road,  near  Pleasanton  in  Alameda  County, 
approximately  three-tenths  of  an  acre  in  extent,  with  the  wells 
and  other  improvements  thereon  and  the  pipelines  appurtenant 
thereto,  and  also  with  such  water  rights  as  San  Francisco  may 
own  to  withdraw  water  from  the  subterranean  basin  in  the  Amador 
Valley  for  use  beyond  its  limits,  subject  to  the  assumption  by 
Pleasanton  of  certain  continuing  obligations  of  San  Francisco 
and  such  other  auxiliary  terms  and  conditions  as  may  be  agreed 
upon. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fassackerley 

The  following  officials  from  the  City  of  Pleasanton  were 
present:  Mayor  Warren  Harding,  Councilman  Charles  Bubics,  and 
City  Attorney  William  Struthers;  and  Mayor  Harding,  on  behalf  of 
the  City  of  Pleasanton,  expressed  thanks  to  the  Commission  and 
staff  for  their  cooperation. 

On  motion  of  Commissioner  Greenberg,  eeeonded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,486— 

RESOLVED,  ?hat  the  Manager  of  Utilities  is  hereby  authorized 
to  execute  a  compromise  and  settlement  agreement  of  a  disputed 
water  claim  in  the  amount  of  $46,640.98  for  $36,024.52  against 
the  City  of  Pleasanton  with  appropriate  auxiliary  terms  and 
conditions;  and 

BE  IT  FURTHER  RESOLVED,  The  Manager  of  Utilities  is  hereby 
authorized  to  execute  an  interim  operating  agreement  with  the 
City  of  Pleasanton,  amending  the  agreement  of  June  1,  1955  and 
suspending  operation  of  the  provisions  of  section  11,  Part  One 
of  the  July  15,  1916  agreement  pending  possible  sale  of  certain 
properties  to  Pleasanton,  with  appropriate  auxiliary  terms  and 
conditions. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,469— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

CC  Philip  Doganiero 
MC  Dorothy  Roberts 
MC  Fay  Jean  Tilzer 
TC  Eileen  O'Brien 

Litigated  Settlements 

TC  Ernestine  Renfro,  Minor 


Date  of  Accident  Settlement 


February  9,  I960 
April  22,  I960 
June  20,  1959 
April  10,  I960 


February  17,  1959 


Appropriation  No.  0,735. 804.00 


$  1,875.00 
875.00 
2,000.00 
900*00 


1,200.00 
$  6,850,00 


Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,471— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  No.  907A-For  the  Laying 
of  4-Inch  and  8-Inch  Cast  Iron  Mains  in  the  North  Service  Road 
of  Geary  Expressway  between  Steiner  and  Webster  Streets  (West- 
ern Addition  Redevelopment),  to  Michael  Murphy,  Jr.,  in  net 
amount  of  $4,390.00,  and  all  other  bids  for  the  above-described 
work  are  hereby  rejected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,472— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities 
and  the  General  Manager  and  Chief  Engineer  of  the  San  Francisco 
Water  Department,  this  Commission  hereby  waives  the  advance  pay- 
ment of  $1,470.00  deposit  required  for  installation  of  water 
services  and  requests  the  Controller  to  pay  said  sum  to  the  San 
Francisco  Water  Department  from  the  September  progress  payment 
due  Bernard  Gayman  under  Department  of  Public  Works  Specifica- 
tion No,  21,977  for  the  landscaping  of  Upper  Market  Street  and 
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Portola  Drive  between  Clayton  Street  and  Dorchester  Way,  in 
accordance  with  written  request  of  said  Bernard  Gayman. 


Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,473— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed  and  approves  final  payment  in  amount  of 
$1,900.00,  in  favor  of  William  M.  Moore,  Partner,  Dames  &  Moore, 
Consulting  Soil  Mechanics  Engineers,  for  field  investigation  of 
land  slide  area  in  connection  with  alleged  damages  at  and  around 
1533  Jones  Street. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted* 

— RESOLUTION  NO.  20,47*+— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed;  approves  credit  Modification  of  Con- 
tract in  amount  of  $3,170.58;  and  approves  final  payment  in 
amount  of  $19*627.79,  in  favor  of  Pipe  Linings,  Inc.,  under 
WD  Contract  No.  935*  for  Reconditioning  16-Inch,  22-Inch  and 
30-Inch  Steel  Pipelines  in  Phelan  and  Flood  Avenues,  and  in 
Divisadero  and  Diamond  Streets;  net  contract  $62,929.42. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,475-- ■ 

RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19,952,  hereby  authorizes  the  General  Manager 
and  Chief . Engineer,  San  Francisco  Water  Department,  to  accept 
the  Application  for  Water  Supply  for  Resale  Purposes  submitted 
by  the  City  of  San  Bruno,  effective  August  l,  I960* 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,476— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:    ODDSTAD  HOMES 
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Permit  to  oacupy  for  landscaping  purposes  a  portion  of  Bay 
Division  Pipeline  No#  3  right  of  way;  said  portion  adjoins  the 
southeasterly  line  of  Farm  Hill  Boulevard,  Redwood  City;  rental 
$25  per  month. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20 All— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO;      THE  CITY  OF  BURL IN GAME 

Permit  to  occupy  a  portion  of  the  Sunset  Supply  Line  right  of 
way  being  Lot  7  of  Block  15,  Ray  Park  Subdivision,  Burlingame, 
for  street  purposes.    Fee  waived  in  consideration  of  a  public 
agency. 

Cancelling  permit  issued  to  said  Permittee  by  Resolution  No. 
1&3X0  adopted  February  3,1959,  to  extend  a  sidewalk  along  and 
within  the  area  referred  to  above. 

Vote:    Ayes-Commissioners  Baron,  Creenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20, 47£— 

RESOLVED,  That  this  Commission,  on  the  recommendation  of 
the  Manager  of  Utilities,  Department  Heads,  and  City  Attorney, 
hereby  approves  the  write-off  of  uncollectible  accounts 
receivable  which  are  more  than  90  days  pa.st  due  and  the  adjust- 
ment of  accounts  receivable,  per  the  following: 

Water  Department,  List  of  August  4,  I960  $  SSS.92 
Municipal  Railway, List  of  August  5,  I960  20.00 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 


approves  compromise  settlements 

as  follows: 

Municipal  Railway 

Amount 

Compromise 

Debtor: 

Billed 

Settlement 

Hilton  H.  Nichols 

$  24,87 

$  20.67 

Carl  Frank 

31.31 

72.91 

Jerry  Hasty 

192.10 

166.90 

Martin  Kearns 

157.50 

128. %0 

William  S.  Cavanaugh 

163.33 

132.  m 

$619.11 

$52'i.Ub 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
approves  collections,  month  of  July,  I960,  for  damages  which  the 
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departments  have  against  miscellaneous  debtors: 

Municipal  Railway  $  1,388.62 

Water  Department  490.11 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  HO.  20,479— 

RESOLVED,  That  this  Commission  hereby  requests  that  the 
Mayor  recommend  to  the  Board  of  Supervisors  supplemental  appro- 
priation, in  amount  of  $177, 238. 55,  to  reappropriate  funds  pro- 
vided for  excess  public  liability  insurance,  $1,000,000  in  ex- 
cess of  $37#500,  to  an  appropriation  where  said  funds  will  be 
available  for  settlement  of  claims  in  excess  of  $37,500  for  any 
one  occurrence;  and,  further,  that  unexpended  funds  in  the 
appropriation  at  the  close  of  the  fiscal  year  be  carried  forward 
and  used  for  the  settlement  of  such  claims,  or  remain  in  the 
appropriation  and  be  carried  forward  from  year  to  year  until  a 
reserve  up  to  $500,000  has  been  accumulated. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,480— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  No.  957-Rebuild  Tele- 
phone and  Radio  Signal  Control  Lines  in  Silva  Tract-Millbrae, 
(San  Mateo  County)  to  Bay  Area  Electric  Corp.  in  amount  of 
$13, 164.00,  and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,481  — 

RESOLVED,  That  this  Commission  hereby  approves  Travel 
Expense  Vouchers  as  follows: 

In  amount  of  $991.02,  covering  expenses  incurred  by  City 
Attorney  Dion  R.  Holm  and  Deputy  Frank  J.  Needles,  in  connec- 
tion with  appearance  before  the  Civil  Aeronautics  Board,  New 
York-San  Francisco  Nonstop  Case,  Docket  9214,  in  Washington, 
D.C*,  July  4-8,  I960. 
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In  amount  of  $1,237*41,  covering  expenses  incurred  by  City 
Attorney  Dion  R.  Holm  andDeputy  Frank  J.  Needles,  in  connection 
with  appearance  before  the  Civil  Aeronautics  Board,  New  York- 
San  Francisco  Nonstop  Case,  Docket  9214,  in  New  York,  July 
16-23,  i960. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
.  White  ,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,482— 

RESOLVED,  That  this  Commission  hereby  amends  final  payment 
and  requests  the  Controller  to  increase  said  payment  due  Guy  F. 
Atkinson  Company,  The  Arundel  Corp.  and  L.  E,  Dixon  Company, 
under  HH  Contract  No*  300a,  Construction  of  Power  Tunnel  and 
Related  Work;  because  final  payment  was  reduced,  in  error,  by 
$25,000,  covering  rental  of  buildings  for  employee's  quarters, 
this  amount  having  been  withheld  by  reduction  of  progress  pay- 
ments at  the  rate  of  $1,250  per  month  up  to  and  including  the 
sum  of  $25,000  during  the  first  twenty  months  of  the  contract* 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

Pertaining  to  the  adoption  of  the  resolutions  regardirig^the 
terms  and  conditions  of  agreements,  dated  August  1,  19o5,  with 
the  Pacific  Gas  &  Electric  Company  for  assignment  to  the  City 
and  County  of  San  Francisco  of  contracts  for  the  sale  and 
delivery  of  electric  power  to  Dow  Chemical  Company,  Hercul<s 
Powder  Company,  and  Shell  Chemical  Corporation,  (which  were 
held  over  from  last  week),  the  following  discussion  ensued; 

Commissioner  White  asked  the  question:  Is  it  a  possibility  that 
within  a  period  of  five  or  six  years  while  we  carry  on  our  com- 
templated  operations  in  the  manufacture  of  electric  power,  that 
we  will  find  ourselves  in  a  position  of  having  a  surplus  of 
power  over  and  above  that  used  in  municipal  utilities?    In  the 
event  we  have  that  surplus  of  power,  what  are  we  going  to  do 
with  it? 

Mr,  Kirkwood  then  called  on  Mr,  Charles  LaFleur  who  stated  that 
our  power  commitments  were  made  in  the  following  order: 
First,  to  the  City  and  County  of  San  Francisco  municipal  needs; 
second,  to  the  needs  of  the  Turlock  and  Modesto  Irrigation  Dis- 
tricts; third,  to  our  present  customers;  and  fourth,  to  these 
three  chemical  customers*    When  the  new  plants  come  in  we  will 
then  have  more  power  than  will  be  needed  for  the  municipal 
uses  and  irrigation  districts  and  the  two  Permanente  plants. 
The  purpose  of  these  assignments  is  to  provide  an  outlet  for 
this  surplus.    It  was  indicated  by  the  fact  that  the  demand  in 
ths  districts  for  last  July  was  25  per  cent  above  the  previous 
July;  that  there  will  be  an  increase  in  demand  in  the  future; 
and  that  eventually  the  Pacific  Gas  &  Electric  Company,  as  our 
demands  and  those  of  the  districts  increase,  will  assume  more 
and  more  of  the  chemical  load,  and  in  the  time  possibly  before 
the  ten-year  period  the  Pacific  Gas  &  Electric  Company  will  have 
taken  back  the  entire  chemical  load. 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  HQ.  20,483— 

WHEREAS,  there  has  been  presented  to  this  Commission 
assignments  to  the  City  and  County  of  San  Francisco  of  contracts 
for  electric  service  entered  into  by  and  between  PACIFIC  GAS  AND 
ELECTRIC  COMPANY  and  THE  DOW  CHEMICAL  COMPANY  (Western  Addition), 
HERCULES  POWDER  COMPANY  and  SHELL  CHEMICAL  CORPORATION; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
expresses  its  approval  of  the  assignment  to  the  CITY  AND  COUNTY 
OF  SAN  FRANCISCO  of  the  following  contracts,  and  agrees  to  the 
same  provided  that  prior  to  the  entering  into  of  such  assignment 
agreements,  the  City  Attorney  communicate  with  the  Secretary  of 
the  Interior  and  obtain  an  expression  of  his  views.    The  con- 
tracts assigned  are  as  follows: 

1.  Contract  with  SHELL  CHEMICAL  COMPANY  dated  January  2, 
1959  for  sale  and  delivery  of  electric  power  for  Plant  located 
near  City  of  Pittsburg. 

2.  Contract  with  HERCULES  POWER  COMPANY  dated  December 
23,  195^  for  sale  and  delivery  of  electric  power  for  Plant 
located  in  Town  of  Hercules, 

3.  Contract  with  THE  DOW  CHEMICAL  COMPANY  dated  December 
22,  1952  for  sale  and  delivery  of  electric  power  for  Plant 
located  near  City  of  Pittsburg, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,484— 

WHEREAS,  there  has  been  presented  to  this  Commission  the 
following  communication  from  Pacific  Gas  and  Electric  Company: 

"August  1,  960 

"Public  Utilities  Commission 
City  and  County  cf  San  Francisco 
City  Hall,  Civic  Center 
San  Francisco  2,  California 

Gentlemen: 

Enclosed  for  execution  by  you  are  three  agreements  assign- 
ing to  you  our  electric  service  contracts  with  The  Dow  Chemical 
Company  (Western  Division),  Hercules  Powder  Company,  and  Shell 
Chemical  Corporation  ('Chemical  Contracts1). 

The  assignments  are  being  made  as  a  temporary  accommoda- 
tion to  assist  the  City  and  County  of  San  Francisco  (fCityf)  to 
utilize  fully  the  power  and  energy  output  of  its  existing 
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Hetch-Hetchy  hydro-electric  generating  plants  ('Existing 
Plants1)  and  new  Cherry  and  Canyon  Plants  ('New  Plants')  during 
the  interim  period  between  the  time  that  City's  New  Plants 
become  operative  and  the  time  when  the  entire  output  of  the  New 
and  Existing  Plants  is  required  by  City  for  its  own  municipal 
purposes  and  for  the  requirements  of  its  customers. 

During  the  term  of  these  assignments  we  agree  (a)  to  sell 
to  the  City  at  our  Newark  Substation  all  of  the  power  and 
energy,    hereinafter  called  'supplementary  power  and  energy', 
that  the  City  may  require  over  and  above  the  available  output 
of  its  New  and  Existing  Plants  to  meet  its  obligations  under 
said  assigned  Chemical  Contracts,  and  (b)  to  deliver  power  and 
energy  for  the  City  to  the  Chemical  Contract  customers.  Such 
delivery  of  power  and  energy  by  us  shall  not  and  is  not  inten- 
ded to  constitute  a  dedication  of  any  of  our  facilities  to 
common  carrying  of  electricity. 

The  terms  and  conditions  of  the  contract  dated  March  Ik, 
19^5#  titled  'Agreement  Between  the  City  and  County  of  San 
Francisco  and  Pacific  Cas  and  Electric  Company',  as  amended, 
hereinafter  called  'Main  Contract',  and  the  contract  dated 
April  IS,  19^5>  titled  'Agreement  of  Lease  and  for  Supply  of 
Supplemental  Power  for  Cement  and  Magnesium  Plants',  as 
amended,  hereinafter  called  'Supplemental  Power  Contract', 
shall  be  extended  to  and  including  midnight  April  30,  1972 
(the  same  date  as  covered  in  the  Chemical  Contract  assignments) 
and,tothe  extent  not  inconsistent  herewith,  shall  be  applied 
to  the  output  of  the  New  Plants  as  well  as  to  the  Existing 
Plants,  and,  further,  the  output  of  all  said  plants  may  be 
delivered  to  us,  at  the  City's  Warnerville  Substation,  as  well 
as  at  our  Newark  Substation,  for  redelivery  to  City  and  its 
customers,  including  the  Chemical  Contract  customers. 

For  the  purpose  of  applying  rates,  the  supplementary 
power  and  energy  supplied  to  the  Chemical  Contract  customers 
shall  be  based  on  deliveries  metered  at  the  Chemical  Contract 
customers'  plants  and  shall  be  allocated  ahead  of  the  alloca- 
tions specified  in  Section  5(b)  of  the  Supplemental  Power 
Contract  and  in  the  following  order:  first,  to  The  Dow  Ghemi- 
cal  Company,  next  to  Hercules  Powder  Company,  and  then  to 
Shell  Chemical  Corporation,    The  City  shall  pay  for  supple- 
mentary power  and  energy  allocated  to  the  Chemical  Contract 
customers  at  the  rates  and  charges  of  our  Schedule  A-18  as 
from  time  to  time  in  effect  or  such  other  schedule  in  lieu 
thereof  as  may  hereafter  be  authorized  by  the  California 
Public  Utilities  Commission,  except  that  the  energy  charge  in 
effect  at  any  time  shall  be  reduced  by  1,01  mill  per  kwh  and 
the  total  amount  of  the  bill  shall  be  multiplied  by  ,975. 
Supplementary  power  and  energy  supplied  to  the  Chemical  Con- 
tract customers  is  subject  to  interruption  and  curtailment  in 
accordance  with  the  procedures  established  by  Section  k  of 
the  assigned  Chemical  Contracts,    If,  in  any  month,  the  City 
delivers  to  us  energy  in  excess  of  the  amount  required  for  its 
own  municipal  purposes,  for  its  existing  customers  and  for  the 
Chemical  Contract  customers,  a  quantity  equivalent  to  such 
excess  deliveries  may  be  applied  to  reduce  the  quantity  of 
supplementary  energy  that  the  City  may  be  required  to  purchase 
for  the  Chemical  Contract  customers  during  the  ensuing  eleven 
months, 
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For  each  kilowatt  hour  delivered  and  metered  for  the  City 
at  the  Chemical  Contract  customers1  plants,  the  City  shall  (a) 
pay  us  one  mill  per  kilowatt  hour  for  transmission  services  and 
(b)  supply  us  1.015  kwh  of  either  its  energy  or  supplementary 
energy  to  compensate  us  for  losses  incurred  in  transmission. 

In  consideration  of  the  foregoing,  we  propose  that  the  fol- 
lowing contract  assignments,  previously  made  by  this  Company  to 
City,  be  extended  to  and  including  midnight  April  30,  1972  sub- 
ject to  earlier  termination  of  the  contracts  assigned,  in  which 
event  we  agree  to  assign  to  City  any  subsequent  or  renewal  con- 
tract with  the  customer  covering  the  same  service  subject  only 
to  customer  approval  and  the  right  of  City  to  reject  the  assign- 
ment: 

1#  Assignment  dated  April  IS,  19^5*  titled  'Modification 
and  Assignment  of  Contract  with  the  Permanente  Metals  Corpora- 
tion', as  amended. 

2t    Assignment  dated  April  IS,  19^5>  titled  'Assignment  of 
Contract  with  Permanente  Cement  Company',  as  amended. 

It  is  understood  that  this  letter-agreement  and  the 
Chemical  Contract  assignments  shall  be  subject  to  the  granting 
of  authorization  to  us  by  the  California  Public  Utilities  Com- 
mission to  carry  out  the  terms  and  that  the  agreement  is  sub- 
ject to  such  modifications  as  said  Commission  may  from  time  to 
time  direct  in  the  exercise  of  its  jurisdiction. 

If  you  agree  to  the  foregoing,  will  you  kindly  execute  the 
acceptance  below  on  the  original  and  one  copy  of  this  letter 
and  return  one  to  us  for  our  records. 

Very  truly  yours, 

PACIFIC  GAS  AND  ELECTRIC  COMPANY, 

By       S,  L.  SIBLEY  /s/  

Its  Vice  President  and  General  Manager" 

MOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
expresses  its  approval  of  the  amendments,  extensions  and  other 
provisions  of  the  contracts  mentioned  in  the  foregoing  communi- 
cation and  agrees  to  the  same,  provided  that  prior  to  the 
entering  into  such  agreement,  the  City  Attorney  communicate 
with  the  Secretary  of  the  Interior  and  obtain  an  expression  of 
his  views. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20 Ml— 

RESOLVED,  That  this  Commission  hereby  awards  to  W.  E. 
Wickliffe,  as  the  lowest  regular  and  responsible  bidder,  Hetch 
Hetchy  Contract  No.  335/  Reroofing  Six  Cottages  at  Moccasin, 
in  amount  of  $7, 965*00;  and  all  other  bids  for  the  above- 
described  work  are  hereby  rejected. 
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Vote;    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  WO.  £0,488— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Departmental  Request  for  Funds: 

Water  Department 

To  provide  funds,  in  amount  $26,445.10,  for  Contract  No,  971- 
Laying  of  6"  and  8H  Cast  Iron  Mains  in  Geary  Expressway,  be- 
tween Steiner  and  Baker  Streets, 

To  provide  funds,  in  amount  $26,524*00,  for  Contract  No,  972- 
Laying  of  6"  and  8H  Cast  Iron  Mains  in  Geary  Expressway,  be- 
tween Webster  and  Franklin  Streets. 

To  provide  funds,  in  amount  $25,000.00,  for  Disconnecting  Blow 
offs  from  Sewers  and  Conversion  to  Surface  Blowoffs.    (No  one 
job  to  exceed  $2,000.) 

Bureau  Light  Heat  &  Power 

To  provide  additional  funds,  in  amount  $6,000t00,  for  mainten- 
ance of  street  lighting  installations. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,489— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing contract  payments: 

In  amount  $6,071.95/  in  favor  of  Michael  Murphy,  Jr.,  under 
WD  Contract  No,  951-Laying  6-Inch  Cast  Iron  Mains,  McLaren 
Park  Golf  Course;  earned  $6,746,61  of  a  net  contract  of 
$7,349.75. 

In  amount  $3,935.00,  in  favor  of  DeLeuw,  Gather  &  Company, 
under  AD  Contract  covering  Professional  Engineering  Services 
to  Conduct  a  Traffic  Survey  of  Automobile  and  Commercial 
Vehicles  at  San  Francisco  International  Airport;  earned 
$14,401.40  of  a  net  contract  of  $30,000.00. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 
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— RESOLUTION  NO.  20,490— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con* 
trollerfs  approval  of  Departmental  Request  for  Funds: 

Airport  Department 

To  provide  additional  funds  for  first  quarter  of  fiscal  year 
196b-196l,  in  amount  of  $2,500.00,  to  finance  petty  purchase 
orders  in  amount  $1, 000»00,  and  to  purchase  foam  and  other 
fire-fighting  material  and  supplies  in  amount  $1,500.00. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,491— 

RESOLVED,  That  this  Commission  hereby  approves  expenses  in 
estimated  amount  of  $1,250.00,  covering  appearance  by  the  City 
Attorney  and  a  staff  member  of  Hetch  Hetchy  Water  Supply,  in 
Washington,  D.  0. ,  for  the  purpose  of  expediting  the  Canyon 
Power  Development  Program. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

Manager  of  Utilities  Calendar  Items: 

Mr.  Kirkwood  reported  to  the  Commission  that  the  Golden  Gate 
Authority  was  to  hold  a  hearing  in  Room  282,  City  Hall,  at 
10:00  a.m.  on  Tuesday,  August  30,  I960,  relative  to  the  San 
Francisco  International  Airport, 

Mr.  Kirkwood  also  reported  to  the  Commission  that  the  staff 
was  busily  engaged  in  the  classification  survey  being  conduc- 
ted by  the  Jacobs  Company  for  the  Civil  Service  Commission. 
He  stated  that  many  long  hours  had  been  put  into  it  by  the 
employees  and  management  and  he  was  hopeful  that  the  survey 
would  be  productive. 

Roll  Call: 

Commissioner  White  stated  there  were  some  remarks  passed  by 
Commissioner  Martin  as  to  the  safety  record  of  the  Municipal 
Railway,  and  he  felt  those  remarks  were  unjustified — that  the 
Municipal  Railway  due  to  its  type  of  operation  and  exposure 
had  a  good  safety  record — and  he  requested  Mr.  Anderson  to 
prepare  a  report  which  might  show  the  safety  record  of  the 
Municipal  Railway  in  a  favorable  light. 

Departmental  Report: 

Municipal  Railway  monthly  report,  presented  by  Vernon  W. 
Anderson. 

THEREUPON  THE  MEETING  ADJOURNED. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 


hetch  hetchy  water  supply 
power  and  utilities  engineering  bureau 
425  mason  street 
san  francisco  1 
Phone  PRospect  5-7000 


Subject: 


August  1%  I960 


HH  -  Proposed  Assignment  of  Chemical 
Contracts  to  City  by  Pacific  Gas  and. 
Electric  Company 


ST.  E.  C.  Kirkwood 
Manager  of  Utilities 
City  Hall 

San  Francisco  2  California 
Dear  Sin 

Commissioner  unite  has  asked  the  question  as  to  whether  or  not  the  conditions 
and  rates  presently  established  in  these  assigned  contracts  "would  romain  the 
same  throughout  the  life  of  the  contract  if,  during  the  life  of  tills  contract, 
no  hearings  were  held  before  the  State  Public  Utilities  CommtasiOB  at  the  in- 
stigation of  the  Pacific  Gas  and  Electric  Company,  or,  for  that  flatter,  at 
the  instigation  of  the  customer*    the  answer  to  the  first  question  is  yes  — 
the  rates  would  remain  the  sa&e* 

VAth  regard  to  whether  or  not  the  Pacific  Gas  and  Heetric  Compaay  would,  in-  - 
hearings  having  to  do  'with  a  general  rate  increase  over  its  entire  system, .  v  , 
include  these  three  assignment  contracts ,  the  following  observations  are  mad® 3  - 

The  proposed  letter-agreement  between  City  and  Pacific,  referring  to  the  sub- 
ject assignments,  specifically  stipulates  that  the  assignments  are  being  made 
as  a  temporary  accommodation  to  enable  the  City  to  utilize  fully  the  output 
of  its  generating  facilities  during  the  interim  period  between  the  time  when 
the  new  Cherry  and  Canyon  plants  become  operative  and  the  time  when  the  entire 
output  is  required  by  City  for  its  own  municipal  purposes  and  for  the  require* 
ments  of  the  Irrigation  Districts  and  the  present  industrial  customers.  More- 
over, during  the  interim  period,  provision  is  made  for  Pacific  to  supply  sup- 
plementary power  and  energy  which  the  City  may  require  over  and  above  the  out- 
put of  its  own  plants  to  supply  the  new  Chemical  Contract  customers,  for  which 
the  City  will  pay  Pacific  under  the  same  rate  schedule  which  applies  to  the 
customers,  namely,  Schedule  A-18. 

In  effect,  the  Company  will  assume  a  share  of  the  load  imposed  by  the  Chemical 
Contract  customers,  %uich  share  will  increase  in  volume  from  year  to  year 
until  such  time  as  the  entire  load  is  reassigned  back  to  the  Company,  this 
being  so,  it  appears  to  me  to  be  obvious  that  it  would  be  in  the  Company's 
own  interest  to  include  the  Chemical  Contracts  in  any  rate  proceeding  looking 
to  a  general  increase  in  rates*. 
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'The  particular  section  in  question  (Section  2-b)  was  inserted  in  the  assign 
ment  agreements  for  the  very  purpose  of  making  sure  that  the  concern  of  the 
Commissioner  in  this  regard  wt  taken  care  of  $  should  provision  not  be  made 
for  including  these  contracts  in  any  general  rate  increase,  it  would  be  con*, 
ceivable  that  the  City  would  be  bound  by  its  present  rates  throughout  the  ?, 
entire  life  of  the  contract*    If  this  problem  cannot  be  solved  by  an  under- 
standing., at  this  tine,  it  is  ay  recommendation  that  rather  than  change,  the 
verbiage  in  this  section  in  any  way  and  to  have  to  refer  it  back  to  the  Com* 

the  Pacific  Gas  ani  Electric  Company  to  the  effect  that  they  will,  in  fact, 
include  the  three  contracts  in  any  proceedings  that  may  be  had  before  the 
State  Public  Utilities  Commission  for  any  changes  in  rates  and  charges  during 
the  life  of  this  contract* 


Very  truly  yours, 


CDLjLL  *•  E» 

s  R.  C.  Kirkwood  (5)  dsneral  Onager  and  Chief  IngineeF 

H»  E*  Lloyd 
C.  D*  LaFleur 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

PUBLIC  UTILITIES  COMMISSION 

July  14,  I960 


MUNICIPAL  RAILWAY 
949  Presidio  Avenue 
Phone  FIllmore  6-5656 
Postal  Zone  15 


SUBJECT: 


Ball  Park  Operation  and  Pares 


Mr.  Robert  C.  Kirkwood 
Manager  of  Utilities 
287  City  Hall 

San  Francisco  2,  California 
Dear  Mr.  Kirkwood: 


At  the  July  5  th  meeting  of  the  Public  Utilities  Commission 


a  proposal  originating  in  a  report  of  the  Public  Utilities 
Committee  of  the  Grand  Jury  for  an  adjustment  in  Ball  Park 
Express  fares  was  discussed,  together  with  a  report  on  that 
subject  from  Railway  management. 

It  was  directed  that  additional  data  on  fares  be  developed 
toward  determining  a  "break-even"  point  to  cover  the  cost  of 
operation  of  Ball  Park  service.    The  discussion  which  took  place 
July  5  indicated  exploration  of  Express  rates,  but  the  directive 
also  included  consideration  of  Ball  Park  Local  rates. 


Inquiry  was  made  as  to  the  practicability  of  reducing  or 


eliminating  Local  service  to  the  Ball  Park  in  endeavoring  to  meet 
the  deficit  problem  through  encouraging  greater  use  of  the 
Express  service. 

Various  modifications  of  these  proposals  were  discussed 
and  some  latitude  was  allowed  in  developing  a  report  for  the 
July  19th  meeting  of  the  Commission. 

Estimates  have  been  prepared  as  to  the  effect  of  the 
various  fare  structures  as  indicated  on  the  accompanying 
statement . 

These  estimates  indicate  that  the  Express  service,  if 
computed  separately,  would  break  even  at  a  fare  of  approximately 
31^.     As  it  is  unlikely  that  a  fare  in  odd  cents  would  be 
adopted  in  actual  practice,  it  may  be  stated  that  a  J>0^  rate 
would  come  close  to  the  "break-even"  point  for  the  Express 
operation  only.     Such  a  rate,  however,  would  not  absorb  a  loss 
estimated  at  approximately  $5>0,000  per  season  for  Local  operation 
to  the  Ball  Park. 

If  the  Express  fares  were  to  be  placed  high  enough  to 
absorb  losses  of  present  Local  Ball  Park  operation,   it  is  found 
that  the  Express  rate  would  have  to  be  in  excess  of  50^.  Such 
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a  rate  for  an  Express  ride  as  compared  with  15/  for  a  Local 
ride  wo  aid,  however,  probably  be  considered  out  of  reasonable 
proportion. 

At  this  point  it  is  deemed  proper  to  interject  consider- 
ation of  Local  service  and  routes  and  what  adjustments,  if  any, 
may  be  practicable  in  dealing  with  the  over-all  problem. 

Present  Express  routes  well  serve  the  north  of  Market  or 
Mission  area  in  the  downtown  district  and  vicinity,  as  well  as 
the  western  perimeter  area  of  the  City.     Over  a  considerable 
portion  of  route  Expresses  operate  non-stop,  and  do  not  provide 
connections  with  many  regular  Local  lines.     To  continue  to 
reasonably  well  serve  Ball  Park  patrons  in  the  "South  of  Market',* 
Mission  and  certain  other  districts,  it  will  continue  to  be 
necessary  to  augment  regular  service  on  lines  #15  and  #25*  and, 
as  a  minimum,  to  probably  provide  a  connecting  shuttle  service 
to  the  Ball  Park. 

The  present  service  pattern,  however,  has  proved  to  be 
popular  and  adequate.     To  curtail  it  as  to  routing  would,  no 
doubt,  precipitate  adverse  comment. 

If  a  self-sustaining  (or  near  self-sustaining)  operation 
is  to  be  attained,  it  is  probable  that  some  adjustment  in  Ball 
Park  Local  fares  would  be  more  acceptable  than  dropping  that 
service  from  the  Ball  Park  area.    As  present  Express  and  Local 
Ball  Park  buses  operate  off  of  regular  transit  routes,  both 
may  be  considered  to  be  a  "Special"  service. 

In  augmenting  the  report  previously  submitted  and 
pertaining  to  a  25/  rate,  it  may  be  stated  that  if  a  25/  fare 
(including  free  transfer  privileges)  was  applied  to  both  Express 
and  Local  Ball    Park  operations,  it    would  reduce  the  estimated 
deficit  for  the  season  from  approximately  $113,000  to  033*000, 
or  an  improvement  of  ^8 0,000. 

Current  estimates  indicate  that  a  31/  rate  applied  to 
Ball  Park  Express  and  Local  service  would  make  it  self-sustain- 
ing.    In  round  figures,  a  30/  rate  would  come  close  to  the 
"break-even"  point.     A  35/  Express     and  a  25/  Local  rate  would 
also  produce  a  self-sustaining  operation. 

As  far  as  practicable,  Ball  Park  service  is  based 
on  average  loads  of  72  on  I4.8 -passenger  Mack  buses.  (The 
same  principle  applies  zo  White  buses,)     One-third  (or  2I4.) 
are  standees .     To  provide  seats  for  the  33%,  it  would  be 
necessary  to  increase  service  by  $0$    to  carry  the  same 
number  of  passengers,      The  increase  in  operating  expense 
would  in  turn  be  re f looted  in  rates  50/o  higher  than  those 
herein  indicated  to  carry  the  same  number  of  passengers.  In 
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consideration  of  the  relatively  short  haul  as  well  as  the 
necessity  for  rapid  loading  in  the  post-game  period,  there  is 
a  question  as  to  the  warrant  for  adopting  that  type  of 
operation. 

No  insurmountable  operating  problems  are  involved  in  a 
change  limited  to  a  revision  in  Ball  Park  rates  of  fare*  The 
change  could  be  accomplished  on  relatively  short  notice  follow- 
ing approval  through  necessary  channels.     Proper  notice  to 
patrons  would  be  required.     Certain  changes  would  also  be 
required  in  the  old-type  fare  boxes  used  on  the  White  buses  to 
adapt  them  for  handling  a  higher  percentage  of  quarters. 

Any  change  in  routing  which  would  involve  a  general 
revision  of  schedules  would  require  an  additional  amount  of 
time  for  preparation  of  material  for  operators,  inspectors, 
dispatchers,  timekeepers  and  information  clerks,  and  to  permit 
operators  tore-select  the  revised  runs  in  accordance  with  their 
place  on  the  working  list* 

Very  truly  yours , 


V„  W.  ANDERSON 
General  Manager 


VWA:P 
Enc  • 


REPORT  TO  PUBLIC  UTILITIES  COMMISSION 


on 

Municipal  Railway  of  San  Francisco 

by 

Vc  W.  Anderson,  General  Manager 
August  16,  I960 

PASSENGER  REVENUE  g 

July  1959  $1,6^7,1^-62 

Over  Budget 

July  I960  1,577, lll5  ^9,995  —  or  3.3$ 

Decrease        $      70,317  or  1^*2$ 

Note°  The  month  of  July  this  year  has  two  less  weekdays 
than  last  year.  The  average  revenue  on  a  weekday 
is  about  $26,000  more  than  a  Saturday  and  $38,000 
more  than  a  Sunday,  This  accounts  for  the  decline. 
The  average  revenue  per  weekday,  per  Saturday,  and 
per  Sunday  is  slightly  better  this  year  than  last 
year. 


Fiscal  Year 
to  8/6/59  $1,958,901 

Fiscal  Year 


Over  Budeet 


to  8/6/60  1,919,280  $59,292  —  or  3.2$ 

Decrease        $      39,621  or  2, 

REVENUE  PASSENGERS: 


p  \jyo 


May  I960  compared  with  May  1959: 

Municipal  Railway  of  San  Francisco  1*1%  Increase 

Cities  over  500,000  -  Average*""  1,1$  Decrease 

All  City  Transit  Systems  -  Average"'  2a2%  Decrease 


-»-(From  Report  of 

American  Transit  Association) 
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ACCIDENT  ANALYSIS." 

During  the  past  month  a  meeting  was  held  which 
included  representation  of  the  platform  personnel  and 
management.     Accident  prevention  was  the  principal 
subject  discussed. 

Subsequently  tabulations  of  high  frequency 
accident  locations  were  developed.     These  are  being 
analyzed  as  to  types  of  accidents  at  such  locations 
and  will  be  used  as  a  basis  for  accident  prevention 
work  through  the  Transportation  and  Safety  Departments. 

JACOBS  POSITION  CLASSIFICATION  SURVEY ; 

One  of  the  major  projects  of  the  current  period 
has  been  the  processing  of  reports  from  Municipal  Railway 
employees  other  than  platform  personnel  in  connection  with 
the  Jacobs  Position  Classification  Survey. 

Details  of  job  specifications  were  made  available 
to  employees        these  being  duplicated  as  required  to 
assure  a  complete  distribution.    Many  of  the  employees 
submitted  their  comments  or  protests  on  forms  provided, 
supplemented  by  comments  of  immediate  supervisors  and 
management.     The  reports  from  the  Railway  were  due  for 
submission  to  the  Jacobs  Company  August  15» 


n 

- 
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MUN IC I PA  L  C  ONFSRENCE l 

On  request,  the  General  Manager  appeared  before 
the  Municipal  Conference  at  the  Chamber  of  Commerce  on 
July  28. 

Information  and  data  were  submitted  on  the 
Railway's  revenue  and  expense  experience  for  service  to 
the  new  Ball  Park,  together  with  estimates  of  fares 
required  to  place  that  operation  on  a  self-sustaining 
basis  e 

RE-ROUTING  PROJECT; 

A  management  report  covering  a  proposal  for 
re-routing  line  #2  westbound  via  Point  Lobos   (instead  of 
via  Geary)  between  Ij.Oth  and  Lflth  Avenues,  with  certain 
trips  terminating  at  or  being  run  via  ij.2nd  &  Clement  was 
adopted  by  the  Commission  on  July  19,  and  approved  by  the 
Board  of  Supervisors  on  August  8  following  a  public 
hearing.  The  change  will  be  effected  September  l\.m 

A  management  report  covering  a  proposal  for 
routing  #53  trips  southbound  via  Missouri  between  20th 
and  23rd  Streets   (Instead  of  via  Arkansas)  was  adopted 
by  the  Commission  on  August  2,  and  is  scheduled  for  a 
public  hearing  before  the  Board  of  Supervisors  on 
August  22. 
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The  painting  and  improvement  of  the  East  Portal 
of  Twin  Peaks  Tunnel  has  been  completed* 

JACKSON  STREET  TRACK  REMOVAL; 

Information  has  been  received  that  the  Department 
of  Public  Works  has  awarded  a  contract  to  Pay  Construction 
Company  for  removal  of  cable  car  tracks  from  Jackson 
Street  between  Steiner  and  Hyde  Streets, 

ROBBERY  -  WASHINGTON-MASON  CARHOUSE; 

On  August  7s  an  armed  robbery  took  place  at 
1:35  a.m.  at  the  Washington-Mason  carhouse  just  after 
the  receipts  for  the  final  run  for  August  6  had  been 
turned  in.     Three  employees  at  the  division  were  bound 
with  rope  but  released  themselves  at  about  2  a.m.  when 
the  police  were  called.     Effort  is  being  made  to  identify 
the  two  participants. 

Since  1933  there  have  been  four  other  armed 
robberies  at  Municipal  Railway  divisions.     The  perpe- 
trators were  subsequently  apprehended  in  three  of 
those  four  cases. 


VWA:F 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,270th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  AUGUST  23, 
I960,  COMMENCING  AT  2:00  P.M. 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0 
Call  to  Order: 

Present:    Commissioners  Edw,  B.  Baron,  Stuart  N.  Greenberg, 
Thomas  P.  White 

Absent:      Commissioners  Joseph  Martin,  Jr.,  Don  Fazackerley 

Vice  President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  minutes  of  the  1,269th  regular  meeting  of  the 
Commission,  held  August  16,  i960,  were  approved. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,492— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litfgated  Settlements 

CO  Barry  L.  Wade 
MC  Katherine  Crowley 
MC  Mary  Margaritis 
SC  Samuel  Rankin 
TC  Mary  Casey 
TC  Sadie  Mahoney 

Litigated  Settlements 

MC  Jetti  Schmidt 


Date  of  Accident 

June  11,  I960 
December  28,  1959 
January  6,  i960 
July  11,  I960 
June  28,  i960 
May  3,  I960 


July  3,  1957 


Appropriation  No,  0.735.804,000 


Settlement 

$  2,500,00 
1,296.50 
1,500.00 

529.79 
999.00 
2,250,00 


1,825.00 
$10,900.29 


12,265 


Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,493— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

San  Francisoo  Water  Department  Contract  No.  962  -  Laying  of 
6-Inch  Cast  Iron  Main  in  Campbell  Ave.  between  Somerset  and 
Alpha  Streets,  to  Louis  L.  Cima,  in  the  net  amount  of  $2,206.00, 
and  all  other  bids  for  the  above-described  work  are  hereby 
re jected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  HO.  20,494— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications,  and  authorizes  Bid  Call: 

WD  Contract  No.  964,  Reconditioning  Portions  of  Bay  Division 
Pipelines  No.  1  and  2  in  San  Mateo  and  Alameda  Counties. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

 -RESOLUTION  NO,  20,495— 

RESOLVED,  That  this  Commission,  for  and  on  behalf  of  the 
City  and  County  of  San  Francisco,  Public  Utilities  Commission, 
hereby  authorizes  the  Manager  of  Utilities  to  execute  that  cer- 
tain agreement  with  Leslie  Salt  Company,  under  the  provisions 
of  which  the  San  Francisco  Water  Departments  contractor,  who 
will  perform  the  work  under  Water  Department  Specification  No. 
964  -  "Reconditioning  Portions  of  Bay  Division  Pipelines  Nos. 
1  and  2  in  Alameda  and  San  Mateo  Counties",  will  be  permitted 
to  use  certain  private  roads  of  the  Salt  Company  in  connection 
with  said  contract. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,496— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  Utilities,  to  enter  into  agreement  with  the  United  States 
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Geological  Survey  of  the  United  States  Department  of  the  Inter- 
ior, under  the  provisions  of  the  Raker  Act,  to  provide  for 
office  engineering  services  in  connection  with  the  computation 
and  publication  of  stream  flow  records,  pertaining  to  the 
Tuolumne  River  and  its  tributaries,  for  the  fiscal  year  1960- 
1961,  in  the  estimated  sum  of  $5,1^0.00. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,497— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows; 

TO:  MILLBRAE  MEADOWS  SWIMMING  CLUB,  INC. 

P.O.  BOX  2jk 
MILLBRAE,  CALIFORNIA 

Permit  to  place  certain  fill  material  within  that  certain  55 
acre  tract  of  land  known  as  the  San  Andreas  Filter  Plant  site; 
said  fills  are  to  be  in  conjunction  with  the  adjoining  Millbrae 
Meadows  recreational  areas;  subject  to  $50  permit  fee* 

Cancelling  permit  issued  by  Resolution  No.  IS658,  adopted 
November  4,  195^  covering  access  through  above  mentioned  55  acre 
tract  of  land  via  Sycamore  Street, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

- 

— RESOLUTION  NO.  20,498— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications  covering  the  installation  of  a  new  loading  door 
in  Building  15,  United  Air  Lines  Maintenance  Base,  San  Francisco 
International  Airport;  said  work  consisting  of  cutting  an 
opening  in  the  side  of  the  building  and  installing  a  roll-up 
curtain  door  therein;  cost  of  which  is  to  be  paid  by  United  Air 
Lines, 

Vote:  •  Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted  * 

—RESOLUTION  NO.  20,499— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Air- 
port Space  or  Use  Permit: 
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Permittee:      Columbia-Geneva  Steel  Division  United  States 

Steel  Corporation 

Area:  Room  129A,  consisting  of  approximately  30  square 

feet,  Executive  Aircraft  Terminal 

Monthly  Consideration:  $16.00 

Effective:     September  1,  I960 


Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,500— 

RESOLVED,  That  the  Manager  of  Utilities  is  hereby  author- 
ized to  execute  a  lease  between  the  City  and  County  of  San 
Francisco  and  the  United  States  of  America  covering  the 
occupancy  of  certain  airport  terminal  building  space,  as  set 
forth  therein,  at  a  total  annual  rental  of  $22,031.80.  Said 
lease  GS-09B-L-5123  to  be  effective  July  1,  I960  and  ending 
June  30,  1965. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,501  — 

RESOLVED,  That  this  Commission  hereby  approves  and  terms 
and  conditions,  and  authorizes  the  issuance  to  Lockheed  Air 
Terminal,  Inc.,  of  a  General  Aircraft  Service  Company  Permit 
To  Deliver  Aviation  Fuel  Into  Aircraft  at  San  Francisco  Inter- 
national Airport  for  one  year  commencing  August  26,  I960, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,502— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:  A.  Ef  ENGLE 

2801  BROADWAY,  SAN  FRANCISCO 

Permit  to  extend  fences  across  the  Ravenswood-Belmont  100  foot 
right  of  way  in  the  vicinity  of  Friend  Industrial  Tract,  Red- 
wood City.    Fee  waived  in  consideration  of  a  public  protection, 
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Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,505— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications  covering  modifications  within  the  United  Air 
Lines'  leased  areas  for  the  purpose  of  installing  an  "Instamatic 
Reservation  System"  in  the  Terminal  Building  and  Pier  rtCu,  San 
Francisco  International  Airport;  cost  of  which  is  to  be  paid  by 
United  Air  Lines* 

Vote:    Ayes-Commissioners  Baron,    Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20.50k — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed,  approves  credit  Modification  of  Contract 
in  amount  of  $326.70,  and  approves  final  payment  in  amount  of 
$12,265.30,  in  favor  of  Louis  L.  Cima,  under  WD  Contract  No. 
Sk8,  for  Laying  6-Inch  and  8-Inch  Cast  Iron  Mains  in  Diamond 
Heights  Area. 

Vote:    Ayes^-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,505— 

WHEREAS,  City  as  Lessor  and  H.  J,  Gallagher  and  L.  E. 
Mancini  as  Lessees  made  and  entered  into  a  lease  on  January  12, 
I960  of  that  certain  parcel  of  land  described  as  "BONITA  PARK", 
in  Alameda  County,  California,  for  picnic  and  recreational 
purposes;  and 

WHEREAS,  said  Lessees  deposited  heretofore  with  City  the 
sum  of  $1,000.00  as  partial  payment  of  rental  in  accordance 
with  the  terms  of  said  lease;  and 

WHEREAS,  said  lease  provided  in  section  7  thereof  that  in 
the  event  that  said  Lessees  failed  to  obtain  all  permits  and 
approvals  from  the  Alameda  County  Planning  Commission  within  a 
period  of  180  days  following  the  date  of  adoption  of  City's 
Public  Utilities  Commission  resolution  approving  and  awarding 
said  lease  to  Lessees,  City  in  its  discretion  could  cancel  said 
lease  and  could  retain  said  sum  of  $1,000.00  as  consideration 
for  having  allowed  said  Lessees  a  6  months  rentless  period 
during  which  to  obtain  said  Planning  Commission  permit  and  for 
City  withholding  the  said  parcel  from  lease  by  any  other  person 
during  said  period;  and 
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WHEREAS,  said  Lessees  failed  and  refused  to  apply  for  or 
obtain  said  Planning  Commission  permit  during  said  ISO  day 
period  and  still  fails  and  refuses  to  apply  for  same, 

NOW,  THEREFORE,  BE  IT  RESOLVED:    That  this  Commission 
acting  for  City  hereby  elects  to  and  does  retain  said  sum  of 
$1,000.00  for  the  reasons  stated  aforesaid  and  hereby  cancels 
and  terminates  said  lease. 

BE  IT  FURTHER  RESOLVED:    That  this  Commission  hereby 
demands  that  said  Lessees  remove  their  lock  from  the  chain  bar- 
ring access  to  said  parcel  of  land  and  thereby  deliver 
possession  of  said  land  to  city. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,506— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accor- 
dance with  Resolution  No.  16527/  adopted  July  16,  1956,  pay- 
ment of  claims  in  amount  $202,23  made  by  Water  Department, 
month  of  July,  I960,  per  revolving  fund  voucher  No.  2122. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,507— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Departmental  Request  for  Funds: 

Water  Department 

To  provide  funds,  in  amount  $257,356.00,  for  Contract  No.  920- 
Laying  of  4-Inch,  6-Inch,  8-Inch,  and  12-Inch  Cast  Iron  Mains 
in  Diamond  Heights  Subdivision. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

dn  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,508— 

RESOLVED,  That  this  Commission  hereby  approves  the  following 
contract  payments: 

In  amount  $14,658.75*  in  favor  of  Roy  Madsen  Construction 
Company,  under  HH  Contract  No.  334-Re location  of  Sanitary 
Sewer  at  Moccasin. 
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In  amount  $1S7.50,  in  favor  of  Robert  Horonjeff,  under  AD 
Contract  covering  Professional  Services  Relating  to  the 
Development  of  SanFrancisco  Internationl  Airport. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,509— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  and  Chief  Engineer,  Hetch  Hetchy,  to  execute  a 
Special  Use  Permit  from  the  Forest  Service,  Department  of 
Agriculture,  for  the  purpose  of  drilling  core  holes  within 
Stanislaus  National  Forest  in  connection  with  the  Canyon  Power 
Project. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

*  *  *  tfs  £ 

The  Honorable  Marvin  Church,  Mayor  of  the  City  of  Millbrae,  and 
Homer  Chandler,  City  Manager  of  Millbrae,  appeared  before  the 
Commission  to  present  copies  of  studies  of  jet  noise  abatement 
at  the  San  Francisco  International  Airport,    Mayor  Ghurch 
presented  a  study  prepared  by  Maurice  A,  Garbell,  Inc.,  Aero- 
nautical Engineers  and  Consultants,  which  report  was  entitled 
"The  Jet  Noise  Problem  at  Bayside  Manor  and  Means  for  Allevia- 
tion.11    Acoustical  report  prepared  for  the  City  of  Millbrae  by 
Dariel  Fitzroy,  Acoustical  Engineer,  and  entitled  "Noise  from 
the  San  Francisco  International  Airport"  was  also  presented  to 
the  Public  Utilities  Commission, 

Mayor  Church  then  suggested  that  the  Public  Utilities  Commission 
and  its  technical  staff  analyze  the  reports,  and  indicated  that 
it  was  the  desire  of  the  City  of  Millbrae  to  meet  with  the 
Public  Utilities  Commission  on  jet  noise  abatement  within  the 
next  thirty  days. 

The  reports  were  accepted  by  the  Public  Utilities  Commission 
and  referred  to  staff  for  a  complete  review.  Commissioner 
White  informed  Mayor  Church  and  Mr,  Chandler  that  the  staff  of 
the  Public  Utilities  Commission  had  been  deligently  working  on 
the  jet  noise  problem  at  San  Francisco  International  Airport 
and  that  the  staff  may  arrive  at  some  of  the  same  conclusions 
which  the  Millbrae  technical  consultants  had  reached.  Com- 
missioners Baron  and  Greenberg  pointed  out  to  Mayor  Church  that 
recently  Joseph  Martin,  Jr.,  had  resigned  from  the  Public 
Utilities  Commission  and  Commissioner  Don  Fazackerley  had  been 
seriously  ill  and  would  not  return  to  the  Commission  for  some 
weeks;  and  as  a  result  the  Public  Utilities  Commission  did  not 
wish  to  commit  themselves  to  a  meeting  within  the  thirty  day 
period  as  requested  but  would  prefer  to  wait  until  such  time 
as  Commissioner  Fazackerley  had  returned  to  resume  his  duties 
and  until  such  time  as  a  new  Commissioner  was  appointed  to 
succeed  Joseph  Martin,  Jr. 
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In  reference  to  Resolution  No*  20,505,  Mr,  H.  J.  Gallagher 
appeared  before  the  Commission  to  protest  the  Commission's 
action  in  retaining  the  $1,000  deposit  made  on  the  proposed 
"Bonita  Park"  lease*    Mr.  Gallagher  stated  that  he  had  not  at 
any  time  executed  a  ten  year  lease  with  the  Public  Utilities 
Commission;  that  he  had  signed  and  returned  a  twenty  year  lease 
but  had  not  signed  the  ten  year  lease  because  he  was  unable  to 
obtain  financing  and  had  so  informed  Mr*  Brucato.    He  requested 
return  of  his  $1,000  deposit.    Commissioner  White  told  Mr* 
Gallagher  that  he  as  a  Commissioner  would  follow  the  advice  of 
the  City  Attorney's  Office  and  would  vote  in  favor  of  the  Com- 
mission's retaining  said  deposit.    He  told  Mr.  Gallagher  that 
the  Public  Utilities  Commission  wasaquasi  judicial  body  and  was 
not  about  to  make  a  determination  on  a  legal  question.  He 
pointed  out  to  Mr.  Gallagher  that  if  he  felt  the  Commission  had 
acted  illegally  Mr.  Gallagher  had  full  recourse  to  the  law.  Mr. 
White's  opinion  was  shared  by  the  other  two  Commissioners  and 
the  matter  was  put  to  a  vote.    The  resolution  as  presented  was 
carried. 

Manager  of  Utilities  Calendar  Items: 

Mr,  Kirkwood  reported  to  the  Commission  on  the  transcript  of 
the  City's  brief  on  the  Transpacific  Route  Case,  and  recommended 
the  Commission  approve  said  brief  provided  that  certain  con- 
clusions in  reference  to  Hawaiian  Airlines  were  omitted.  The 
brief  was  approved  with  said  deletions. 

On  August  30,  i960,  at  10:00  a.m.,  the  Golden  Gate  Authority 
will  hold  a  hearing  in  Room  282,  City  Hall,  to  hear  arguments 
pro  and  con  relative  to  the  inclusion  of  San  Francisco  Inter- 
national Airport  in  the  Golden  Gate  Authority,    The  Commission, 
after  hearing  the  recommendations  of  Mr.  Kirkwood  and  Mr, 
Belford  Brown,  Manager  of  San  Francisco  International  Airport, 
ordered  Mr,  Kirkwood  and  Mr,  Brown  to  present  certain  financial 
and  economic  facts  to  the  Authority,  along  with  a  copy  of  Com- 
mission Resolution  No.  19*012  and  a  copy  of  Board  of  Supervisors 
Resolution  No.  327-59*  which  represent  the  official  stand  of 
the  City  and  County  of  San  Francisco. 

Mr.  Kirkwood  informed  the  Commission  that  he  had  received  a 
letter  dated  April  16,  I960,  from  Supervisor  Ferdon  asking  for 
the  Public  Utilities  Commission's  analysis  and  recommendation 
on  the  State  Water  Bond  Act,  Proposition  No.  1  on  the  November 
ballot.    He  told  the  Commission  that  he  did  not  know  until  to- 
day that  the  Board  of  Supervisors  was  holding  a  hearing  on  the 
proposed  bond  issue  next  Monday.    In  reply  to  an  earlier 
letter  of  Mr,  Ferdon 's  he  indicated  that  we  had  not  prepared  an 
analysis;  that  reports  were  going  to  be  made  available  by  the 
State  from  Charles  Main  and  Dillon  Reed  and  Company.  These 
reports  are  now  available. 

Mr.  Kirkwood  recommended  that  the  Public  Utilities  Commission 
take  no  action  supporting  or  opposing  Proposition  No,  1.  He 
explained  he  felt  any  action  on  this  matter  should  be  taken  by 
the  Board  of  Supervisors. 

Mr.  Holm,  City  Attorney,  has  prepared  an  analysis,  which  Mr. 
Kirkwood  received,  but  it  has  not  been  officially  transmitted 
to  the  Board  of  Supervisors.    This  analysis  was  prepared 
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when  Mr,  Holm  was  discussing  the  State  Water  Plan  at  a  League 
of  California  Cities  meeting. 

It  is  the  function  of  the  Commission  and  management,  said  Mr. 
Kirkwood,  to  be  sure  that  the  management  problems  of  the  Water 
Department  are  not  adversely  affected  by  passage  or  defeat  of 
a  particular  bill.    He  did  not  see  how  passage  or  defeat  of 
this  bill  would  materially  affect  our  objectives*    Mr.  Kirkwood 
explained  that  he  said  this  because  in  the  chief  area  where  we 
operate  as  an  agency,  Alameda  and  Santa  Clara  Counties,  we 
already  have  the  South  Bay  Aqueduct.    The  problems  would  be 
similar  under  the  Water  Bond  Act.    He  also  pointed  out  that  if 
the  Public  Utilities  Commission  was  to  oppose  the  measure  that 
they  would  find  themselves  opposed  to  a  united  front  in  the 
south  bay  area  of  governmental  agencies  who  are  in  favor  of  the 
bill.    There  are  so  many  complex  problems  as  to  what  is  proper 
in  connection  with  the  financing  of  this  plan,  problems  which 
are  not  the  problems  of  the  Commission  as  an  operating  depart- 
ment.   Mr.  Kirkwood  then  affirmed  his  recommendation  by  stating 
that. he  thought  the  Public  Utilities  should  keep  out  of  the 
picture. 

Commissioner  Greenberg  announced  that  he,  too,  as  Mr.  Kirkwood, 
knew  nothing  about  the  hearing  on  the  bond  issue  until  he  read 
it  in  the  newspaper  this  morning.    He  stated  that  he  had  cer- 
tain individual  feelings  on  the  matter;  that  he  had  heard  Mr. 
Kirkwood* s  opinion  but  had  not  heard  Mr.  Lloyd's  or  Mr.  Turner !s. 
Commissioner  Greenberg  pointed  out  that  this  proposal  involved 
one  and  three  quarter  billion  dollars.    In  view  of  San 
Francisco's  investment  in  Hetch  Hetchy  he  wanted  to  know,  as  a 
custodian  of  the  Water  Department  appointed  by  the  Mayor,  if 
San  Francisco  was  going  to  be  adequately  protected.  Commissioner 
Greenberg  realized  Los  Angeles*  need  for  water  and  wanted  to  see 
them  get  all  of  it  they  needed,  but  felt  that  the  Public 
Utilities  Commission  should  have  a  full  report  and  hearing  on 
the  matter  before  advising  the  Board  of  Supervisors.    He  stated 
that  no  one  objected  to  Mr.  Kirkwood1 s  personal  opinion  but 
that  he  had  not  heard,  as  a  Commissioner,  both  sides  of  the 
question, 

Mr.  Kirkwood  reminded  the  Commission  that  his  recommendation 
was  that  the  Commission  not  follow  his  (Mr.  Kirkwood* s)  indivi- 
dual conviction  on  this,  but  that  no  position  be  taken  as  far 
as  this  matter  is  concerned. 

Commissioner  Greenberg  stated  he  could  not  see  the  advantage  of 
remaining  neutral,  but  until  he  heard  further  of  safeguards  to 
San  Francisco's  interests,  he  would  recommend  a  "no"  vote.  He 
stated  he  was  expressing  his  own  opinion. 

Commissioner  Greenberg  then  made  the  following  motion,  which 
was  seconded  for  the  purpose  of  discussion  only  by  Commissioner 
White: 

That  the  Public  Utilities  Commission  accept  the  analysis 
of  Senate  Bill  1106  by  the  City  Attorney  and  oppose  Proposition 
No.  1, 

Commissioner  White  then  stated  that  without  any  attempt  to 
further  analyze  Mr.  Holm's  report,  it  was  his  opinion  that  Mr. 
Holm  had  stated  the  position  of  the  City  and  County  very  con- 
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scientiously  and  intelligently.    Whether  or  not  the  Public 
Utilities  Commission  wished  to  agree  with  Mr.  Holm  was  some- 
thing the  Public  Utilities  Commission  would  have  to  determine. 
He  believed  Mr.  Holmfs  opinion  was  correct  and  was  inclined  to 
accept  it. 

Upon  motion  by  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  amendment  to  the  motion  was  offered: 

That  the  language  "and  oppose  Proposition  No.  I*  be 
deleted,  and  the  following  language  be  inserted:  "and  adopt 
the  opinion  of  the  City  Attorney  as  the  opinion  of  the  Public 
Utilities  Commission,11 

Vote  on  amendment  to  the  motion: 

Ayes-Commissioners  Baron,  Greenberg,  White 
Absent-Commissioners  Martin,  Fazackerley 

The  amendment  to  the  motion  carried. 

Vote  on  the  motion: 

Ayes-Commissioners  Greenberg,  White 
No-Commissioner  Baron 

Absent-Commissioners  Martin,  Fazackerley 
The  motion  failed. 

A  further  discussion  on  the  Water  Bond  Issue  ensued.    Mr.  Kirk- 
wood  read  the  deficiencies  pointed  out  by  the  Gity  Attorneys 
analysis  of  Senate  Bill  1106. 

Mr.  O'Connor,  Public  Utilities  Counsel,  affirmed  Mr.  Kirkwood's 
statement  that  the  City  Attorneyfs  analysis  of  Senate  Bill  1106 
had  not  as  yet  been  officially  transmitted  to  the  Board  of 
Supervisors* 

Commissioner  Baron  indicated  that  he  personally  disapproved  of 
the  Senate  Bill  in  its  present  form,  but  would  take  no  position 
until  he  was  fully  informed  and  had  read  Mr.  Holm's  analysis. 

Commissioner  White  then  emphasized  that  on  the  basis  of 
organized  labor's  position  on  the  water  bill  without  adding  the 
opinion  of  the  City  Attorney  on  local  grounds  that  he,  person- 
ally, was  going  to  be  against  the  bill. 

Commissioner  Greenberg  then  made  the  following  motion,  seconded 
by  Commissioner  White: 

That  the  Public  Utilities  Commission  go 
or1,  record  opposing  Senate  Bill  1106  and  so  inform  the  Board  of 
Supervisors  of  the  action  taken  by  the  Public  Utilities  Com- 
mission, that  as  a  basis  for  deliberation  the  Commission  had 
before  them  a  copy  of  the  City  Attorney's  analysis  of  Senate 
Bill  1106. 

Vote:      Ayes-Commissioners  Greenberg,  White 
No-Commissioner  Baron 

Absent-Commissioners  Martin,  Fazackerley 
Toe  motion  failed. 
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After  further  discussion,  Commissioner  White  made  the 
following  motion,  seconded  by  Commissioner  Greenberg: 

That  the  Public  Utilities  Commission  go  on  record  opposing 
Senate  Bill  1106  on  the  basis  of  the  conclusions  reached  in  the 
City  .Attorney's  analysis  of  Senate  Bill  1106,  and 

That  those  conclusions  be  affirmed  as  being  the  policy  and 
feelings  of  the  Public  Utilities  Commission, 

Vote:    Ayes-Commissioners  Greenberg,  White 
No-Commissioner  Baron 

Absent-Commissioners  Martin,  Fazackerley 
The  motion  failed. 

Commissioner  Greenberg  indicated  that  Supervisor  Ferdon  would 
expect  an  answer  and  requested  the  Commission  to  instruct  Mr. 
Kirkwood  to  inform  the  Supervisor  of  the  Commission's  action, 
and  it  was  so  ordered. 

Departmental  Report: 

Water  Department  monthly  report,  presented  by  J.  H.  Tujpiigr. 


THEREUPON  THE  MEETING  ADJOURNED. 
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SAIj__PRAN  CISCO  WATER  DEPARTMENT 
59TH  PERIODICAL  REPORT 
TO  THE 

PUBLIC  UTILITIES  COMMISSION 
AUGUST  25,  I960 


In  July  i960  the  gross  consumption  (water  released  into 
the  system  for  consumption)  for  the  entire  s;/stem  averaged 
205 e7  million  gallons  per  day.     This  is  a  decrease  of  1.7  mgd 
under  July  1959* 

Collections  from  the  sale  of  water  for  the  first  fifteen 
days  of  August  i960  amounted  to  5:5713 , 991 . 58,  which  is 
|ic4,656f27  (17.2<)  more  than  collected  in  the  first  fifteen 
days  of  August  1959*     Collections  for  the  fiscal  year  through 
August  15,  i960  were  $2,  li|/7,752  .31,  which  is  ^69,  060  .l|_3  less 
than  for  the  same  period  last  year.     Sales  within  San  Francisco 
are  0        and  suburban  sales  are  L . 6  %  higher  than  last  year. 
The  Department  had  lj_01  more  customers  on  July  31*  i960  than  on 
July  31,  1959. 

On  July  1,  i960  there  were  83  unfilled  orders  to  renew 
water  service  pipes.     During  July  there  were  315  services 
renewed  and  at  the  end  of  the  month  there  were  92  orders  not 
completed. 

During  the  month  of  July  i960  seven  claims  were  filed 
for  damages  by  the  Water  Department  against  others  in  an 
amount  of  f •  02  •     At  the  beginning  of  the  month  there  were 
86  outstanding  claims  totaling  $28, 765*16.     There  were  nine 
claims  settled  during  the  month,  leaving  73  outstanding 
claims  for  a  total  of  $12, 873  .62  on  July  31,  i960. 

There  were  ten  claims  for  damages  filed  by  others 
against  the  Water  Department  during;  July  1960,  totaling 
fo2, 17lj-.98.     Five  claims  totaling  $867.9^  were  settled  for 
-s602 .23  and  four  denied,   amounting  to  :;?1,960,50»     A  saving 
of  ,j2 ,226 .21  was  made  in  the  settlement  of  these  nine 
claims.     There  were  35  claims  of  this  type  still  outstanding 
July  31,   totaling  Spl73 ,  351 .08 . 

There  were  ll|  blow-off  operations  completed  within  the 
City  during  the  month  of  July  i960.  Outside  of  the  City,  a 
part  of  the  Palo  Alto  Pipe  Line  was  flushed. 
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The  contract  -for  construction  of— the  chlorine  at ct ions  at 
Summit,,  Sutro' and 'St  r.nford- Heights  Reservoirs  has  been  certified 
and  work  will  be  started  this  month, 

The  rehabilitation  of  Forest  Tanks  has  been  completed. 

Work  on  the  College  Hill  Reservoir  contract  for  lining 
and  roofing  has  been  resumed  after  being  delayed  by  the 
roofers'  strike. 

The  contract  work  of  cleaning   the  connecting  pipe  be- 
tween the  two  basins  of  Lake  i'-erced  Reservoir  has  been 
completed.     The  water  in  the  two  basins  will  now  be  main- 
tained at  the  same  level. 

There  are  five  cast-iron  main  and  five  other  contracts 
under  construction  at  this  time. 

The  East  Basin  of  Stanford  Heights  Reservoir  has  been 
cleaned  and  the  structural  inspection  completed.     It  was 
found  to  be  structually  satisfactory  and  leakage  tests  will 
be  made  the  week  of  August  22. 

The  suit  for  damages  filed  by  Charles  L.  Harney,,  Inc. 
against  the  Water  Department  for  about  $22,000.  and  the 
Department's  Counterclaim  for  :,?110  has  been  settled.  The 
Court  held  that  neither  party  was  responsible  for  damages. 

The  Directors  of  the  Brisbane  County  Water  District  took 
up  the  matter  of  the  proposed  agreement  for  sale  of  water  by 
the  Water  Department .     They  will  approve  the  agreement  at 
their  September  meeting. 

The  Dimond  Public  Utilities  District  application  for 
water  service  will  be  submitted  to  you  for  action  on 
August  23,  i960. 

It  is  anticipated  that  applications  for  water  service 
will  be  received  in  the  near  future  from  all  the  San  Mateo 
County  communities  which  were  represented  at  the  August  10th 
meeting  of  the  Bay  Area  Water  User's  Association. 

Milpitas  County  Water  District  have  indicated  that  they 
are  interested  in  entering  into  an  agreement  for  delivery  of 
water  under  Option  C3 >  providing  for  schedule  of  deliveries 
of  fixed  quantities. 


The  meeting  of  the  Joint  Committee  of  the  Public 
Utilities'   Committee  and  the  Board  of  Supervisor's  Finance 
Committee  postponed  approval  of  the  request  for  appropriation 
of  $790*000  for  the  purchase  of  land  and  engineering  costs  in 
connection  with  the  construction  of  a  corporation  yard  on  the 
Marine  Base  property  in  the  Islais  Creek  Area  pending  a 
report  on  the  question  of  consolidation  of  Water  Department 
shops  with  those  of  the  Department  of  Public  Works. 


J,  H.  TURNER 

General  Manager  and  Chief  Engineer 
San  Francisco  Water  Department 


M  I  M  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 

1,271st  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  2S2  -  CITY  HALL,  AUGUST  30, 
I960,  COMMENCING  AT  2:00  P.M. 
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Call  to  Order: 


Present:    Commissioners  Edw.  B.  Baron,  Stuart  N.  Greenberg, 
Don  Fazackerley,  Thomas  P.  White 

Resignation  of  Commissioner  Joseph  Martin,  Jr.,  was 
accepted  as  of  August  23,  i960 

Vice  President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Green 
berg,  the  minutes  of  the  1,270th  regular  meeting  of  the  Commis- 
sion, held  August  23,  I960,  were  approved. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,510— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  pay- 
ment of  claims  against  the  Municipal  Railway: 

Claimant 

fton-litfgated  Settlements  Date  of  Accident  Settlement 

SC  Margaret  H.  Mendoza  March  11,  I960  $  1,300.52 

CC  John  A.  Lundblad,  a  minor     December  19,  1959  1,333*33 

Appropriation  No.  0.735.804,000         $  2,633*35 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 
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— RESOLUTION  NO,  20,511— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder ,  the  following  contract: 

San  Francisco  Water  Department  Contract  No*  393~R — For  the  Lay- 
ing of  6-Inch  Cast  Iron  Main  in  Dalewood  Way-Sherwood  Forest 
Subdivision  No.  2  to  Michael  Murphy,  Jr.,  in  net  amount  of 
$4,222.00,  and  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,512— 

RESOLVED,  That  this  Commission  hereby  awards  to  Peterson- 
Cobby  Company,  as  the  lowest  regular  and  responsible  bidder, 
Airport  Department  Contract  No.  283,  Pier  D  Floor  Covering  at 
San  Francisco  International  Airport,  in  amount  of  $l6,463t00 
for  Alternate  B;  and  all  other  bids  for  the  above-described 
work  are  hereby  rejected* 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,513— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications,  and  authorizes  Bid  Call: 

WD  Contract  No.  959,  Painting  of  Third,  Fifth  and  Sixth  Floors, 
Various  Rest  Rooms  and  Other  Areas  in  Water  Department  Building, 
425  Mason  Street. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,514— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  'Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:      SAN  BRUNO  LUMBER  COMPANY 

Permit  to  occupy  for  employee  parking  a  portion  of  the  former 
Municipal  Railway  right  of  way,  being  50  feet  in  width  by  500 
feet  in  length  southerly  of  the  southerly  line  of  Angus  Street, 
San  Bruno;  subject  to  a  consideration  of  $1000  per  year. 
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Cancelling  permit  issued  to  the  above  named  permittee  by- 
Resolution  No.  20,023  adopted  March  22,  i960,  and  so  much  of  the 
above  area  from  that  certain  permit  issued  to  the  City  of  San 
Bruno  by  Resolution  No.  17,7^0  adopted  November  26,  1957. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,515— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:      PACIFIC  GAS  AND  ELECTRIC  COMPANY 
86  SOUTH  THIRD  STREET 
SAN  JOSE  lk,  CALIFORNIA 

Permit  to  extend  a  12  KV  underground  conduit  across  Bay 
Division  Pipeline  No,  3  right  of  way  fronting  Pine  Hills  No.  2 
subdivision,  Stanford  University,  Santa  Clara  County;  subject 
to  a  consideration  of  $50.00. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,516— 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
Hetch  Hetchy  Water  Supply,  Power  and  Utilities  Engineering 
Bureau  of  this  Commission  has  recommended  the  granting  of  a 
certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  that  bureau,  as  hereinafter  set 
forth; 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities  Commis- 
sion of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

TO:      PACIFIC  GAS  AND  ELECTRIC  COMPANY 

PERMIT  to  construct,  maintain  and  use  a  two-conductor  17  KV 
pole  line  extension  crossing  City?s  former  Hetch  Hetchy  rail- 
road right-of-way  within  Southeast  1/k  of  Scotion  28,  T.  1  3,, 
R.  17  E.,  M„  D.  Bo  &  M,,  in  Tuolumne  County,  California,  fee  of 
$50.00. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 

Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 
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— RESOLUTION  NO.  20,517— 

RESOLVED,  That  this  Commission  hereby  authorizes  Issuance 
of  Water  Department  Revocable  Permits  covering  use  and  occupancy 
of  property  as  follows: 

TO:  IRMA  G.  AND  EDGAR  ¥.  PARMENTER 

167*+  ALAMEDA 
REDWOOD  CITY 

AND 

W.  M.  DAVIDSON 
1662  ALAMEDA 
REDWOOD  CITY 

Permit  to  occupy  for  domestic  gardening  purposes  portions  of  Bay 
Division  Pipeline  No.  3  right  of  way;  said  portions  being 
adjacent  to  Lot  5  and  Lot  7>  respectively,  Block  19,  Sterling 
Highlands  No.  3,  Redwood  City.    No  fee  due  to  offsetting  bene- 
fits to  the  Department  in  upkeep  of  premises. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent -None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,518— 

RESOLVED,  That  this  Commission  hereby  approves  the  terms 
and  conditions  and  hereby  authorizes  bid  call  for  leasing  of 
property  under  the  jurisdiction  of  the  Water  Department  as 
follows: 

That  certain  617.68  acre  portion  of  Parcel  Si,  Alameda  Creek 
lands,  generally  located  in  the  area  lying  westerly  of 
Calaveras  Creek  and  northerly  of  Mission  Road  (CountyRoad  Not- 
562),  all  as  shown  on  WD  Drawing  B-1891;  for  a  term  of  three  ' 
years,  commencing  November  1,  I960,  with  a  60~day  cancellation 
clause  in  the  event  the  property  is  to  be  used  for  recreation, 
commercial  or  other  purposes;  cash  rental  to  be  not  less  than 
$2,500,00  per  year,  plus  25  per  cent  share  of  the  value  of  all 
crops  harvested  from  the  premises* 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,519— 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  July,  I960,  for  damages  which  the  Department  has  against 
miscellaneous  debtors: 

Bureau  of  Light,  Heat  and  Power  $  842.67 

11  thru  Bureau  of  Delinquent  Revenue  1,326.26 

$2,168.93;  and 
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approves  transferring  to  Bureau  of  Delinquent  Revenue  for 
collection  -  $621,84;  and  further  approves  abandoning  under 
Bureau  of  Delinquent  Revenue  Authorization  No.  14649,  claims  in 
amount  of  $45.22, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,520— 

RESOLVED,  That  under  the  provisions  of  the  certain  Lease, 
authorized  by  Public  Utilities  Commission  Resolution  No.  15677, 
and  covering  the  occupancy  of  the  Pacific  Telephone  &  Tele- 
graph Company  of  approximately  2,028  square  feet  of  Executive 
Aircraft  Terminal  space  and  3,200  square  feet  of  paved  area 
adjacent  thereto,  and  in  accordance  with  the  provisions  of  said 
lease,  the  term  of  said  lease  is  hereby  extended  for  a  period 
of  five  years  effective  September  1,  i960  at  an  annual  rental 
rate  of  $4,250.40,  subject,  however,  to  a  provision  wherein 
either  the  City  or  Lessee,  by  giving  ISO  days  prior  written 
notice  to  the  other,  shall  have  the  right  to  terminate  the 
lease  and  rental  payments  therefore. 

BE  IT  FURTHER  RESOLVED,  That  the  City  Attorney  be 
requested  to  prepare  the  appropriate  documents  to  cover  the 
Extension  of  Lease  and  the  aforementioned  provisions. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,521  — 

RESOLVED,  That  this  Commission  hereby  amends,  with  respect 

to  the  following  item  only,  Resolution  No.  20356,  adopted 
July  5,  I960: 

Delete:                      Sq.Ft.  Monthly  Rate       Monthly  Amount 

Room  52  (portion)          225  $  0.25  $  56,25 

Add: 

Room  29  (portion)          225  $  0.25  $  56.25 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  .20,522— 

RESOLVED,  That  this  Commission  hereby  authorizes  Emery 
Air  Freight  Corporation  to  share  Space  No.  Eight  in  Air  Cargo 
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Building  No.  One  with  West  Coast  Airlines,  Inc.,  a  local 
service  air  carrier,  said  authority  being  temporary  in  nature 
and  revocable  at  any  time  at  the  discretion  of  this  Commission, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,523— 

RESOLVED,  That  this  Commission  approves  the  terras  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:      West  Coast  Airlines,  Inc. 

Space:  Concourse  E,  Rooms  2,  3,  and  4; 

Central  Terminal  Building  Ticket  Counter  Area 
Room  102.1b,  Room  131.1a  and  Baggage  Space  SC-2 

Consideration:      $1,145*59  per  month 

Effective  Date:    As  determined  by  the  Airport  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  termi- 
nates, as  of  the  effective  date  set  forth  above,  that  certain 
Airport  Space  or  Use  Permit  previously  issued  West  Coast  Air- 
lines, Inc.  under  authority  of  Resolution  No.  19397* 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,524— 

RESOLVED,  That  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 

Permittee:       Lufthansa  German  Airlines 

Space:  Central  Terminal  Building,  Rooms  205A,  205E; 

Ticket  Area,  Room  102.1a,  Room  131.1b, 

Baggage  Space  SC-1. 

Concourse  E,  Rooms  1  and  4l 

Air  Cargo  Building  One,  Spaces  11  and  12 

Consideration:         $1, 763*83  Per  month 

Effective  Date:       As  determined  by  the  Airport  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  termi- 
nates, as  of  the  effective  date  set  forth  above,  that  certain 
Airport  Space  or  Use  Permit  previously  issued  Lufthansa  German 
Airlines  under  authority  of  Resolution  No.  2018S. 

-12,280- 


Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20.525— 

RESOLVED,  That  this  Commission  hereby  terminates, 
effective  July  5,1960,  at  the  request  of  the  Permittee,  the 
following  Airport  Space  or  Use  Permit: 

Permittee:  Travis  Transportation  Company,  Inc.  d/b/a 

Travis  Air  Service  and  Golden  Gate  Airways 

Space:  Rooms  lOH,  104A,  lO^B  and  lOHC  consisting  of 

2H6  square  feet,  Executive  Aircraft  Terminal 

Monthly  Consideration:  $163.20 

Permit  authorized  by  Resolution  No.  19^12,  adopted  July  21, 
1959. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20.526— 

RESOLVED,  That  this  Commission  hereby  awards  to  Barrett 
Construction  Company,  as  the  lowest  regular  and  responsible 
bidder.  Airport  Department  Contract  No*  2k7,  Improvements  to 
Piers  and  North  Concourse  at  San  Francisco  International  Air- 
port, in  amount  of  $92,500.00;  and  all  other  bids  for  the  above- 
described  work  are  hereby  rejected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent -None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,527— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications  as  submitted  by  United  Air  Lines,  under  which 
United  Air  Lines,  at  its  own  and  sole  cost,  will  construct  a 
washroom  building  adjacent  to  the  Wash  Facility  Hangar,  United 
Air  Lines  Service  Center  on  Plot  4,  San  Francisco  International 
Airport. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 
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—RESOLUTION  NO.  20,528— 

WHEREAS ,  the  following  employees  have  retired  from  the  ser- 
vice of  the  City  and  County  of  San  Francisco,  having  served  in 
Departments  of  the  Commission  for  a  period  of  twenty-five  years, 
or  more;  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of 
San  Francisco,  while  so  employed  in  their  respective  depart- 
ments; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission on  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  their  long  and  faithful  service, 
by  this  resolution  expresses  to  these  employees,  its  best 
wishes  for  a  long  and  happy  life  and  the  assurance  of  its 
appreciation  for  work  well  performed;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  resolution  for  presenta- 
tion to  each  of  the  following  employees: 

Municipal  Railway  Service 

Elvin  Fleming  Walker  31  years 

Wilfred  James  McHugh  33  " 

Albert  Cecil  Simmons  33  " 

Cosmos  P.  Zizak  37  n 

George  G,  Lindsay  3B  " 

James  A.  Malerbi  40  » 

Joseph  Francis  Noga  42  " 

Ralph  Strawn  43  " 

Water  Department 

William  Doolittle  30  years 

Joseph  Kappeler  51  " 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  20,529— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work 
as  satisfactorily  completed  and  approves  final  payment  in 
amount  of  $3, 756 » 10,  in  favor  of  Phoenix  Painting  Company  under 
MR  Contract  No.  467,  Painting  and  Repairs,  East  Portal  Twin 
Peaks  Tunnel. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 


12,282 


— RESOLUTION  NO,  20,530— 


RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed  and  approves  credit  Modification  of 
Contract  in  amount  $2,897. 13;  and  approves  final  payment  in 
amount  $7,602. 58,  in  favor  of  L.  0.  Smith  Company,  under  AD 
Contract  No,  271.,  Construction  of  Pavements  for  Runways  R-3  and 
R-18,  San  Francisco  International  Airport. 

Vote:    Ayes-Commissioners  Baron,  Creenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,531— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed  and  approves  excess  Modification  of 
Contract  in  amount  $1,683.32;  and  approves  final  payment  in 
amount  $32,112.07,  in  favor  of  Lowrie  Paving  Company,  under  AD 
Contract  No,  248,  Paving,  Utilities  and  Landscaping  of  Main 
Entrance  Road,  San  Francisco  International  Airport. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,532— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  932, 
Rehabilitating  Forest  Hill  Steel  Tank,  Cores  Tank  and  Steeple- 
jack Company,  Contractors,  should  be  in  accordance  with  the 
time  limit  set  forth  in  said  contract  be  completed  on  or  before 
July  21,  I960; 

WHEREAS,  Contractor  experienced  unavoidable  delays  of  six- 
teen (16)  days  due  to  roofers'  strike;  and    ten  (10)  days  due 
to  weather  conditions  too  wet  to  paint; 

WHEREAS,  Contractor  prosecuted  the  work  of  the  contract 
diligently; 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  No.  13,456,  Ordinance  No.  3kSk,  adopted  by 
the  Board  of  Supervisors,  January  16,  1956,  Section  6.3  "Un- 
avoidable Delays  due  to  the  prevention  of  a  Contractor  from 
commencing  and  prosecuting  the  work  because  of  the  acts  of 
others,  changes  in  the  work,  strikes  and  adverse  weather  con- 
ditions," this  Commission  hereby  grants  an  extension  of  twenty 
six  (26)  calendar  days  for  which  liquidated  damages  are  hereby 
waived;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications,  approves  Debit  Modification  of  Contract  in  the 
amount  of  Seven  Hundred  Eighty  Seven  Dollars  and  Seventy  Cents 
($787.70);  approves  Certificate  of  Acceptance  and  Authorization 
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for  Final  Payment  in  amount  of  Four  Thousand  Three  Hundred 
Eleven  Dollars  and  Seventy  Gents  ($4,31U70),  in  favor  of 
Gores  Tank  and  Steeplejack  Company,  under  said  San  Francisco 
Water  Department  Contract  No,  932. 

Vote;    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,533— 

RESOLVED,  That  this  Commission  hereby  approves  excess 
Modification  of  Contract  in  amount  of  $1&2.7S,  under  AD  Con- 
tract No.  246,  Remodeling  of  Ground  Floor,  Pier  D;  contractor, 
Martiftelli  Construction  Company;  to  make  changes  in  contract 
electrical  work  as  shown  on  Revision  No.  1  to  contract  drawing 
JJ A -10 707,  Sheet  E-l;  and  to  change  contract  section  30S  to  read 
as  follows:    "Socket  shall  be  furnished  with  five  (5)  Daws  to 
accommodate  a  2  element,  3  wire  polyphase  watthour  meter." 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,534— 

RESOLVED,  That  this  Commission  hereby  approves  credit 
Modification  of  Contract,  in  amount  of  $60.00,  under  AD  Con- 
tract 255,  Toilets  and  Waiting  Rooms  in  Terminal  Building, 
San  Francisco  International  Airport;  contractor,  Martinelli 
Construction  Company;  to  change  floor  drains  in  janitors 1 
closets  adjacent  to  Women's  Rooms  from  Wade  1703LB  cast  iron 
with  flange,  deep  sediment  bucket  and  removable  polished  brass 
top  to  Wade  W1100  with  6"  nickle  bronze  strainer. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,535-*- 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing contract  payments: 

In  amount  $4,498*13>  in  favor  of  Stolte,  Inc.,  under  HH  Contract 
No.  329,  Construction  of  Warnerville  Substation; 

In  amount  $4,169.00,  in  favor  of  Dames  and  Moore,  for  profes- 
sional engineering  service  in  connection  with  conduction  of 
soil  study  at  San  Francisco  International  Airport; 

In  amount  $12,671.66,  in  favor  of  Associated  Pipeline,  Inc., 
under  WD  Contract  No.  952,  Laying  6-Inch  Cast  Iron  Mains  in 
DeHaro,  Rhode  Island  and  Other  Streets. 
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Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-Hone 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,536— 

WHEREAS,  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  has  noted  with  sincere  regret  that 
Eeinhold  Bernhard  Hansen,  Senior  Civil  Engineer,  has  retired 
after  having  served  the  Hetch  Hetchy  Water  Supply,  Power  and 
Utilities  Engineering  Bureau  for  thirty-one  and  a  half  years; 
and 

WHEREAS,  during  these  years  of  invaluable  service,  he  has 
given  unstintingly  of  his  vast  knowledge  in  the  engineering 
field,  assisting  immeasurably  in  the  construction  and  admini-  - 
?tration  of  the  Hetch  Hetchy  System;  and 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  and  heads  of 
departments,  he  has  earned  their  respect,  admiration  and  good 
will;  and 

WHEREAS,  it  is  difficult  fully  to  evaluate  the  complete 
dedication  and  service  he  has  given  to  the  people  of  the  City 
and  County  of  San  Francisco  through  his  devoted  efforts: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  does  hereby  take  public  cognizance  of  the  many  con- 
tributions made  by  Mr.  Hansen  while  in  the  service  of  the  City 
and  County  of  San  Francisco  and  does  hereby  extend  to  him  its 
highest  commendation;  and 

BE  IT    FURTHER  RESOLVED,  That  a  suitably  framed  copy  of 
this  resolution  be  tendered  to  Mr.  Reinbold  Bernhard  Hansen 
as  a  token  of  its  esteem,  an  expression  of  the  sincere  grati- 
tude of  the  Public  Utilities  Commission  for  a  job  well  done  and 
best  wishes  for  long,  healthy,  happy  years  to  come. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,537— 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
approves  and  requests  the  Controller  to  certify: 

(1)  Modification  in  the  amount  of  $25,000.00,  under  Hetch 
Hetchy  Contract  No,  300-A,  Construction  of  Power  Tunnel  and 
Related  Work;  contractor,  Guy  F,  Atkinson,  Arundel  Corpora- 
tion and  L.  E#  Dixon  Company;  original  contract  amount  was 
$8, 161.420. 00  and  was  certified  for  $25,000,00  less  or 
$8,136,420.00; 

(2)  Amendment  to  provide  final  payment  under  said  contract  in 
the  amount  of  $25,000.00  to  reimburse  the  contractor  for 
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for  funds  which  had  been  deducted  in  error  for  rental  of 
City-owned  buildings  for  use  by  the  contractor  as 
employees'  quarters; 

(3)    Necessary  funds  to  provide  for  the  above;  and  be  it  further 

RESOLVED,  That  Resolution  Uo.  20482,  adopted  August  l6# 
I960  is  hereby  rescinded. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent -None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,538— 

WHEREAS,  Under  existing  agreements  the  Water  Department 
is  obligated  to  supply  water  to  the  City  of  Pleasanton, 
requiring  the  operation  of  two  deep  well  pumps  at  Santa  Rita 
Road  and  Black  Avenue  in  Pleasanton,  which  wells  are  the  pri- 
mary source  of  water  for  over  4,500  people;  and 

WHEREAS,  At  approximately  4:00  p.m.  on  August  22,  I960, 
complete  failure  of  one  of  the  pumps  occurred,  and  the  per- 
formance of  the  other  pump  was  materially  lowered  to  such  an 
extent  that  it  cannot  supply  the  necessary  water  and  complete 
failure  appears  imminent;  and 

WHEREAS,  Emergency  repair  or  replacement  of  the  above 
facility  is  necessary  to  carry  on  the  uninterrupted  service  to 
customers  to  protect  the  interests  of  the  City  and  County  of 
San  Francisco;  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission 
in  accordance  with  the  provisions  of  Section  47,  Chapter  10, 
of  the  Public  Works  Code,  hereby  declares  the  existence  of  an 
emergency  and  directs  the  Manager  of  Utilities  to  execute  such 
emergency  repairs  in  the  most  expeditious  manner;  and  be  it 
further 

RESOLVED,  That  the  Controller  be,  and  he  is  hereby 
requested  to  certify  funds  in  estimated  amount  of  $3,000.00  to 
provide  for  said  emergency  repairs  to  and/or  replacement  of 
said  facilities. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

Calendar  Item  No.  34,  regarding  approval  of  plans  and  specifica- 
tions covering  the  proposed  installation  of  a  new  double-faced 
entrance  road  sign  to  replace  Hilton  Innfs  present  sign  at  San 
Francisco  International  Airport: 

After  discussion  the  matter  was  put  over  for  two  weeks,  and  Mr; 
Kirkwood  was  requested  to  consult  with  Welton  Becket  &  Associ- 
ates, airport  architects,  to  ascertain  the  cost  of  an  over  all 
survey  for  the  purpose  of  determining  aesthetic  standards  for 
signs,  etc.,  at  the  entrance  area. 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,539— 

WHEREAS,  The  State  of  California  has  brought  action  in  San 
Mateo  County  Superior  Court  No.  S6671  against  the  City  and 
County  of  San  Francisco,  to  acquire  an  0«4g  acre  parcel  for 
freeway  purposes;  and 

WHEREAS,  The  Director  of  Property  has  appraised  the  present 
fair  market  value  of  the  property  as  $6,560«00;  and 

WHEREAS,  Certain  reservations  and  conditions  required  by 
the  Federal  Aviation  Agency  are  to  be  included  in  the  final 
order  and  judgment;  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  City 
Attorney  to  have  a  judgment  of  condemnation  entered,  the  fair 
market  value  of  the  property  being  $6,560.00,  containing 
reservations  and  conditions  required  by  the  Federal  Aviation 
Agency. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,5^0— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  in- 
currence of  expenses  in  estimated  amount  of  $500.00  covering 
the  appearance  of  Deputy  City  Attorney  F.  J.  Needles  before 
the  Civil  Aeronautics  Board  in  Washington,  D.C.,  for  the 
approximate  period  of  September  6  through  September  3,  I960, 
in  the  matter  of  the  Transpacific  Route  Case  Docket  No.  7723/ 
et  al. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,5^- 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  and  Chief  Engineer,  Hetch  Hetchy,  to  execute  a 
Special  Use  Permit  from  the  National  Park  Service,  Department 
of  the  Interior,  for  the  purpose  of  drilling  core  holes  within 
Yosemite  National  Park  in  connection  with  Canyon  Power  Project. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 
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—RESOLUTION  NO.  20,5^2— 


RESOLVED,  That  this  Commission  approves  a  contract 
employing  R.  B.  Hansen  as  an  expert  witness,  at  the  rate  of 
$100.00  per  day,  in  connection  with  United  States  Department  of 
the  Interior  Hearing,  to  be  held  in  September,  I960,  payment 
not  to  exceed  $2,000.00, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,543— 

WHEREAS,  the  City  Attorney  has  received  a  communication 
dated  August  24,  I960  from  the  United  States  Department  of  the 
Interior  relating  to  the  appeal  of  the  City  and  County  of  San 
Francisco  from  the  Bureau  of  Land  Management  decision  relative 
to  fish  release  requirement  in  connection  withCity's  applica- 
tion for  a  change  in  location  of  the  Canyon  Tunnel  Aqueduct 
right  of  way,  in  part,  as  follows: 

"Pursuant  to  our  telephone  conversation  of  this  date,  we  are 
setting  forth  hereinbelow  the  water  release  condition  which 
we  propose  to  include  in  any  permit  that  may  be  issued  to 
the  City  and  County  of  San  Francisco: 

" rl4.    Applicant  will  release  water  to  stream  flow 
from  O'Shaughnessy  Dam  during  the  first  full  twenty-four 
(24)  month  period  of  operation  according  to  the  follow- 
ing schedule: 

Period  Release  from  O'Shaughnessy  Dam 

_  in  Sec.  Ft.   

May  through 

September  15  Minimum  of  75  c.f.s. 

September  16 

through  April  30       Minimum  of  35  c,f,s. 

PROVIDED  that  releases  shall  be  measured  at  the  exist- 
ing gaging  station  located  approximately  three-fourths 
mile  below  0f Shaughnessy  Dam; 

PROVIDED  FURTHER  that  during  the  first  full  twenty- 
four  (24)  months  of  operation  a  fishery  study  will  be 
conducted  jointly  by  the  United  States  Fish  and  Wild- 
life Service,  the  National  Park  Service,  and  the 
United  States  Forest  Service,  in  cooperation  with  the 
City;  and  that  during  the  course  of  this  study  the 
City  will  make  such  adjustments  of  flow  as  may  be 
required  as  a  basis  for  making  observations  and  deter- 
mination of  an  appropriate  minimum  flow  ceiling;  and 

PROVIDED  FURTHER  that  at  the  conclusion  of  the  two 
year  study  as  aforesaid  and  based  upon  such  studies, 
the  Commissioner,  Fish  and  Wildlife  Service,  shall 
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propose  a  minimum  flow  ceiling  for  the  period  May  1 
through  September  15  and  file  the  proposal  with  the 
Secretary;  the  proposal  shall  become  a  part  of  these 
conditions  unless  the  Gity  files  objections  to  the 
proposal  within  30  days,  and  the  Gity  may,  upon 
request ,  have  a  hearing  before  a  Special  Hearing 
Officer  who  will  render  proposed  findings  of  fact; 
upon  receipt  and  study  of  the  proposed  findings  of 
fact,  and  the  record,  the  Secretary  shall  determine 
a  minimum  flow  ceiling  for  the  period  May  1  through 
September  14. 1,1 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
approves  the  above  condition  and  authorizes  the  Gity  Attorney 
to  so  advise  the  United  States  Department  of  the  Interior, 

Vote;    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White 
Absent-None 

Manager  of  Utilities  Calendar  Items: 

Mr,  Kirkwood  reported  that  he  had  received  a  report  . 
from  the  Public  Utilities  Committee,  Grand  Jury,  on  the  Water 
Department  which  indicated  that  they  were  favorably  impressed 
with  the  general  operations  of  the  department.    However,  there 
was  one  section  which  recommended  construction  of  a  new 
corporation  yard.    The  Grand  Jury  made  no  specific  recommenda- 
tion as  to  location  of  the  property  to  be  utilized  for  such 
yard,  but  did  recommend  that  the  program  be  expedited.  Upon 
motion  by  Commissioner  White,  it  was  ordered  by  the  Commission 
that  copies  of  the  Grand  Jury  report  be  submitted  to  the 
Finance  and  Public  Buildings,  Lands,  and  City  Planning  Com- 
mittees of  the  Board  of  Supervisors,  with  particular  attention 
called  to  the  paragraph  stressing  the  need  of  a  new  corporation 
yard, 

Mr.  Kirkwood  also  read  a  report,  dated  August  25,  I960,  from 
Vernon  ¥.  Anderson  relative  to  proposed  use  of  Municipal  Rail- 
way property  at  Turk  and  Fillmore  Streets  as  a  parking  lot. 
After  some  discussion  by  the  Commission  as  to  needs  of  other 
departments  such  as  the  Parking  Authority  and  Redevelopment 
Agency,  it  was  decided  that  Mr.  Kirkwood  and  Mr.  Anderson 
would  look  into  the  possibility  of  leasing  the  property  for  a 
period  not  to  exceed  five  years,  such  lease  to  contain  a  can- 
cellation clause  should  the  City  have  another  use  for  said 
property, 

Mr.  Kirkwood  informed  the  Commission  that  he  had  attended  a 
meeting  of  the  San  Francisco-San  Mateo  Mutual  Problems  Com- 
mittee, in  San  Mateo  on  Thursday,  August  25,  to  discuss  proposed 
recreational  use  of  the  Grystal  Springs  Watershed-,    The  resolu- 
tion introduced  regarding  the  study  of  the  feasibility  of 
recreational  use  of  the  Watershed  was  not  compatible  with  Mr. 
Kirkwood' s  previous  suggestion  to  the  committee  with  regard  to 
the  Public  Utilities  Commission  policy,  and  Mr.  Kirkwood  so 
informed  the  Mutual  Problems  Committee  and  read  to  them  his 
memorandum  of  June  22,  I960,  which  he  felt  definitely  stated 
the  policy  of  the  Public  Utilities  Commission. 
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Roll  Call: 

Commissioner  White  suggested  a  report  be  made  on  the  meeting  of 
the  Golden  Gate  Authority  Commission  held  this  morning,  Mr, 
Kirkwood  stated  he  and  Mr.  Brown  were  in  attendance ,  and  re- 
quested Mr.  Brown  to  make  an  oral  report.    Mr.  Brown  told  the 
Commission  the  Golden  Gate  Authority  met  at  10:00  o'clock  the 
morning  of  August  30,  I960,  in  Room  282,  City  Hall;  that  the 
Authority  heard  a  short  statement  by  Mr.  Kirkwood  and  he  sub- 
mitted resolutions  passed  by  the  Board  of  Supervisors  and  the 
Public  Utilities  Commission  which  expressed  the  official  stand 
of  the  City  and  County  of  San  Francisco.    Mr.  Brown  said  he 
submitted  financial  and  historical  background  information  and 
answered  some  questions,  and  refrained  from  answering  others 
that  covered  policy  matters. 

Commissioner  Greenberg  reminded  the  Commission  and  staff  that 
next  Tuesday  the  Board  of  Supervisors  was  to  consider  revision 
of  fares  for  service  to  and  from  Candlestick  Park.  Mr. 
Greenberg  stated  he  felt  there  was  no  controversy  except  the 
question  of  fares  and  service  on  local  lines.  Commissioner 
White  emphasized  this  point  and  stated  he  was  in  disagreement 
with  the  schedule  for  revision  of  fares  due  to  the  difficulty 
of  administering  such  schedule  on  local  lines  because  of  the 
inconvenience  it  would  cause  to  the  local  residents  and  the 
operators  on  the  local  lines.    Commissioner  Greenberg  wished 
to  know  if  anyone  was  going  to  be  in  attendance  at  the  meeting. 
Mr.  Kirkwood  informed  the  Commission  that  he,  personally, 
would  be  on  a  holiday,  but  that  Mr.  Vernon  ¥.  Anderson  would 
represent  the  Municipal  Railway  and  Public  Utilities  Commission 
and  if  any  Commissioner  wished  to  attend  he  was  free  to  do  so. 

Commissioner  Fazackerley  then  reported  that  when  he  was 
President  of  the  Public  Utilities  Commission  he  had  had  several 
discussions  with  Mr.  Don  Nyrop,  President,  Northwest  Airlines, 
regarding  the  possibility  of  the  air  line  coming  into  San 
Francisco.    This  morning  he  had  the  pleasure  of  meeting  with 
Mr.  Nyrop,  Mayor  Ghristopher  and  Mr.  Kirkwood  in  the  Mayor's 
office.    At  that  meeting  Mr,  Nyrop  declared  that  when  the 
certification  of  Northwest  Airlines  takes  place  they  intend  to 
establish  a  turn  around  maintenance  base  at  San  Francisco  Inter- 
national Airport.    This  certification  of  Northwest  Airlines 
service  to  the  Orient  and  Hawaii  is  expected  some  time  in 
October  or  November,  and  Northwest  will  send  a  Vice  President 
in  Charge  of  Planning  and  Property  to  work  on  the  details  of 
establishing  a  base  in  San  Francisco. 

Mr,  Brown  informed  the  Commission  that  because  of  the  change  in 
the  passenger  pattern  at  San  Francisco  International  Airport — 
mainly,  large  peaks  which  seem  to  occur  because  of  jet  service 
—-that  the  Interstate  Restaurant  seemed  to  be  affected  by  this 
now  pattern.    Due  to  this  trend  Interstate  has  decided  not  to 
pursue  the  construction  of  a  glass  elevator. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


l,272d  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  SEPTEMBER  6, 
I960,  COMMENCING  AT  2:00  P.M. 

O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 


Call  to  Order: 

Present:    Commissioners  Edw.  B,  Baron,  Stuart  N.  Greenberg, 
Don  Fazackerley,  Thomas  P.  White 

Vice  President  Edw.  B,  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,271st  regular  meeting  of  the 
Commission,  held  August  30,  I960,  were  approved. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20, 544— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litigated  Settlements 


TC 
MC 

MC 
MC 

cc 
cc 


Maurice  L.  Hall 
Morris  Sa.nt 
Regina  H.  Levenberg 
Adeline  R.  Barrow 
Henrietta  Levy 
Paula  Romo 


Date  of  Accident 

June  27,  I960 
April  28,  I960 
July  22,  I960 
July  25,  I960 
October  25,  1959 
January  22,  I960 


Settlement 

$  999*00 
2,100o00 
1,500.00 
542,00 

9,000.00 

850,00 


Amending  that  portion  of  Resolution  No.  20492,  dated 
August  23,  I960,  pertaining  to  Katherine  Crowley,  to 
read:  Claimant,  Richard  L.  Brady,  as  Administrator 
of  the  Estate  of  Katherine  Crowley,  Deceased. 


Litigated  Settlements 

CC  Wilma  E.  Lai 1 man 
MC  Margaret  Cooney 
TC  John  Coppinger 
MC  Geary  Motors,  Inc. 
MC  W.  H.  S.  Neuberg 


April  7,  I960 
June  1,  1959 
August  20,  1958 
October  10,  1957 
September  22,  1956 


750.00 
2,125.00 
4,000.00 
1,500.00 
1,481.62 
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Judgments  Date  of  Accident  Settlement 

TC  Francisco  Jarquin  September  1,  1957       $  60,731.63 

TC  Fernando  Moisa  September  1,  1957  3,041.45 

TC  Juan  Delgado  September  1,  1957  15,731.62 

$104,352.32 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,5I*-r5_~ 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications,  and  authorizes  Bid  Call: 

HHWS  Contract  No.  330-Cherry  Power  Development  Canyon  Project, 
Exploratory  Core  Drilling. 

WD  Contract  No.  907B-Laying  of  6-Inch  and  8-Inch  Cast  Iron  Mains 
in  the  South  Service  Road  of  Geary  Expressway  between  Steiner 
and  Webster  Streets  (Western  Addition  Redevelopment). 

TO  Contract  No.  965-Additions  to  Crocker  Amazon  Pump  Station. 

WD  Contract  No.  97^-For  the  Laying  of  6-Inch  Cast  Iron  Main  in 
2Uth  Ave.  from  Balboa  Street  to  a  Point  2g0  Feet  Southerly. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,5*+6~ 

RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19952,  hereby  authorizes  the  General  Manager  and 
Chief  Engineer,  San  Francisco  Water  Department,  to  accept  the 
Application  for  Water  Supply  for  Resale  Purposes  submitted  by 
the  North  Coast  County  Water  District,  effective  October  1,  I960 

Yote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent :  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,547— 

WHEREAS,  Mr.  R.  B.  Hansen,  Senior  Civil  Engineer, 
Utilities  Engineering  Bureau,  appointed  as  Joint  Pole  Represanta 
tive  for  this  Commission  by  its  Resolution  No.  12523,  dated 
June  2,  1952,  has  retired  from  City  employment  on  August  31* 
I960;  now,  therefore,  be  it 

RESOLVED,  That  effective  September  1,  I960,  Rino  Bei, 
Civil  Engineer  of  the  Utilities  Engineering  Bureau,  is,  subject 
to  the  written  approval  of  the  Manager  of  Utilities  in  each 
instance,  hereby  authorized  to  sign  and  execute  for  and  on 
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behalf  of  this  Commission  and  the  City  and  County  of  San 
Francisco  all  routine  documents  relating  to  the  acquisition  or 
abandonment  of  interest  by  the  City  and  County  of  San  Francisco 
in  the  operations  of  the  Joint  Pole  Agreement  to  which  the  City 
and  County  of  San  Francisco,  through  this  Commission,  is  a  party, 
and,  subject  to  the  written  approval  of  the  Manager  of  Utilities 
in  each  instance,  to  approve  or  disapprove  charges  or  credits 
incident  to  the  operations  of  said  Joint  Pole  Agreement. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,548— 

RESOLVED,  That  this  Commission  consents  tc  Amendment 
No,  One  to  sublease  between  United  Air  Lines,  Inc.,  as  lessor, 
and  Japan  Air  Lines,  as  lessee,  said  amendment  increasing  space 
subleased  by  100  square  feet  of  engine  storage  space  plus 
additional  storage  space  to  accommodate  one  jet  engine  and  also 
increasing  the  annual  rental  to  $£>, 629.29. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,549— 

RESOLVED,  That  this  Commission  approves  amending  Federal 
Aviation  Agency  Contract  No.  C4ca-2110-A  by  deleting  Article  5 
requiring  30  days  notice  of  renewal  each  year  and  adding  new 
Article  5  providing  for  automatic  renewal  clause. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,550— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:    Far  West  Airlines,  d.b.a.  Golden  Gate  Airways 

Space:  Rooms  104,  104A,  104b  and  104C,  consisting  of 

S46  square  feet,  Executive  Aircraft  Terminal 

Monthly  Consideration:  $169*20 

Effective:    July  6,  I960 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 
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On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,551-- 

WHEREAS ,  the  Manager  of  the  San  Francisco  International 
Airport  of  this  Commission  has  recommended  the  granting  of  a 
certain  License  for  use  and  occupancy  of  land  and  property  under 
control  of  that  department,  as  hereinafter  set  forth;  therefore, 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of  the  City 

and  County  of  Ban  Francisco  docs  hereby  approve  the  terms  and 
conditions  of  the  paid  License  and  authorizes  the  execution  of 
the  same  as  follows: 

To:  UNITED  STATES  OF  AMERICA 

FEDERAL  AVIATION  AGENCY 

Permit  To:  Construct,  maintain  and  use  ''Airport  Surface  Detection 
Equipment"  on  Airport  property,  located  within  SW  i 
of  the  SW  i  of  Section  36,  T.  3  S.,  R.  5  W. ,  M.  D.  B. 
&  M.,  San  Mateo  County,  California.  Government 
Agency;  no  fee. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,552— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:    Trans-Sierra  Airways 

Space:  Rooms  Clb,  109,  109A,  portion  of  Room  100,  Executive 

Aircraft  Terminal 

Effective:    August  15,  I960 

Consideration:    $202.7^  per  month;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  terminates,  as  of 
the  effective  date  set  forth  above,  that  certain  Airport  Space 
or  Use  Permit  previously  issued  Trans-Sierra  Airways  pursuant 
to  Resolution  No,  19977. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,553-— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 
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To:  ROBERT  G.  NELSON 

1686  Alameda  de  Las  Pulgas 
Redwood  City 

Permit  To:    Occupy  for  domestic  gardening  purposes  a  portion  of 
Bay  Division  Pipeline  Wo.  3  right  of  way;  said 
portion  being  adjacent  to  Lot  3,  Block  19,  Sterling 
Highlands  Wo.  3,  Redwood  City.    Wo  fee  due  to  off- 
setting benefits  to  the  Department  in  upkeep  of 
premises., 

Vote:    Ayes--Oommissioners  Baron,  Greenberg,  Fazackerley;  White 

Absent:  Hone 

On  motion  cf  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  WO,  20,55**— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing contract  payments: 

In  amount  of  $139 > S3 1 . 3^,  in  favor  of  Ratkovich  Construction 
Company,  under  AD  Contract  Wo.  262 -Fill  for  Extension  of  Runway 
19L  and  Maintenance  Base  Area  at  San  Francisco  International 
Airport; 

In  amount  of  $12,480.73,  in  favor  of  Martinelli  Construction 

Company,  under  AD  Contract  Wo.  246-Remodeling  Ground  Floor, 

1 ier  D,  Terminal  Building  at  San  Francisco  International  Airport; 

In  amount  of  $3,667.71,  in  favor  of  McBroom  and  Cecchini,  under 
AD  Contract  Wo*  249-Remodeling  Fourth  Floor,  Terminal  Building 
at  San  Francisco  International  Airport; 

In  amount  of  $19,200.62,  in  favor  of  Martinelli  Construction 
Company,  under  AD  Contract  Wo.  255-Toilets  and  Waiting  Rooms  in 
Terminal  Building  at  Sa.n  Francisco  International  Airport; 

In  amount  of  $15,622.06,  in  favor  of  Standard  Conveyor  Company, 
under  AD  Contract  Wo.  257-South  Baggage  Conveyor  in  Terminal 
Building  at  San  Francisco  International  Airport; 

In  amount  of  $280.58,  in  favor  of  Leigh  Fisher  for  professional 
service  relative  to  Professional  Planning,  Operational 
Research  and  Consultant  Service,  San  Francisco  International 

Airport ; 

In  amount  of  $9,073*71,  in  favor  of  McBroom  and  Cecchini,  under 
AD  Contract  Wo.  279-Ticket  Counter,  Office  and  Baggage  Area, 
Terminal  Building  at  San  Francisco  International  Airport; 

In  amount  of  $19,314,90,  in  favor  of  Fred  T.  Fairey,  under  WD 
Contract  Wo.  878-Laying  S-Inch,  12-Inch  and  16-Inch  Cast  Iron 
Mains  in  Trumbull  and  Other  Streets  (Southern  Freeway); 

In  amount  of  $5,179.21,  in  favor  of  C.  J.  Collins,  under  WD 
Contract  Wo.  942-Reconstruction  of  Irvington  Pump  Station  and 
Chlorination  Station; 

In  amount  of  $17,934.50,  in  favor  of  Michael  Murphy,  Jr.,  under 
WD  Contract  Wo.  950-Laying  of  4-Inch  and  6-Inch  Cast  Iron  Mains 
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in  Potrero  Heights  Area; 

In  amount  of  $7,330.11,  in  favor  of  John  J.  Verzello,  d.b.a. 
D,  E.  Burgess  Company,  under  WD  Contract  No.  955-Cleaning  and 
Coating  Steel  Trestles  and  Pipes,  Bay  Division  Pipelines  No.  1 
and  No.  2; 

In  amount  of  $1, 568.74,  in  favor  of  Associated  Pipeline,  Inc., 
under  TO  Contract  No.  956-Laying  of  6-Inch  Cast  Iron  Main  in 
Innes  Avenue  and  Ordway  Street; 

In  amount  of  $30,937.50,  in  favor  of  Allis  Chalmers  Manufacturing 
Company,  under  HHWS  Contract  No.  239-Furnishing  and  Installing 
Synchronous  Generators  for  Cherry  Generating  Station. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,555— 

WHEREAS,  the  Board  of  Supervisors  under  Resolution 
No.  5^7-60,  adopted  August  22,  I960,  pursuant  to  Public  Utilities 
Commissioner  Resolution  No.  20423,  adopted  July  26,  I960,  j 
declared  the  existence  of  an  emergency  to  remove  and  replace 
defective  dampers  on  the  City's  two  115,000-volt  Moccasin- 
Newark  transmission  lines;  and 

WHEREAS,  the  Board  of  Supervisors  under  the  said 
resolution  authorized  the  Public  Utilities  Commission  to  proceed 
with  the  replacement  of  said  dampers  in  the  most  expeditious 
manner;  therefore,  be  it 

RESOLVED,  That  the  Controller  is  hereby  requested  to 
provide  funds  in  the  amount  of  $20,000.00  for  said  replacement 
of  dampers. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  20,556— 

RESOLVED,  That  this  Commission  hereby  awards  to  Safe 
Electric  as  the  lowest  regular  and  responsible  bidder,  Airport 
Department  Contract  No.  27S-Reconstruction  of  Runway  Lighting 
System,  in  the  amount  of  $159,^78. 37,  and  all  other  bids  for  the 
above-described  work  are  hereby  rejected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,557— 

RESOLVED,  That  this  Commission  hereby  authorizes,  as  a 
temporary  expedient,  Asiatic  Animal  Imports  to  share  space  with 
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the  American  Express  Company;  said  permission  to  be  revocable 
at  any  time  at  the  discretion  of  the  Commission. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent :  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,558— 

WHEREAS,  this  Commission  by  Resolution  No.  205*13  has 
approved  a  certain  water  release  condition  proposed  by  United 
States  Department  of  the  Interior  in  connection  with  Cityfs 
application  for  a  change  in  location  of  the  Canyon  Tunnel 
Aqueduct  right  of  way,  and 

WHEREAS,  the  United  States  Department  of  the  Interior  has 
now  advised  the  City  Attorney  that  California  Department  of 
Fish  and  Game  should  be  included  in  said  condition  as  a 
participant  in  the  two  year  study  therein;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  amendment  to 
the  condition,  and  authorizes  the  City  Attorney  to  so  advise  the 
United  States  Department  of  the  Interior. 

Vote:    Ayes-Comralssioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,559-- 

RESOLVED,  That  this  Commission  approves  terms  and  condi- 
tions, and  hereby  requests  the  Controller  to  provide  funds  in 
amount  of  $8,500.00  for  a  contract  with  Norman  R.  Gibson, 
Consulting  Engineer,  to  conduct  efficiency  tests  on  Cherry  Power 
House  turbines. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,560— 

RESOLVED,  That  this  Commission  hereby  approves  contract 
payment  in  amount  of  $88,491.69,  in  favor  of  G-S-L-H-T  Power- 
house Contractors,  under  HHWS  Contract  No.  3l6-Construction  of 
Cherry  Powerhouse  and  Penstock,  Intake  Switchyard,  Transmission 
Line  between  Cherry  Powerhouse  and  Intake  Switchyard. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,561  — 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
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Manager  of  Utilities  to  execute  agreement  with  Geological  Survey, 
United  States  Department  of  Interior,  to  conduct  water  resources 
investigation  at  the  Gaging  Station  at  Alameda  Creek  near  Niles 
and  San  Antonio  Creek  (La  Costa)  Creek  near  Sunol,  California, 
for  the  period  July  1,  I960  to  June  30,  1961;  the  total  fee  for 
said  services  is  to  be  $2,100,00,  all  in  accordance  with  the 
terms  and  conditions  of  said  agreement. 

Vote:  Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,561 -A 

RESOLVED,  That  the  authorization  for  the  leasing  of 
certain  Terminal  Building  space,  as  approved  by  Resolution 
No,  20201  (and  affecting  space  now  leased  by  United  Air  Lines) 
is  hereby  amended  to  include  the  leasing  of  Rooms  1  and  1A  in 
Pier  B  at  a  minimum  annual  rental  of  $3,454.56  and  that  the 
City  Attorney  be  requested  to  proceed  accordingly  in  the 
preparation  of  appropriate  leases  of  the  north  area  to  reflect 
this  addition. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,562— 

RESOLVED,  That  this  Commission  hereby  approves  payment 
of  claims  in  amount  $26>4,24,  made  by  Water  Department  for  the 
month  of  August,  I960,  per  Revolving  Fund  Voucher  No.  2137, 

Vote:    Ayes-Commissioner  Baron,  Greenberg,  Fazackerley;  White 
Absent:  None 


Manager  of  Utilities  Calendar  Items: 

In  the  absence  of  the  Manager  of  Utilities,  the  Secretary 
reported  that  he  had  received  notice  from  the  State  Board  of 
Equalization  regarding  the  decision  in  the  matter  of  applica- 
tion of  the  City  and  County  of  San  Francisco  for  the  review, 
equalization  and  adjustment  of  the  I960  assessments  imposed  by 
the  County  of  Tuolumne  upon  the  lands  and  improvements  of  the 
applicant;  that  the  assessments  by  the  County  of  Tuolumne  were 
reduced  to  $1,214,000. 

Commissioner  Fazackerley  commented  that  the  State  Board 
agreed  with  City's  contention  that  irrespective  of  the 
propriety  of  the  assessment,  the  assessment  was  excessive  and 
that  the  remaining  question  is  whether  City  should  appeal  the 
entire  matter  to  a  court  decision.    Commissioner  Fazackerley 
stated  he  believed  the  matter  should  be  referred  to  the  Manager 
of  Utilities,  Public  Utilities  Counsel  and  City  Attorney  for 
recommendation. 

Upon  motion  by  Commissioner  Fazackerley,  seconded  by 
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Commissioner  Greenberg,  the  Commission  unanimously  voted  to 
refer  the  matter  to  the  Manager  of  Utilities  and  Staff  for 
recommendation. 

The  Commission  was  also  reminded  by  the  Secretary  of  the 
forthcoming  banquet,  honoring  R.  B.  Hansen,  on  his  retirement, 
to  be  held  at  the  Red  Chimney  Restaurant,  San  Francisco,  on 
September  19th,  at  7:30  P.M.,  and  of  the  dinner  to  be  held  on 
September  9th,  at  8:00  P.M.,  at  the  Benjamin  Franklin  Hotel  in 
San  Mateo,  by  the  Golden  Gate  Chapter  of  the  Air  Mail  Pioneers 
Society,  celebrating  the  40th  anniversary  of  the  landing  of  the 
first  transcontinental  air  mail  plane  at  Marina  Field  in  San 
Francisco  on  September  11,  1920. 

Roll  Call: 

Commissioner  White  reported  that  he  had  attended  a  reception 
for  the  presidential  candidate  at  the  Airport  on  Saturday  last 
and  he  wished  to  compliment  Airport  Manager  Belford  Brown  and 
the  Airport  Staff  on  the  manner  in  which  the  reception  was 
handled. 

Department  Report: 

Airport  Department  monthly  report,  presented  by  Mr.  Belford 
Brown. 

Mr.  Brown  read  a  letter  that  was  sent  to  Oakland  and  all 
interested  parties  from  the  Chairman  of  the  Civil  Aeronautics 
Board,  which  informed  Oakland  that  the  Board  has  concluded  that 
an  adequacy  of  service  investigation  with  respect  to  Oakland 
should  not  be  instituted  on  the  Board's  initiative.    The  letter 
further  informed  the  City  of  Oakland,  if  they  so  desired,  they 
could  make  a  further  adequacy  of  service  complaint  under 
section  404(a)  of  the  Civil  Aeronautics  Administration  Act. 


THEREUPON  THE  MEETING  ADJOURNED. 
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Report  of  the  Manager,  Airport  Department 
to  the  Public  Utilities  Commission 


September  6,  1960 


Air_Traffic 

The  volume  of  passenger  traffic  at  San  Francisco  Inter- 
national Airport  for  the  month  of  July  indicates  a  14.57,  increase 
compared  with  the  same  period  of  1959.    Traffic  figures  show  the 
total  number  of  "in  and  out    passengers  amounted  to  490,105, 
as  compared  with  427,876  passengers  in  July,  1959,  or  an  actual 
increase  of  62,229  passengers. 

The  FAA  Control  Tower  recorded  a  total  of  12,368  scheduled 
airline  arrivals  and  departures,  representing  an  increase  of  9.5% 
over  July,  1959. 

Total  mail  (air  mail  and  first  class  mail  by  air)  amounted 
to  3,737,979  pounds  for  July,  1960,  an  increase  of  7.6%  over  July,  1960. 

Freight  moving  through  San  Francisco  by  air  showed  a  slight 
decrease- -down  one-half  of  one  percent  from  July,  1959;  express  volume, 
however,  was  up  2.87,  over  last  year. 


*  *  * 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,273d  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  SEPTEMBER  13, 
I960,  COMMENCING  AT  2:00  P.M. 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0 
Call  to  Order: 

Present:    Commissioners  Edw.  B.  Baron,  Stuart  N.  Greenberg, 
Don  Fazackerley,  Henry  W.  Roden 

Absent:      Commissioner  Thomas  P.  White 

Vice  President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

Commissioner  Baron  welcomed  Commissioner  Roden  and  Commissioner 
Greenberg  presented  him  with  a  bronze  name  plate. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  l,272d  regular  meeting  of  the 
Commission,  held  September  6,  I960,  were  approved. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent -Commissi oner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,563— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Cora- 
mission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-litigated  Settlements       Date  of  Accident  Settlement 

MC  Jose  Nunez  October  19,  1959  $  750.00 
MC  Motors  Insurance  Corp. 

and  Generoso  Vistosa  June  23,  I960  629.00 

CC  Yee  Suey  Ngon  Ginn  March  4,  i960  4,500.00 

CC  Nora  Connolly  March  13,  I960  1,750.00 

CC  Mildred  Kee  April  29,  I960  656.40 

Judgment 

TC  Vito  Martini  September  24,  1957  6,202.25 

$14,487.65 

Appropriation  No.  0.735.^04.000 
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Vote;    Ayes-Commissionere  Baron,  Greenberg,  Fazackerley, 
Rod  en 

Absent-N-ens  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,564— 

RESOLVED,  That  this  Commission  hereby  approves #  in 
accordance  with  Resolution  No.  16527,  adopted  July  16,  1956, 
payment  of  claims  in  amount  $14, 170.83,  made  by  Municipal  Rail- 
way for  month  of  August,  I960,  per  Revolving  Fund  Voucher  Nos. 
2079  through  20SS. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Whi-te, 
Rod  en 

Absent-*me  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20f565~ 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  of  this 
Commission  has  recommended  the  granting  of  a  certin  revocable 
permit  for  use  and  occupancy  of  buildings  and  utilities  under 
control  of  the  bureau,  as  hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terras  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

TO  UNITED  STATES  DEPARTMENT  OF  THE  INTERIOR, 

NATIONAL  PARK  SERVICE 

PERMIT  TO  use  and  occupy  City-owned  cottage,  garage,  wood  shed 
and  related  utilities  at  Lake  Eleanor,  Tuolumne  County, 
California,  as  a  Fire  Guard  Station. 

No  fee  due  to  offsetting  fire  protection  benefits  to  City, 

Vote:  Ayes-*Comml3S* rg  Baron,  Greenberg,  Fazackerley,  4ffe44«, 
Roden 

Absent-#©ae  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

'    — RESOLUTION  NO.  20,566— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  acquire  from  the  United  States  of 
America,  that  certain  25-foot  right  of  way  easement  for  Pump 
Station  and  Pipe  Line  from  Lake  Merced  to  Fort  Funston,  as 
shown  on  Water  Department  Drawing  No.  B2191,  and  requests  the 
Controller  to  provide  funds  in  the  amount  of  $100.00  for  said 
acquisition. 
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Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Wtrjrfrr, 
Roden 

Absent-lforiB-  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,567— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  incur- 
rence of  expenses,  in  estimated  amount  of  $750»00,  by  Deputy 
City  Attorney  Frank  J.  Needles,  covering  appearances  before  the 
Civil  Aeronautics  Board,  Washington,  D.  C.,  on  or  about 
September  26,  I960,  relative  to  the  Southern  Transcontinental 
Case,  Docket  No,  7984,  et  al,  and  the  New  York  Non-stop  Case, 
Docket  No.  92 14,  et  al. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Wtrrbtr, 
Roden 

Absent -Ite  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,568— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed;  approves  Credit  Modification  of  Con- 
tract in  amount  $31,356.61;  approves  Final  Payment  in  amount 
$19,373.67,  in  favor  of  Chas.  L.  Harney,  Inc,  under  AD  Contract 
No.  235-Apron  Extension,  Paving  and  Utilities  at  San  Francisco 
International  Airport. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  W-frrte, 
Roden 

Absent-N^^e-  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,569— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed;  approves  Credit  Modification  of  Con- 
tract in  amount  $5,669.87;  and  approves  Final  Payment  in  amount 
$10,792.91,  in  favor  of  Paul  E.  Woof,  under  HHWS  Contract  No. 
333-Paving  of  Road,  Jones  Point  to  Mather, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Wbtte, 
Roden 

Absent-None  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,570— 

RESOLVED,  That  this  Commission  approves  and  hereby  requests 
the  Controller's  concurrence  in  amendment  of  Public  Utilities 
Commission-Revolving  Funds,  Rules  and  Regulations,  as  follows: 
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Rule  6  -  San  Francisco  Water  Department 

Gash  change ,  entrusted  to  Senior  Clerk,  4-25  Mason  Street  - 
increase  from  $125.00  to  $200 ♦00. 

General  Manager,  Bank  of  America,  #1  Powell  Street  - 
reduce  from  $25,050*00  to  $24,975.00. 

Rule  7-D-l  -  Hetch  Hetchy  Project 

Delete:    R.  B.  Hansen  and  W.  ¥.  Helbush  as  Principal 
R.  B.  Hansen  as  Counter 

Add:         B.  ¥.  Grethel  as  Principal  and  Counter 

0.  L.  Moore  and  I.  F.  Getts  as  Principal, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Wh#W> 
Roden 

Absent-N-orre-  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  20,571  — 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  of  the  Municipal  Rail- 
way, and  the  City  Attorney,  hereby  approve  Municipal  Railway 
compromise  settlements  as  follows: 

Amount  Compromise 
Debtor  Billed  Settlements 

Sidney  Zimmerman  $    70.29  $  57.69 

W.  A.  Hubbard  85.90  7^.35 

Gayle  Figueroa  72.36  59.76 

Domenico  Demergasso  20,3k  17.79 

Acme  Paper  Co.  87.28  76.78 

$  336.77  $  m.31 

and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  collections 
for  the  month  of  August,  I960,  for  damages  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,  per  list  dated 
September  7,  I960,  in  the  amount  of  $2,485.72. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Whrfee, 
Roden 

Absent-None  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,572— 

RESOLVED,  That  this  Commission  hereby  approves  the  following 
contract  payments: 
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In  amount  $21,793.57,  in  favor  of  McGuire  and  Hester,  under  AD 
Contract  No.  250-Utilities  Extension,  Roads,  R-3  and  R-6  at  San 
Francisco  International  Airport* 

In  amount  $3,019.39,  in  favor  of  Oscar  G.  Holmes,  Inc.  under  AD 
Contract  No.  253-Additions  to  Sewage  Treatment  Plant  at  San 
Francisco  International  Airport. 

In  amount  $87,957.38,  in  favor  of  L.  C.  Smith  Company,  under  AD 
Contract  No.  265-Pavement  Reconstruction  and  Runway  Extension 
at  San  Francisco  International  Airport. 

In  amount  $1,700.00,  in  favor  of  Dames  &  Moore,  under  profess 
sional  services  contract  to  conduct  soils  study  at  San 
Francisco  International  Airport. 

In  amount  $13,997.75,  in  favor  of  Stolte,  Incorporated,  under 
HHWS  Contract  No.  329-Construct  Warnerville  Substation. 

In  amount  $3,013.20,  in  favor  of  Thomas  E.  McCormick,  under 
MR  Contract  No.  444-A Iter at ions  to  Washington-Mason  Carhouse. 

In  amount  $2,025.00,  in  favor  of  Sverdrup  &  Parcel,  Inc.,  under 
professional  services  contract  for  engineering  services-Canyon, 
Cherry  Power  Development. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Vfefrfter 
Roden 

Absent Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,573— 

WHEREAS,  S.F.W.D.  Contract  No.  944,  Repairs  to  Sluice 
Tunnel,  Upper  Alameda  Creek  Diversion  Dam,  in  Alameda  County, 
Roy  Madsen  Construction  Co.,  Contractors,  should,  in  accordance 
with  the  time  limit  set  forth  in  said  contract,  be  completed  on 
or  before  August  7,  I960;  and 

WHEREAS,  Contractor  experienced  19  calendar  days  of  un- 
avoidable delay  due  to  the  Cityfs  operations  which  precluded 
draining  of  the  sluice  tunnel;  and 

WHEREAS,  Contractor  prosecuted  the  work  of  the  contract 
diligently  and  completed  all  work  on  August  26,  I960: 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  No.  13456,  Ordinance  No.  9484,  adopted  by  the 
Board  of  Supervisors  January  16,  1956,  Section  6.3  "Unavoidable 
delays  due  to  prevention  by  the  City  and  County  of  San  Francisco 
of  a  Contractor  from  commencing  or  prosecuting  the  work",  this 
Commission  hereby  grants  an  extension  of  time  of  19  calendar 
days;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  the  plans 
and  specifications,  approves  certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  the  amount  of  $5,465.05  in 
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favor  of  Roy  Madsen  Construction  Co.,  under  S.F.W.D.  Contract 
No.  9kk. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Whi-te, 
Rod  en 

Absent-#orre  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,57**— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications,  and  authorizes  Bid  Call: 

AD  Contract  No.  287-Silt  Removal,  1960-1  at  San  Francisco  Inter- 
national Airport  . 

WD  Contract  No.  g^SB-Conversion  of  Valves  for  Power  Operation 
Electrical  Work  and  Calaveras  Dam  Tunnel  and  Outlet  Tower 
Lighting  (in  San  Mateo,  Santa  Clara  and  Alameda  Counties). 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Wfrrfre, 
Rod  en 

Absent-firme  Commissioner  White 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  at  the  request  of  Mr.  Robert  C.  Kirkwood,  Manager  of 
Utilities,  Item  17,  approving  plans  and  specifications  covering 
the  proposed  installation  of  a  new  entrance  road  sign  at  Hilton 
Inn,  San  Francisco  International  Airport,  was  postponed  for 
one  week  to  the  meeting  of  September  20. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  .  Wh«i4re, 
Roden 

Absent-ifone  Commissioner  White 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,575— 

RESOLVED,  that  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 

Permittee:  San  Francisco  Junior  Chamber  of  Commerce 

Effective:  September  18,  I960  plus  time  prior  and  sub- 

sequent as  authorized  by  the  Airport  Manager 
or  his  designated  representative. 

Space:  Areas  as  authorized  by  the  Airport  Manager 

or  his  designated  representative. 

Consideration:  One  dollar. 

Insurance  Coverage;  Liability  and  property  damage  shall  be  sub- 
ject to  approval  of  City  Attorney. 
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Use:  To  do  all  things  necessary  for,  beneficial  to  or 

normally  associated  with  the  holding  of  an  air- 
craft and  aviation  display,  all  such  activities 
subject  to  the  approval  of  the  Airport  Manager  or 
his  designated  representative. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  WfrHe 
Rod  en 

Absent-ftone-  Commissioner  White 

Mr,  Robert  Desky,  Deputy  City  Attorney,  appeared  to  explain  to 
the  Commission  the  insurance  coverage  that  was  obtained  by  the 
Pacific  Festival  and  cavers  the  Air  Show  at  the  Airport.  He- 
pointed  out  to  the  Commission  that  the  Pacific  Festival's  policy 
did  not  cover  oertain  aspects  of  the  Air  Show  but  that  endorse- 
ment would  be  obtained  from  the  insurance  brokers  to  satisfac- 
torily protect  the  City  and  members  of  the  Commission  before 
September  IS. 

Manager  of  Utilities  Calendar  Items: 

Mr.  Kirkwood  reported  to  the  Commission  that  a  hearing  was  to  be 
held  at  10:00  a»m,  on  the  morning  of  September  Ik  in  the 
Appraisers  Building,  by  the  Department  of  Interior,  to  determine 
whether  the  City  and  County  of  San  Francisco  was  exercising  due 
diligence  in  the  development  of  the  Hetch  Hetchy  Water  and  Power 
Project  under  terms  of  the  Raker  Act, 

He  further  reported  that  the  Director  of  Property  opened  bids  on 
the  Water  Department  property  south  of  Forest  Lodge  on  Laguna 
Honda  Boulevard  this  morning;  that  the  high  bidder  was  the  West- 
side  Christian  Church  at  a  bid  of  $125,250,00,  which  was  an 
extremely  satisfying  price  for  the  property  inasmuch  as  the 
Director  of  Property  had  originally  set  a  price  of  $61,000.00 
on  the  parcel, 

Mr,  Kirkwood  informed  the  Commission  the  Mid-Year  Conference  ;of 
the  Airport  Operators  Council  is  going  to  be  held  in  San 
Francisco  October  23,  2*4  and  25,  I960,  and  the  Public  Utilities 
Commission  will  be  host  to  the  Conference.    He  stated  that  this 
will  be  a  working  conference  of  airport  operators  and  it  should 
prove  quite  interesting  and  educational,  and  as  many  Commission- 
ers as  possible  should  plan  to  be  in  attendance.    At  this  point 
Mr,  Brown  said  that  he  had  been  requested  by  Mr.  Tom  Bernard, 
Executive  Officer  of  the  Airport  Operators  Council,  to  ask  the 
President  of  the  Public  Utilities  Commission  to  be  a  speaker  at 
the  luncheon  on  Monday,  October  24,    Mr,  Brown  explained  that 
Mayor  Christopher  would  welcome  the  AOC  and  the  speech  by  the 
President  of  the  Commission  would  run  about  25  minutes, 

Mr,  Kirkwood  then  reported  that  although  the  Board  of  Super- 
visors had  not  officially  notified  the  Public  Utilities  Commis- 
sion of  their  action,  they  had,  in  fact,  approved  the  proposed 
rate  schedule  increasing  fares  to  Candlestick  Park,  Thereupon 
Commissioner  Fazackerley  made  the  following  motion,  seconded 
by  Commissioner  Greenberg: 

It  is  not  the  intention  of  the  Public  Utilities 
Commission  to  put  the  increased  fare  to  Candlestick 
Park  into  effect  prior  to  the  close  of  the  current 
baseball  season. 
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Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  ftrita, 
Roderi 

Absent-tfoTO  Commissioner  White 
Roll  Gall: 

Commissioner  Fazackerley  told  the  Commission  that  he  had 
received  a  letter  from  Bill  Patterson,  President  of  United  Air 
Lines,  complimenting  the  Public  Utilities  Commission  Airport 
Department  on  the  improved  appearance  of  the  entrance  roadway 
to  the  airport  terminal  area  and  the  new  landscaping  which  has 
been  recently  completed* 

Departmental  Report: 

Mr.  Lloyd  presented  the  monthly  report  on  the  activities  of  the 
Hetch  Hetchy  Water  Supply,  Power  and  Utilities  Bureau,"  ■ 

THEREUPON  THE  MEETING  ADJOURNED.  y 
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HETCH  HETCHY  WATER  SUPPLY,  POWER 
AND  UTILITIES  ENGINEERING  BUREAU 


Report  on  the  Activities  of  the  Bureau 

Public  Utilities  Commission  Meeting 
„  Sent  ember  13.  I960 


HETCH  HETCHY  PROJECT 


Financial  Condition 

During  the  past  fiscal  year  ending  June  30 »  I960,  expenditures  under  the  various 
appropriations  were  kept  well  within  budget  estimates  except  for  purchased  power 
and  taxes o    Because  of  heavy  bond  interest  and  redemption  costs,  total  expenditures 
for  the  year  exceeded  total  gross  revenue  by  $285,563*  which  amount  was  made  up 
from  unappropriated  surplus.    Receipts  and  expenditures  for  the  fiscal  year 
1959-60  are  summarized  as  follows: 
Receipts 

Revenue  from  Sale  of  Electric  Energy 
Revenue  from  Sale  of  Water  and  Standby  Charge 
Other  Miscellaneous  Revenue 

Total  Gross  Revenue 


$  6,593,13? 
4,500,000 
87.368 


$  11,180,555 


Expenditures 

Personal  Services 

Operating  and  Maintenance  Expense 

Purchase  of  Power  for  Resale 

Equipment  ) 
Additions  and  Betterments  ) 
Reconstruction  and  Replacements) 

Bond  Interest  and  Redemption 

Total  Expenditures 

Excess  of  Expenditures  over  Gross  Revenue 


$  825,769 
2,183,863 
2,551,163 

44,96? 

%  860. 356 
$  11,466,118 
&       285. 563 
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Sales  of  electric  energy  to  Hetch  Hetchy  customers,  compared  to  the  previous  year, 
are  as  follows: 

Customer  Percent  Change 

Municipal  Departments  +  13 „0 

Modesto  and  Turlock  Irrigation  Districts  +  78*1 

Industrial  Customers  -  6.0 

Total  Average  +22.6 
The  very  large  increase  in  sales  to  the  Districts  resulted  from  continuing  rapid 
increase  in  the  electrical  demand  in  the  area  served  by  the  Modesto  and  Turlock 
Irrigation  Districts,  combined  with  reduced  generation  at  the  Districts'  Don  Pedro 
power  plant  brought  about  by  continuing  adverse  water  conditions. 

Completion  of  the  first  stage  of  the  Canyon-Cherry  Power  Development  this  year  with 
the  added  generating  capacity  at  Cherry  Powerhouse  of  135»000  kilowatts  will 
substantially  reduce  the  expenditure  required  for  purchase  of  power  and  energy  for 
resale. 

Water  Conditions 

As  the  end  of  the  irrigation  season  approaches,  close  coordination  continues  with 
the  Modesto  and  Turlock  Irrigation  Districts  for  maximum  utilization  of  water 
remaining  in  storage.    During  the  past  several  weeks  it  has  been  possible  to  route 
through  Cherry  Powerhouse  for  electric  generation  all  water  required  to  be  released 
from  Lake  Lloyd  under  the  Raker  Act  for  irrigation  purposes. 

The  average  daily  water  diversion  from  the  Tuolumne  River  watershed  through  the 

Hetch  Hetchy  Aqueduct  to  the  San  Francisco  Water  Department  for  the  past  fiscal 

year  reached  a  new  high  of  approximately  159  million  gallons  per  day.    This  is 
substantially  the  full  capacity  of  the  present  two  pipelines  across  the  San  Joaquin 
Valley  and  points  to  early  consideration  of  the  installation  of  a  third  line. 
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Tuolumne,  County  Tax  Hearing 

On  August  16-18,  I960,  a  hearing  was  held  before  the  State  Board  of  Equalization 
in  Sacramento  relative  to  the  assessment  of  the  City's  water  rights  in  Tuolumne 
County.    The  City  was  represented  officially  by  Mr.  Thomas  M.  O'Connor,  Public 
Utilities  Counsel,  and  Mr.  Orville  I.  Wright,  Deputy  City  Attorney.    Tuolumne  County 
was  represented  by  Mr.  George  A.  Huberty,  Special  Counsel.    The  Assessor  had  placed 
an  assessed  valuation  of  $6,062,100  on  the  City's  water  rights.    It  is  the  City's 
contention  that  the  water  rights  are  not  taxable,  but  if  the  Board  rules  that  they 
are  taxable,  then  it  is  the  City's  further  contention  that  the  amount  of  the 
assessment  is  disproportionate. 

On  September  2,  i960,  the  State  Board  of  Equalization  issued  a  decision  to  reduce 
the  assessed  valuation  on  the  City's  water  rights  to  $1,21^,000.    This  was  based 
on  the  opinion  that  most  Hetch  Hetchy  water  rights  in  Tuolumne  County  were  acquired 
by  direct  filings  which  were  not  subject  to  taxation  at  the  time,  and  therefore 
are  not  subject  to  taxation  now.    The  $1,21^,000  assessment  is  based  on  those 
rights  at  Lake  Lloyd  which  were  purchased  from  private  owners  and  were,  at  the 
time  of  purchase,  subject  to  taxation  in  the  opinion  of  the  Board. 

Raker  Act  Hearing 

The  Secretary  of  the  Interior  has  announced  that  a  public  hearing  will  be  held  in 
San  Francisco  on  September  14,  i960  before  a  Special  Hearing  Officer  relative  to 
the  question  of  whether  the  City  has  been  diligent  in  its  construction  of  the 
Hetch  Hetchy  Project  as  required  by  the  Raker  Act.    All  interested  parties  have 
been  invited  to  present  oral  testimony  at  the  hearing. 

After  the  hearing  all  parties  will  be  permitted  to  file  findings  of  fact  with  the 
Solicitor,  Department  of  the  Interior.    The  Solicitor  will  submit  his  recommenda- 
tions to  the  Secretary  of  the  Interior  who  will  determine  the  final  disposition  of 
the  City's  application  for  the  relocation  of  rights  of  way  for  the  Canyon  Power 
Project. 


Early  Intake  Powerhouse 

Early  Intake  Powerhouse,  which  has  a  rated  capacity  of  3»600  kilowatts,  was  first 
placed  in  operation  in  1918.    The  water  x^hich  would  normally  be  used  to  operate 
this  plant  is  now  being  diverted  through  the  new  Cherry  Powerhouse  for  more  effective 
use.    Consequently,  on  August  25,  I960,  the  Early  Intake  Powerhouse,  which  will 
eventually  be  abandoned,  was  shut  down  and  placed  in  stand-by  condition. 

Cherry  Powerhouse 

Except  for  occasional  shutdowns  for  adjustments  and  testing,  generator  unit  No.  1 
at  Cherry  Powerhouse  has  been  in  operation  since  August  1,  I960.    Unit  No.  2  was 
placed  in  service  on  August  26  but  is  still  subject  to  occasional  shut-downs. 
Both  units  were  operated  at  full  capacity  during  the  first  part  of  this  month  to 
accomplish  the  release  of  water  required  by  the  Modesto  and  Turlock  Irrigation 
Districts.    Generation  is  now  being  programmed  to  meet  the  requirements  of  the  City 
and  its  customers.    The  total  delivery  of  power  from  Cherry  Powerhouse  for  the 
month  of  August  was  approximately  39>000,000  kilowatt-hours. 

Work  is  continuing  on  the  installation  and  testing  of  supervisory  control  equipment 
which  will  permit  remote  operation  of  Cherry  Powerhouse  from  Moccasin  Powerhouse. 

Efficiency  and  acceptance  tests  for  both  turbine-generator  units  are  scheduled  for 
the  latter  part  of  this  month.    Results  of  these  tests  will  be  the  basis  of 
determining  the  final  payments  due  the  turbine  and  generator  manufacturers. 

Canvon  Power  Project 

A  Special  Use  Permit  is  being  executed  with  the  National  Park  Service  for  the  purpose 
of.  conducting  exploratory  core  drilling  required  for  the  Canyon  Power  Tunnel  and 
powerhouse  penstock.    Bids  for  this  work  will  be  received  on  September  29. 
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^TRPQR^ENGTNEERING 
Federal  Aid  Projects 

Plans  and  specifications  and  other  required  documents  are  being  prepared  for 
acceptance  of  the  Federal  Aviation  Agency  subvention  offer  of  $1,448,340  for  the 
project  to  lengthen  Runway  28L  2,370  feet  bayward  for  a  total  paved  length  of 
9,500  feet. 

Work  is  well  under  way  on  the  fill  portion  of  the  project  to  lengthen  Runway  19L 
500  feet.    Fill  is  being  placed  at  a  rate  of  over  10,000  tons  per  day,  and  efforts 
are  being  made  to  have  this  fill  all  in  place  before  the  end  of  this  construction 
season. 

Work  is  proceeding  satisfactorily  on  the  contract  for  pavement  construction  and 
runway  reconstruction*    The  major  effort  now  underway  is  the  reconstruction  of 
pavement  on  Runway  1R-19L.    It  is  expected  that  this  Runway  will  be  reopened  for 
traffic  in  about  two  weeks. 

Seven  bids,  ranging  from  a  low  of  $159*478  to  a  high  of  $227, 925 »  were  received 
on  September  1,  I960,  for  the  reconstruction  of  the  runway  lighting  system.  Award 
has  been  made  to  the  low  bidder,  Safe  Electric. 

Terminal  Building 

The  Contractor    for  the  enlargement  of  the  restrooms  on  the  lobby  floor  has  finished 
the  plastering.    Membrane  has  been  placed  on  the  floors  preparatory  to  placement  of 
the  finished  floor.    After  early  delays  caused  by  strikes  and  delays  in  delivery  of 
materials,  this  contract  is  now  proceeding  satisfactorily* 

Except  for  minor  items,  the  Contractor  for  the  additional  ticket  counters  has 
completed  this  job.    The  installation  of  the  baggage  conveyor  for  this  project  is 
complete  except  for  final  adjustments. 


Work  is  proceeding  satisfactorily  on  the  project  for  improvements  to  the 
international  arrivals  portion  of  Pier  D.    The  Contractor  has  completed  about  35 
percent  of  the  work. 

Bids  have  been  received  and  contracts  awarded  for  the  following  projects: 

Reconstruction  of  the  flooring  on  the  first  floor  of  Pier  D9 
bid  price,  $16,463; 

Improvements  to  the  North  Concourse  and  Piers  B  and  D, 
bid  price,  $92,500. 

IJt  Hit  %  es  Ext  en s ion 

Good  progress  is  continuing  on  the  work  of  installing  utilities  in  the  west  field 
area.    This  work  is  about  85  percent  complete, 

Fil,l_for  Maintenance  Base  Areas 

The  Contractor  for  this  project  has  concentrated  his  main  effort  on  the  fill  for 
extension  of  Runway  19L.    The  work  in  the  maintenance  base  area,  therefore,  is 
proceeding  slowly.    Every  effort  is  being  made  to  increase  production. 

Parking 

Grading  has  been  completed  on  the  project  for  adding  800  auto  parking  stalls  in 
the  temporary  parking  area  adjacent  to  the  main  entrance  road.    The  necessary 
paving  and  electrical  work  will  start  soon. 

Addition  to  Sewage  Treatment  Plant 

Pile  driving  has  been  completed  for  the  foundations  of  the  new  digester  and  clarifier 
Excavation  has  started  for  the  digester  base. 
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Engineering  Progress 

Work  is  continuing  on  plans  and  specifications  for  the  following  projects: 
Paving  of  a  portion  of  Road  R-2 
Fill  for  Extension  of  Runway  28L 
Pavement  for  Extension  of  Runway  28L 
Lighting  for  Extension  of  Runway  28L 

Alterations  to  .Washington-Mason  Carhouse 

Work  on  this  contract  started  August  22,  I960,  and  is  progressing  satisfactorily* 
Repaying, California  Street a  Mason  Street  to  Drumm  Street 

The  contract  for  Removing  Basalt  Block  Paving  and  Repaving  on  California  Street 
is  progressing  ahead  of  schedule, 

H.  E.  LLOYD 
General  Manager  and  Chief  Engineer 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1274th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,   IN  ROOM  282  -  CITY  HALL,  SEPTEMBER  20, 
I960,  COMMENCING-  AT  2:00  P.M. 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 
Call  to  Order 

Present:    Commissioners  Edw.  B,  Baron,  Stuart  N.  Greenberg, 
Don  Fazackerley,  Thomas  P.  White,  Henry  W.  Roden 

Vice  President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg, 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,273d  regular  meeting  of  the 
Commission,  held  September  13,  I960,  were  approved. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White, 
Roden 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  Commissioner  Edw.  B.  Baron  was  unanimously  elected 
President  of  the  Public  Utilities  Commission  for  the  remainder 
of  the  current  year. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  Commissioner  Stuart  N.  Greenberg  was  unanimously  elected 
Vice  President  of  the  Public  Utilities  Commission  for  the 
remainder  of  the  current  year. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20, §76— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Cora* 
mission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Litigated  Settlements  Date  of  Accident  Settlement 

W  Amelia  Neubauer  August  23,  1959  $  5,000*00 

TC  Selma  A.  Shaul  April  25,  1959  2,250.00 

and,  be  it  further 
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RESOLVED,  That  the  portion  of  Resolution  No. 
20469,  adopted  August  l6>  I960,  pertaining  to  claim 
of  Fay  Jean  Tilzer,  be  amended  to  read  Litigated 
Settlement  in  amount  $2,250,00  instead  of  Non-Liti- 
gated Settlement  in  amount  $2,000.00.  250 > 00 

Appropriation  No.  0.735.804,000  $  7,500.00 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White, 
Roden 
Absent-None 

Calendar  Item  8,  relative  to  the  proposed  installation  of  a  new 
Hilton  Inn  sign  at  San  Francisco  International  Airport,  was  taken 
off  calendar    at  the  request  of  the  Manager  of  Utilities. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,577-- 

RESOLVED,  That  this  Commission  requests  the  Director  of 
Property  to  prepare  an  ordinance  for  enactment  by  the  Board  of 
Supervisors  authorizing  sale  of  portions  of  Lots  11,  12,  13  and 
14,  Block  2  of  Subdivision  No.  1  of  City  of  Visitacion,  Brisbane, 
San  Mateo  County;  subject  to  the  City  retaining  an  easement  for 
the  Crystal  Springs  Pipeline  No,  1, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White, 
Roden 
Absent-None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,578— 

RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19,952,  hereby  authorizes  the  General  Manager 
and  Chief  Engineer,  San  Francisco  Water  Department,  to  accept 
the  Application  for  Water  Supply  for  Resale  Purposes  submitted 
by  the  Belmont  County  Water  District,  effective  August  3,  I960, 
subject  to  assurance  that  the  ''ultimate  expansion  area1'  shown 
on  Exhibit  A  attached  to  the  said  Application  is  not  intended 
as  an  area  reserved  exclusively  for  service  by  Belmont  County 
Water  District,  and  further  subject  to  the  understanding  that 
none  of  the  land  owned  in  fee  by  San  Francisco  that  lies  within 
the  watershed  area  of  Crystal  Springs  Reservoir  shall  be  con- 
sidered as  part  of  the  area  to  be  served  by  the  said  District. 

Voce:    Ayes-Commissioners  Baron,  Greenberg,  Fazaxkerley,  White, 
Roden 
Absent-None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolution  was  adopted: 

- -RESOLUTION  NO.  20,579— 

RESOLVED,  That  this  Commission,  on  the  recommendation  of 
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the  Manager  of  Utilities,  the  General  Manager  of  the  Water 
Department,  and  the  City  Attorney,  approves  the  write-off  of 
uncollectible  accounts  receivable  which  are  more  than  90  days 
due  and  the  adjustment  of  accounts  receivable  for  the  following: 

Water  Department-Consumers1  Accounts  Receivable  per 

list  of  August  31,  I960  $  866.63; 

and  be  it  further 

RESOLVED,  That  this  Commission  approves  collection  by  the 
Bureau  of  Light,  Heat  and  Power,  of  claims  for  damage  in  amount 
of  $2,032.46;  approves  collection  by  the  Bureau  of  Delinquent 
Revenue,  of  claims  for  damage  in  amount  of  $1,345.74;  approves 
transfer  to  the  Bureau  of  Delinquent  Revenue  of  claims  in  amount 
of  $2,040.41 ;  and  approves  abandonment  of  claims  in  the  amount 
of  $390.02;  all  as  set  forth  in  the  statement  of  August,  I960, 
by  the  Bureau  of  Light,  Heat  and  Power. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White, 
Roden 
Absent-None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,580— 

RESOLVED,  That  this  Commission  hereby  approves  the 
following  contract  payments: 

In  amount  of  $1,200.00,  in  favor  of  Roy  A.  Wehe,  for  profession- 
al service  relative  to  preparation  of  studies,  testimony  at 
conferences,  hearings  and  trials  in  the  evaluation  of  assessment 
of  water  rights. 

In  amount  of  $l,3l4#78,  in  favor  of  Roy  A.  Wehe,  for  profession- 
al service  relative  to  preparation  of  studies,  testimony  at 
conferences,  hearings  and  trials  in  the  evaluation  of  assessment 
of  water  rights. 

In  amount  of  $2,135-00,  in  favor  of  De  Leuw,  Catjier  &  Company, 
for  professional  engineering  services  conducting  traffic  survey 
of  automobile  and  commercial  vehicles,  San  Francisco  Inter- 
national Airport, 

In  amount  of  $218,75,  in  favor  of  Robert  Horonjeff,  for  pro- 
fessional services  relating  to  the  development  of  San  Francisco 
International  Airport0 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White, 
Roden 
Absent-None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Pcden,  the  following  resolution  was  adopted: 

— RESOLUTION  HO,  20 ? 581  — 

RESOLVED,  That  this  Commission  approves  Modification  of 

-12,310- 


v 


Contract,  at  no  extra  cost  to  the  City  and  County  of  San 
Francisco,  in  favor  of  Dames  &  Moore  for  Professional  Engineering 
Services  to  Conduct  Soil  Study  at  San  Francisco  International 
Airport;  to  effect  the  following  changes: 

To  amend  Part  A,  Section  2,  by  the  addition  of  the  following: 

"  (b~l)  Making  of  two  or  three  seismic  survey  lines  at 
the  Main  Terminal  Building," 

To  amend  Part  B,  Section  2(b)  by  the  addition  of  the  following: 

"Description  Amount  Payable  per  Unit 

Seismic  refraction  survey      $450.00  per  seismic  line 
line  of  600  to  800  feet" 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White, 
Roden 
Absent-None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,582— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  and  Chief  Engineer  San  Francisco 
Water  Department,  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  draw 
warrant  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  claim  against  the  San  Francisco  Water  Departments 

Claimant  Date  of  Accident   Amount  Claimed  Settlement 

Edward  Johnson     May  30,  I960      "     $25,000.00         $  5,000,00 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White, 
Roden 
Absent-None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,583— 

WHEREAS,  Fred  Bertetta,  Lessee  of  that  certain  10,1  acres 
of  San  Francisco  Water  Department  property  in  South  San 
Francisco,  San  Mateo  County,  awarded  under  Public  Utilities  Com- 
mission Resolution  No.  20,071,  dated  April  5,  I960,  has  requested 
an  extension  of  120  days  in  order  to  allow  him  sufficient  time 
to  obtain  the  necessary  permits  from  the  South  San  Francisco 
Planning  Commission  and  the  San  Mateo  County  Planning  Commission 
in  order  to  use  said  property  as  a  trailer  park,  be  it 

RESOLVED,  That  this  Commission  hereby  grants  an  extension 
of  120  days  to  Fred  Bertetta  for  said  purpose. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White, 
Roden 
Absent-None 
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On  motion  of  Commissioner  Fazackerley,  seconded  by*  Commissioner 
Roden,  the  following  resolution  was  adopted: 


RESOLVED, 
III,  Section  3 
Rates  and  Char 
maximum  gross 
the  Airport,  e 
Utilities  Comm 
concurrently: 

Air  Carrier 


American  Airlines 


— RESOLUTION  NO,  20,584— 

That  this  Commission  approves,  pursuant  to  Part 
of  the  San  Francisco  International  Airport1 s 
ges  for  Common  Use  Facilities,  the  following 
landing  weights  for  airline  aircraft  operated  at 
ffective  September  1,  I960.    Rescision  of  Public 
ission  Resolution  No.  19630  shall  be  effective 


British  Overseas  Airways 


Flying  Tiger  Line 
Japan  Air  Lines 

Lufthansa  German 
Pacific  Air  Lines 


Type  and  Model 
of  Aircraft 

DC-6 
DC-6 
DC-6B 
DC-6A 

DC-7 
DC-7 
DC-7B 
DC-7BF 

B-707 
B-720 

DC-7C 
Comet  IV 
Britannia  102 
Britannia  312 
B-707 

L-1049H 
L-1049H 

DC-6B 
DC-7C 
DC-8 

B-707 

DC-3 
F-27 
M-202 
M-404 


Pacific  Southwest  Airlines  DC-4 

DC-6B 
L-188C 

Pan  American  World  Airways  DC-4 

DC-6B 
DC-7C 
DC-7CF 
B-377 
B-707 

L-1049E 

L-1049G 
L-1049H 

B-707 
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Qantas  Empire  Airways 


Maximum  Gross 
Landing  Weight 

78,000 
80,000 

85,000 

92,360 

95,000 

97,000 

102,000 

106,800 

175,000 

175,000 

109,000 
116,000 
125,000 
137,000 
207,000 

114,500 
119,975 

SBt200 
111,000 
199,500 

207,000 

25,346 
36,000 
38,000 
43,000 

62,000 
85,000 
95,650 

63,500 
88,200 
111,000 

116,075 
129,000 
198,000 

110,000 
113,000 
113,000 
185,000 
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Type  and  Model        Maximum  Gross 
Air  Carrier  of  Aircraft  Landing  Weight 

Slick  Airways  L-1049H  119,975 

Trans  World  Airlines  L-049  83,000 

L-749  500 

L-749 A  89,500 

L-1049  98,500 

L-1049G  113,000 

L-1049H  118,400 

L-I6H9A  123,000 

B-707  175,000 

B-707  198,000 

United  Air  Lines  CV-340  46,500 

DC-6  78,000 

DC-6  80,000 

DC-6B  85,000 

DC-6B  88,200 

DC-6A  92,360 

DC-7  97,000 

D0-7BF  108,900 

B-720  175,000 

DC-8  190,500 

DC-8  193,000 

West  Coast  Airlines  DC-3  25,346 

F-27  34,500 

Western  Air  Lines  DC-6B  88,200 

L-188A  95,650 

B-707  185,000 


Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White, 
Roden 
Absent-None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,585— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Departmental  Request  for  funtis: 

Public  Utilities  Commission 

To  allot  additional  funds  in  amount  of  $200,00  for  emergency 
repairs  to  Public  Utilities  Commission  Cadillac, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White, 
Roden 
Absent-None 

On  motion  by  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  request  for  funds  for  the  reclassification  of 
two  J4  Laborers  to  two  U130  Reservoir  Keepers,  San  Francisco 
Water  Department,  was  put  over  for  one  week  pending  report  by 
the  General  Manager,  San  Francisco  Water  Department, 
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On  motion  of  Commissioner  White ,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,586-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  supplemental  appro- 
priations in  the  amount  of  $4,512,00,  to  provide  funds  to  cover 
salary  for  one  position  reclassified  by  Civil  Service  Commission 
from  S120  Day  Dispatcher  to  Sill  Inspector,  Municipal  Railway; 
and  in  the  amount  of  $9,257.00,  to  provide  funds  for  the  re- 
classification of  one  FllGUJunior  Engineer,  Civil,  to  F-519 
Junior  Water  Purification  Engineer,  and  one  F404A  Assistant 
Engineer  I,  Civil,  to  F§22  Assistant  Engineer  I,  Water  Purifi- 
cation, San  Francisco  Water  Department, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White, 
Roden 
Absent-None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  20,587— 

RESOLVED,  That  Resolution  No.  20,570,  adopted  September  13, 
1360,  re  Amendment  of  Rules  and  Regulations,  Revolving  Funds, 
reducing  the  amount  on  deposit  with  Bank  of  America,  #1  Powell 
Street,  San  Francisco,  California,  for  San  Francisco  Water 
Department  General  Manager,  from  $25,050.00  to  $24,975*00,  be 
and  the  same  is  amended  to  read  $24,950.00  to  $24,875*00, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  White, 
Roden 
Absent-None 

ManaRer  of  Utilities  Calendar  Items: 

Mr0  Kirkwood  reported  that  the  Annual  Report  of  the  Public 
Utilities  Commission  was  completed  and  published,  and  commended 
Mr.  Simons  on  the  excellence  of  the  report  and  presentation  of 
the  information  therein, 

Mr.  Kirkwood  also  informed  the  Commission  that  he  and  certain 
members  of  the  Public  Utilities  Commission  staff  escorted  the 
Grand  Jury  over  the  Water  Department  and  Hetch  Hetchy  properties 
on  September  15,  16,  17  and  18,  and  that  he  felt  the  trip  was 
both  enjoyable  and  served  to  give  the  Grand  Jury  a  good  picture 
of  the  operations  and  responsibilities  involved  in  these  two 
operations. 

Mr.  Kirkwood  reported  that  on  Thursday  both  he  and  Mr,  Lloyd 
attended  a  Department  of  Interior  hearing  held  in  San  Francisco 
September  ik  and  15,  on  the  question  of  whether  or  not  San 
Francisco  was  prosecuting  the  Hetch  Hetchy  Project  with  due 
diligence  under  the  terms  of  the  Raker  Act.    Mr.  Kirkwood 
indicated  that  in  his  estimation  the  Hearing  Officer  wanted  to 
be  sure  that  San  Francisco  made  a  complete  and  thorough 
presentation  of  all  facts  available.    The  Hearing  Officer  seemed 
to  be  well  informed  and  after  completion  of  his  review  would 
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make  a  recommendation  to  the  Secretary  of  the  Interior  who 
would  hand  down  a  decision  probably  some  time  in  December.  The 
City  has  until  October  20  to  submit  briefs  and  such  other 
additional  information  as  may  be  deemed  necessary* 

Commissioner  Baron  then  complimented  Mr.  William  Simons, 
Director  of  Bureau  of  Public  Service,  on  his  preparation  of  a 
very  fine  Annual  Report,  whereupon  Mr.  Simons  gracefully 
accepted  the  Commissioner's  compliment  by  pointing  out  the  work 
was  not  his  alone  but  that  of  the  entire  staff.    Mr.  Simons 
then  requested  that  special  notice  be  taken  of  the  design  and 
the  photographs  in  the  Annual  Report.    He  stated  that  Mr.  Don 
Clever  designed  the  report,  and  that  Mr,  Marshall  Moxom  should 
be  specially  complimented  for  his  very  fine  photography. 

Departmental  Report: 

Mr.  Anderson  presented  the  monthly  report  of  the  Municipal  Rail- 
way. 

Roll  Call: 

On  roll  call  Commissioner  White  called  attention  to  the  plywood 
scaffolding,  saw  horses,  etc.,  cluttering  the  foyer  of  the  San 
Francisco  International  Airport,  thus  cutting  down  the  effective 
use  of  public  space,  and  suggested  that  those  contractors 
responsible  be  put  on  notice  that  they  would  not  receive  con- 
tracts from  the  Public  Utilities  Commission  in  the  future  until 
some  of  their  contracts  at  the  Airport  have  been  completed. 

Mr.  Brown  explained  there  had  been  some  difficulties  because  of 
strikes  involving  plasterers  and  roofers;  this  trouble  had  been 
settled;  and  the  Utilities  Engineering  Bureau  was  now  pressing 
the  contractors  for  completion  of  the  patio  contract,  involving 
alterations  to  rest  rooms  and  ticket  counters. 

Commissioner  Fazackerley  thereupon  requested  Mr.  Lloyd  to  make 
a  complete  report  on  this  particular  contract  and  asked  that  it 
bepresented  to  the  Commission  at  its  next  meeting. 


THEREUPON  THE  MEETING  ADJOURNED. 


report  to  public  utilities  commission 

on 

Municipal  Railway  of  San  Francisco 

by 

V.  W.  Anderson,  General  Manager 
September  20,  I960 

PASSENGER  REVENUE; 

August  1959       13,218,338  0ver  Budget 

August  I960         3,220,260  $91,156  —  or  2.9% 

Increase    $        1,922  or  0.06% 

Fiscal  Year 
to  9/10/59  $3,738,L|.82 

„.  ,  Over  Budget 
Fiscal  Year  G — 

to  9/10/60  3,715,538  $134,255  —  or  3.2%' 


Decrease        $      22,914  or  0.6$ 


REVENUE  PASSENGERS: 

June  I960  compared  ^^?ith  June  1959; 

Municipal  Railway  of  San  Francisco  2.1%  Increase 

Cities  over  500,000  -  Average*"'  0.02%  Decrease 

All  City  Transit  Systems  -  Average*  1.5%  Decrease 


(From  Report  of 
American  Transit 


Association) 


\ 
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Following  previous  action  by  the  Public  Utilities  Commission, 
the  Board  of  Supervisors  conducted  a  public  hearing  on 
September  6,  and  sustained  a  measure  for  revision  of  fares  to 
Candlestick  Park  as  follows: 
To  Ball  Park: 
30^  cash,  or 

l^Y  cash  +  valid  transfer 

l5j&  cash  +         student  card  fare  when  applicable 

Prom  Ball  Park; 

30/  cash  for  all  passengers  including  the 
giving  of  free  transfer  on  request. 

On  September  13,  a  determination  was  made  by  the  Commission 
that  the  revised  Candlestick  Park  fare  rate  will  not  apply  to 
the  five  remaining  games  in  the  current  baseball  season,  and 
the  effective  date  will  be  determined  in  the  near  future. 

SERVICE  CHANGES  t 

On  August  22,  the  Board  of  Supervisors  approved  a  proposal 
for  re-routing  line  #53  via  Missouri  in  one  direction  between 
20th  and  23rd  in  lieu  of  two-way  operation  via  Arkansas  in  that 
area  --  this  measure  having  been  passed  by  the  Public  Utilities 
Commission  on  August  2. 

That  change  was  effected  September  l|  together  with  a 
re-routing  of  line  #2  outbound  directly  via  Geary  and  Point 
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Lobos  to  I|.8th  —  with  certain  trips  being  routed  via  (or 
terminating  at)  I^.2nd  &  Clement. 

Also,  with  the  September  sign-up,  Saturday  schedules 
provided  for  all  outbound  #71-72  line  trips  starting  from  the 
5th  &  Market  terminal. 

Notices  of  the  several  changes  were  posted  and  radio  cars 
with  loud  speakers  were  also  used  in  informing  the  public. 
The  revisions  (particularly  on  line  7#53)  resulted  in  several 
favorable  comments  from  patrons. 

LINE  #55  --  ROUTS  RESUMED: 

On  August  22,  the  reconstruction  project  on  Sacramento 
Street  had  progressed  to  a  point  which  permitted  returning 
line  #55  coaches  to  the  regular  outbound  route  between  Montgomery 
and  Jones. 

LINE  #80  —  TEMPORARY  ROUTING: 

A  temporary  re-routing  of  line  #80  coaches  was  effected 
August  22  due  to  the  reconstruction  of  Jackson  Street.  Outbound 
coaches  use  Pacific  instead  of  Jackson  between  Hyde  and  Gough. 

PACIFIC  FESTIVAL: 

In  cooperation  with  the  Pacific  Festival  Committee,  the 
Municipal  Railway1 s  motorized  cable  car  was  used  several  days 
in  the  mid-day  period  to  publicize  the  event  —  a  civic  project. 
It  was  also  a  popular  entry  in  the  Pacific  Festival  parade 
which  was  held  September  10. 
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PLATFORM  MANPOWER ; 

On  August  26,  representatives  of  Railway  management  and 
staff  met  with  Mr.  George  Grubb  and  members  of  his  staff  to 
further  pursue  problems  related  to  the  shortage  of  platform 
men. 

As  a  result  of  that  meeting,  a  prompt  modification  in 
requirements  of  applicants  for  platform  work  was  effected. 
In  addition  to  experienced  operators  being  eligible  under  the 
same  arrangement  as  heretofore,  men  with  truck-driving 
experience  and  certain  other  requirements  will  also  be  eligible. 
The  latter,  however,  will  be  screened  in  actual  tests  in  five 
days  of  special  schooling  conducted  by  the  Municipal  Railway, 
preliminary  to  the  regular  seventeen-day  training  period. 

The  cooperation  of  Mr.  Grubb  and  his  staff  is  acknowledged* 


IDP 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,275th  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION,   IN  ROOM  282  -  CITY  HALL,  SEPTEMBER  27, 
I960,  COMMENCING  AT  2:00  P.M. 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 


Call  to  Order 

Present:    Commissioners  Edw.  B.  Baron,  Stuart  N.  Greenberg, 
Don  Fazackerley,  Henry  ¥.  Roden 

Absent:      Commissioner  Thomas  P.  White 

President  Edw,  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg, 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,27^-th  regular  meeting  of  the 
Commission,  held  September  20,  I960,  were  approved. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,588— 

RESOLVED,  That  on  redommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litigated  Settlements 
CC  Robert  M.  Douglas 
SC  Mabel  Dorothy  Evans 
MC  Peter  H.  Smith 
TC  Carma  Reinke 
TC  Chester  J.  and 
Roberta  E»  Shroyer 

Litigated  Settlements 
MC  Ella  Winkelman  " 

and,  be  it  further 

RESOLVED,  That  the  portion  of  Resolution  No, 
205^ ,  adopted  September  6,  I960,  pertaining  to  the 

-12,316- 


Date  of  Accident 
April  7,  I960 
January  5,  i960 
October  29,  1959 
December  10,  1959 

July  1,  I960 


June  lH,  1958 


Settlement 
$  1,600,00 
^,750*00 
1,400.00 
1,500,00 

.  2*597.75 


600.00 


claims  of  Francisco  Jarquin  and  Juan  B.  Delgado, 
be  amended  to  reflect  correction  in  apportion- 
ment of  costs  as  follows: 

Francisco  Jarquin,  judgment  and  costs  in 

amount  $61,463.25 
Juan  B.  Delgado,  judgment  in  amount  $15,000.00 

Appropriation  No.  0.735. SOU. 000  $  12,W7.75 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,589— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

SFWD  Contract  No.  964  -  Reconditioning  Portions  of  Bay 
Division  Pipelines  No.  1  and  2~In  San  Mateo  and  Alameda  Counties, 
to  Pipe  Linings,  Inc»,  in  the  amount  of  $668, 617.25;  and  all 
other  bids  for  the  above  described  work  are  hereby  rejected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,590— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  No*  959 — Painting 
of  Third,  Fifth  and  Sixth  Floors,  Various  Rest  Rooms  and  Other 
Areas  in  the  Water  Department  Building,  U25  Mason  Street,  San 
Francisco,  to  Martin  Fried,  Inc.,  in  amount  of  $4, 33*+. 00,  and 
all  other  bids  for  the  above  described  work  are  hereby  rejected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,591— 

RESOLVED,  That  this  Commission  hereby  requests  the  Director 
of  property  to  arrange  for  leasing  for  a  term  of  years,  with  a 
cancellation  clause,  to  the  highest  bidder,  for  general  com- 
mercial purposes,  that  certain  parcel  of  land  under  the  juris- 
diction of  the  Municipal  Railway,  being  in  area  92'  x  177f, 
located  at  Turk  and  Fillmore  Streets,  the  said  parcel  of  land 
to  remain  under  the  jurisdiction  of  the  Municipal  Railway, 
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Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,592— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  THE  CITY  OF  BURLINGAME 

Permit  to  construct  and  maintain  a  214,t  CM. P.  storm  drain  with 
junction  box  and  two  side  laterals  across  and  within  the  former 
Municipal  Railway  right  of  way  adjoining  the  intersection  of 
Palm  and  California  Drives,  Burlingame. 

Fee  waived  in  consideration  of  a  public  agency. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,593— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  DAVE  and  EDITH  BONNER 

d.b.a, 

MT.  VIEW  SURPLUS,  5IP+  So.  San  Antonio  Drive,  MOUNTAIN 

VIEW 

Permit  to  occupy  for  parking  and  light  storage,  a  0.3^5  acre 
portion  of  Bay  Division  Pipeline  No.  3  right  of  way  adjoining 
the  westerly  line  of  San  Antonio  Avenue,  Mountain  View;  subject 
to  a  consideration  of  $50  per  month. 

Cancelling  permit  issued  by  Resolution  No.  1793^  adopted 
February  25,  1958  to  Peninsula  Laboratories  covering  the  right 
bo  fence  the  above  area* 


Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,59*1— 

RESOLVED,  That  this  Commission  does  hereby  authorize  the 
execution  by  the  Manager  of  Utilities  of  Amendatory  Agreement 
to  that  certain  sub-lease  previously  approved  by  Public 
Utilities  Commission  Resolution  No.  10,685,  adopted  May  1,1950, 
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wherein  United  Air  Lines  was  granted  authority  to  sub-lease 
certain  building  space  to  Aeronautical  Radio,  Inc.;  and  be  it 
further 

RESOLVED,  That  this  authorization  does  hereby  increase  the 
area  sub-leased  by  United  Air  Lines  to  Aeronautical  Radio,  Inc. 
frdm  approximately  1,400  sq,  ft.  of  building  area  to  approx- 
imately 1,900  sq.  ft,  and  further  authorizes  United  Air  Lines, 
as  lessor',  to  charge  Aeronautical  Radio,  Inc.,  as  lessee,  the 
sum  of  $2,350.00  per  annum  as  rental  for  said  demised  premises. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley, Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,595— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  and  Chief  Engineer  San  Francisco 
Water  Department,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
draw  warrant  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  elaim  against  the  San  Francisco  Water 
Department : 

Amount 

Claimant  Date  of  Accident       Claimed  Settlement 

William  K.  Tom     January  17,  I960       $2,963*00  $1,700.00 

plus 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO .  20,596— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accor- 
dance with  Resolution  No.  16,527/  adopted  July  16,  1956, 
payment  of  claims,  in  the  amount  of  $792.92,  made  to  the  San 
Francisco  Water  Department  during  the  month  of  August,  per  list 
dated  August  31,  I960. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,597— 

RESOLVED,  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  months  of  July  and  August,  I960; 
and  be  it  fur the; 

RESOLVED,  That  a  report  of  said  appointments  and  removals 
be  transmitted  to  the  Civil  Service  Commission  and  to  the  Con- 
troller. 
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Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,59&— 

RESOLVED,  That  this  Commission  in  consonance  with  its 
Resolution  No.  19, 952,  hereby  authorizes  the  General  Manager 
and  Chief  Engineer,  San  Francisco  Water  Department,  to  accept 
the  Application  for  Water  Supply  for  Resale  Purposes  submitted 
by  the  Brisbane  County  Water  District,  effective  September  19, 
I960. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,599— 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  vacate  that  portion  of  the  former  Crescent 
Avenue  as  shown  on  Water  Department's  drawing  B-2227,  and  that 
title  thereof  be  vested  in  the  name  of  City  under  the  jurisdic- 
tion of  the  San  Francisco  Water  Department. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion cf  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,600— 

BE  IT  RESOLVED  That  the  Commission  does  hereby  revoke, 
effective  September  11,  I960,  the  permission  granted  by  Resolu- 
tion No.  20,187>  wherein  American  Airlines  was  authorized  as 
a  temporary  expedient  authority  to  allow  Lufthansa  German  Air- 
lines to  use  a  portion  of  their  terminal  building  ticket 
counter. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley..  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,601— 

BE  IT  RESOLVED  That  the  Commission  does  hereby  revoke, 
effective  September  17,  I960,  the  permission  granted  by  Resolu- 
tion No.  19,24^,  wherein  Pan  American ¥or Id  Airways  was 
authorized  as  a  temporary  expedient  authority  to  allow  West 
Coast  Airlines  to  use  a  portion  of  their  terminal  building 
ticket  counter. 
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Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,602— 

RESOLVED,  That  this  Commission  hereby  requests  that  the 
Mayor  recommend  to  the  Beard  of  Supervisors  supplemental  appro- 
priation in  amount  of  $2,739.00,  to  provide  funds  for  the  re- 
classification of  two  JU  Laborers  to  two  U130  Reservoir  Keepers, 
San  Francisco  Water  Department,  and  to  provide  the  necessary 
funds  for  the  employment  of  the  two  U130  Reservoir  Keepers  on 
the  basis  of  a  six  day  week. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,603— 

RESOLVED,  That  this  Commission  hereby  awards  to  John  M, 
Perata,  649  Green  Street,  San  Francisco,  as  the  highest  regular 
bidder  in  response  to  Invitation  for  Bids  received  September  22, 
I960,  lease  of  617*68  acres  of  Water  Department  property, 
Alameda  County,  per  Drawing  No.  B-1891,  for  a  period  of  three 
years,  commencing  November  1,  I960,  at  an  annual  rental  of 
$2,812.50,  plus  25  per  cent  share  of  all  crops  grown  on  the 
demised  premises;  and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described 
agricultural  lease  are  hereby  rejected. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,604— 

RESOLVED,  That  this  Commission  hereby  approves  the  terms 
and  conditions  and  hereby  authorizes  Bid  Call  for  leasing  pro- 
perty under  the  jurisdiction  of  the  Water  Department  as  follows: 

That  certain  150  acres  of  Lot  VI  of  the  Sunol  portion  of  Rancho 
El  Valle  de  San  Jose,  generally  located  along  Calaveras  Road, 
all  as  shown  on  WD  Drawing  R-213;  for  &,  t&rm  of  five  years,  .be- 
ginning November  1,  I960;  for  grazing  and  agricultural  purposes 
only;  cash  rental  to  be  net  less  than  $1,000,00  per  year,  or 
25  per  cent  of  the  value  of  the  crop,  whichever  is  greater. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,605— 

WHEREAS,  San  Francisco  Water  Department  Contract  No.  884, 
Roofing  and  Lining-College  Hill  Reservoir,  Payne  Construction 
Company,  Contractor,  should,  in  accordance  with  the  time  limit 
set  forth  in  said  contract,  be  completed  on  or  before  August  26, 
I960;  and 

WHEREAS,  Contractor  completed  the  contract  fourteen  (14) 
calendar  days  beyond  the  time  fixed  in  the  contract,  but 
experienced  eight  (8)  calendar  days  of  unavoidable  delay  due  to 
rains  and  twenty  one  (21)  calendar  days  of  unavoidable  delay 
due  to  strike  of  the  Roofer *s  Union: 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  File  No.  13456,  Ordinance    No.  9484,  adopted  by 
the  Board  of  Supervisors,  January  16,  1956,  Section  6,3  "Un- 
avoidable delays  due  to  adverse  weather  conditions  and  strikes,11 
this  Commission  hereby  grants  an  extension  of  fourteen  (14) 
calendar  days;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  the  plans 
and  specifications,  approves  Debit  Modification  of  Contract 
in  Amount  of  TEN  THOUSAND  ONE  HUNDRED  SEVENTEEN  DOLLARS  AND 
TWELVE  CENTS  ($10,117.12);  approves  Certificate  of  Acceptance 
and  Authorization  for  Final  Payment  in  amount  of  FIFTY  SEVEN 
THOUSAND  SIX  HUNDRED  SEVENTY  ONE  DOLLARS  AND  NINETY  THREE  CENTS 
($57,671.93),  in  favor  of  PAYNE  CONSTRUCTION  COMPANY,  under  San 
Francisc©  Water  Department  Contract  No.  884, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,606— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed;  approves  credit  Modification  of  Con- 
tract in  amount  of  $400,00;  and  approves  Final  Payment  in 
amount  of  $1,500,00;  in  favor  of  William  M.  Moore,  Partner, 
Dames  &\Moore,  under  WD  Contract  for  Investigating,  Reporting 
and  Testifying  on  Value  of  Upper  Crystal  Springs  Watershed  as  a 
Quarry  Site, 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

--RESOLUTION  NO,  20f607— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing contract  payments: 
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$150.00,  in  favor  of  Leigh  Fisher,  for  Professional  Planning, 
Operational  Research  and  Consultant  Service,  San  Francisco 
International  Airport. 

$11,530.75,  in  favor  of  Associated  Pipelines,  Inc#,  under  WD 
Contract  No.  923-Laying  4-Inch,  6-Inch  and  g-Inch  Cast  Iron 
Mains  in  Lombard  and  Other  Streets. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazacker ley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,6Qg— 

WHEREAS,  The  State  of  California  has  brought  action  in 
Alameda  County  Superior  Court  No.  293147  against  the  City  and 
County  of  San  Francisco  to  acquire  an  0.673  acre  parcel  and  an 
0,073  acre  parcel  for  highway  purposes;  and 

WHEREAS,  The  director  of  Property  has  appraised  the  present 
fair  market  value  of  the  property  as  $50,00;  and 

WHEREAS,  a  condition  required  by  the  San  Francisco  Water 
Department  is  to  be  included  in  the  final  order  and  judgment; 
therefore  be  it 

RESOLVED,  That  this  Commission  authorises  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered,  the  fair  market 
value  of  the  property  being  $50.00,  arid  containing  the  condition 
requested  by  the  Water  Department. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,609— 

RESOLVED,  That  this  Commission  hereby  requests  Controller's 
approval  of  Departmental  Request  for  Funds: 

San  Francisco  Water  Department 

To  provide  funds  required  for  Second  Quarter,  Fiscal  Year, 
1960-1961,  as  follows:    Services  and  Meters,  $31,785.00;  Renew 
Services  and  Abandon  Old,  $35,625.00;    Relocate  and  Realign 
Services,  $3,375.00. 

To  provide  funds  in  amount  $l,%85+2k:~  to  cover  payment  of 
taxes,  in  amount  $1,529 #24,  to  Showers  Drive  Assessment  District, 
City  of  Mountain  View,  and  in  amount  $356.00  to  the  City  of 
South  San  Francisco  for  weed  control. 

To  provide  funds  in  amount  $7,500.00:-    $2,500.00  to  cover  pay- 
ment of  damage  claims  required  for  Second  Quarter,  Fiscal  Year 
1960-1961,  and  $5,000.00  required  for  claim  to  be  paid  one 
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Edward  Johnson,  approved  under  Public  Utilities  Commission 
Resolution  No.  20,522,  September  20,  I960. 

Vote:    Ayes -Commissi oners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commieeioaer  (Weinberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20 , 6 10— 

RESOLVED,  That  this  Commission  hereby  requests  that  the 
Mayor  recommend  to  the  Board  of  Supervisors  supplemental  appro- 
priations as  follows; 

1)  $71, 663.00,  to  provide  funds  for  the  reclassification  of  12 
positions  of  S102  Gonductor  and  11  positions  of  SlOk  Motorman 
to  23  positions  of  B222  General  Clerk,  Municipal  Railway. 

2)  $6,9^2*50,  services  of  other  departments,  Purchaser  of 
Supplies,  for  reclassification  of  one  position  of  B352  Store- 
keeper to  B35^  General  Storekeeper,  and  one  position  of  J4 
Laborer  to  B352  Storekeeper,  Hetch  Hetchy,  Hetch  Hetchy  Project. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20, 6 11  — 

RESOLVED,  That  this  Commission  hereby  approves  expenses  in 
estimated  amount  of  $300.00  from  Airport  funds  for  Press  Con- 
ference in  connection  with  new  plans  for  the  development  of  the 
Airport  terminal  area. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 


In  regard  to  Calendar  Item  26,  Mr.  Thomas  McGrath,  President  of 
AFL  Carmen's  Union  Local  1320,  appeared  before  the  Commission 
and  requested  that  reclassification  of  the  twenty-three  plat- 
form positions  be  put  over  until  the  first  of  January  because  of 
possible  interference  with  the  seniority  rights  of  the  men  in 
the  forth -coming  general  signup. 

After  some  discussion.,  it  was  concluded  that  the  proper  action 
was  to  approve  the  reclassification  at  this  time  in  order  to 
eliminate  the  extra  cost  involved  in  paying  platform  employees 
to  perform  clerical  duties.    Mr.  Anderson  assured  the  Commission 
that  the  replacement  of  these  platform  employees  by  regular 
clerical  employees  certified  by  the  Civil  Service  Commission 
would  be  handled  in  such  a  manner  as  not  to  disrupt  the  functions 
of  the  Municipal  Railway  or  interfere  with  the  rights  of  the 
platform  mem 
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Manager  of  Utilities  Calendar  Items 


Mr,  Kirkwood  reported  that  this  morning  he  received  notice 
from  the  Manager  of  the  Airport  that  there  was  a  labor  demon- 
stration against  American  Airlines  and  that  pickets  were 
parading  in  the  lobby  and  in  front  of  the  building  at  San 
Francisco  International  Airport.    He  thereupon  requested  Mr. 
Belford  Brown  to  give  an  oral  report  to  the  Commission. 

Mr,  Brown  stated  that  there  were  about  thirty  to  thirty-five 
pickets  in  front  of  the  American  Airlines  counter  and  the 
entrance  of  the  Airport  terminal  from  Local  505,  Air  Transporta- 
tion: Division,  affiliated  with  the  Transport  Workers  Union  of 
America,  parading  with  placards  and  handing  out  pamphlets. 
This  is  not  an  actual  strike  but  merely  a  demonstration  against 
American  Airlines.    The  demonstration  had  not  been  cleared  with 
airport  officials;  and  after  contacting  Mr.  Maurice  Torreau, 
President  of  the  local,  and  advising  him  that  the  area  being 
picketed  was  private  property  and 'the  picketing  was  affecting 
all  air  lines,  Mr.  Brown  reported  that  Mr.  Torreau  took  no 
cognizance  of  these  facts  and  stated  that  they  would  demonstrate 
when  and  where  necessary.    Mr.  Brown,  in  his  discussion  with  Mr. 
Torreau,  said  that  as  Manager  of  the  Airport  he  felt  that  some 
amicable  arrangement  could  be  worked  out  for  picketing  where 
there  would  be  no  interference  with  the  general  public  or 
operation  of  the  other  air  lines. 

Mr.  Brown  stated  that  in  the  past  he  never  had  an  experience 
where  the  unions  had  failed  to  cooperate  with  airport  manage- 
ment and  had  never  been  forced  to  take  out  an  injunction  or 
to  take  police  action.    He  then  asked  the  Commission  what  their 
recommendation  would  be  in  this  matter. 

Commissioner  Fazackerley  felt  that  the  Commission  should  ask 
the  Airport  Manager  to  take  whatever  action  is  necessary  to 
protect  the  rights  of  the  City  and  County  and  the  airport  in 
this  matter.    Mr.  Brown  replied  that  it  would  be  difficult  to 
take  police  action  by  forcibly  removing  the  pickets  but  if  this 
precedent  is  set  everyone  else  will  want  to  picket  in  the  same 
manner.    Thereupon  Deputy  City  Attorney  John  Barricklo  advised 
that  legal  action,  perhaps  in  the  form  of  an  injunction  prohibi- 
ting picketing  or  restricting  it  to  certain  areas  in  the  air- 
port, would  be  the  answer  and  preferable  to  police  action. 
Commissioner  Fazackerley  then  recommended  Mr.  Brown  pursue  the 
matter  with  the  labor  council  in  San  Mateo  County  and  if 
amicable  arrangements  could  not  be  made  for  peaceful  picketing, 
then  to  take  the  necessary  legal  action* 

Mr.  Kirkwood  then  reported  that  Thursday,  September  22,  would 
be  Press  Day  at  San  Francisco  International  Airport.    He  also 
informed  the  Commission  that  the  airport  expansion  plans  would 
be  placed  before  the  Public  Utilities  Commission  at  its  meeting 
next  Thursday  for  general  approval,  and  commended  the  Engineer- 
ing and  Airport  Departments  for  bringing  this  project  along  so 
well  and  quickly. 

The  Board  of  Supervisors  approved  the  appropriation  of  some 
$790,000.00  for  the  corporation  yard  for  the  San  Francisco 
Water  Department.    The  next  step  will  be  to  select  an 
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architect  and  begin  work  on  the  preliminary  plans.  Steps 
have  been  taken  through  the  Director  of  Property  to  acquire  a 
site  at  Islais  Greek  from  the  General  Service  Administration, 


Departmental  Repot V . 


In  the  absence  of  Mr.  James  H.  Turner,  Mr.  George  D.  Burr 
presented  the  monthly  report  of  the  San  Francisco  Water  Depart- 
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SAN  FRiU:TCISCO  WA'IER,  DEPARTMENT 
It-OTH  PE1  NODICAL  REPORT 
TO  THE 

PUBLIO_JJTILI_TIES  COMMISSION 

SEP  TIMBER  27,  i960 

In  August  i960  the  gross  consumption  (water  released  into 
the  system  for  consumption)  for  the  entire  system  averaged 
20lj..6  million  gallons  per  day.     This  is  5«2  mgd  more  than  for 
August  1959. 

Collections  from  the  sale  of  water  for  the  first  twenty 
days  of  September  i960  amounted  to  $8olj.,  8oi4. .72  which  is 
$1-1-5  >  575»76  (5*W)  less  than  collected  in  the  first  twenty  days 
of  September  1959  •     Collections  for  the  fiscal  year  through 
September  20,  i960  were  §3,399,037.6/4.  which' is  .'.19,579. 76  (0.5$) 
more  than  for  the  'S'amc  period  last '  year*  Sales 
within  San  Francisco  are  0..9/5  and  suburban  sales  are  5«7$> 
higher  than  last  year. 

On  July  *>1,  i960  there  were  92  unfilled  orders  to  renew 
water  service  pipes.     During  August  there  were  358  services 
renewed,  and  at  the  end  of  the  month  there  were  95  orders  not 
completed . 

During  the  month  of  August  i960,   the  Water  Department 
filed  six  claims  for  damages  against  others  in  an  amount  of 
$577»92»     At  the  beginning  of  the  month  there  were  75  out- 
standing claims  totaling  $12,873-62.     There  were  seven  claims 
settled  during  the  month,   leaving  r{2  outstanding  claims  for  a 
total  of  $12,658.62  on  August  31,  i960. 

There  were  ten  claims  for  damages  filed  by  others  against 
the  Water  Department  during  August  i960,   totaling  $26, 685. 79  • 
Four  claims  totaling  03,298,7^4-  were  settled  for  §1, 98lj.,2[|.  and 
fourteen  denied,  amounting  to  $7^-^^-1-98  .J4.3 .     A  saving  of  $1,314  .50 
was  made  in  the  settlement  of  these  foud  claims.     There  were  27 
claims  of  this  type  totaling  $122,239*70  still  outstanding  on 
August  31. 

There  were  eleven  blow-off  operations  completed  within 
the  City  during  the  month  of  August  i960.     These  mains  were 
flushed  to  eliminate  dirty  water,   taste  and  odor,   as  well  as 
for  dead  ends . 
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There  were  thirteen  blow-off  connections  to  sewers  or 
sewer  manholes  reconstructed  as  surface  blow-offs  in  August  i960. 
This  is  a  part  of  the  program  to  replace  all  blow-off  connections 
to  sewers  with  surface  blow-offs  as  required  by  the  State  Depart- 
ment of  Health. 

College  Hill  Reservoir  lining  and  roofing  has  been  com- 
pleted and  the  reservoir  was  put  back  into  service  on  September 
13,  I960. 

The  cleaning  of  Niles  Reservoir  has  been  started.  This 
work  was  made  necessary  by  the  failure  of  the  Concrete  Service 
Corporation's  dike  impounding  wash  water  from  their  gravel 
operations  in  the  Sunol  Valley  above  the  Sunol  filter  beds. 

Construction  was  started  on  three  chlorination  stations 
located  at  Summit,  Sutro  and  Stanford  Heights  Reservoirs. 
Contract  completion  date  is  December  12,  i960. 

The  contract ,   agreement  for  the  sale  of  water,  with  the 
North  Coast  County  Water  District  was  executed  on  September  13 } 
i960  and  that  with  the  Belmont  County  Water  District  was  signed 
on  September  22,  i960.     There  have  been  seven  contracts  executed 
to  date  and  six  others  are  in  various  stages  of  negotiations. 

On  September  6,  I960  the  Board  of  Supervisors  finally 
passed  Ordinance  No.  1(4.6-60  authorizing  the  sale  of  land, 
improvements  and  water  rights  to  the  City  of  Pie as ant on,  for 
j)l|_0,000,,  and  also  Ordinance  No.  i|lV7-60  ordering  submission  of 
the  ordinance  to  the  electorate  for  approval  at  election  of 
November  8,  i960. 

A  preliminary  draft  has  been  prepared  of  a  proposed  lease 
to  a  prospective  lessee  for  the  Department's  619-acre  well 
field  property  near  Pleasanton  for  development  of  an  Industrial 
Park.     The  draft  is  now  being  reviewed  by  the  Water  Department's 
Management  and  the  City  Attorney. 

The  emergency  repairs  to  the  two  Water  Department  wells 
supplying  the  City  of  Pleasanton  have  been  completed.     At  the 
present  time  sufficient  water  is  being  delivered  to  meet 
Pleasanton' s  demand. 

The  Department  is   cooperating  in  the  preparation  for  the 
Civil  Defense  Command  Post  Exercise  to  be  held  on  September  ^>0 , 
i960.     Instructions  and  schedules  are  being  prepared  for  all 
Water  Department  personnel  who  will  participate  in  those  exercises 
and  who    will  carry  out  their  assignments. 
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Mr,  0.  G,  Goldman,  Superintendent  of  the  Department's 
City  Distribution  Division,  will  retire  January  Jl,  IS  Si,  but 
due  to  illness  left  his  work  on  September  8,  i960.  During 
his  hjj  l/2  years  of  service  Mr,  Goldman  has  had  many  out- 
standing accomplishments  to  his  credit.     Some  of  his  work  has 
been  assigned  to  other  Divisions  of  the  Department,  and  the 
remainder  has  been  assigned  to  employee's  of  the  City  Distri- 
bution Division  until  after  February  1,  1961  when  a  new 
permanent  Superintendent  may  be  certified  by  Civil  Service, 


J.  H.  TURNER 

General  Manager  and  Chief  Engineer 
San  Francisco  Water  Department 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,276th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  OCTOBER  4, 
I960,  COMMENCING  AT  2:00  P*M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOo 
Call  to  Order: 

Present:    Commissioners  Edwf  B,  Baron,  Don  Fazackerley,  Thomas  P, 
White,  Henry  W,  Rod$n 

Absent;     Commissioner  Stuart  N.  Greenberg 

President  Edw,  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley, 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  minutes  of  the  1,275th  regular  meeting  of  the  Com- 
mission, held  September  27,  I960,  were  approved. 

Vote:    Ayes-Commissioners  Baron,  Fazackerley,  White,  Roden 
Absent-Commissioner  Greenberg 

Item  19  on  the  calendar— approval  of  preliminary  plans  and  con- 
struction cost  estimate  for  the  South  Terminal  at  the  San 
Francisco  International  Airport— was  taken  up  out  of  order, 
A  presentation  of  the  plans  was  made  by  Griswold  Raetze  and 
Wayne  Cray  of  Walton  Becket  and  Associates,    Upon  recommendation 
of  the  Hanager  of  Utilities,  the  Commission  unanimously  ordered 
the  matter  of  Approval  postponed.'  for  one  week  in  order  to  give 
any  interested  parties  the  opportunity  to  review  the  plans  and 
specifications,    (For  a  summary  of  the  presentation  and  discus- 
sion on  this  matter,  please  refer  to  notes  at  the  end  of  the 
minutes, ) 


On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolutions  were  adopted: 

Vote:      Ayes-Commissioners  Baron,  Fazackerley,  White,  Roden 
Absent-Commissioner  Greenberg 


— RESOLUTION  NO,  20 ,6 12— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Cora- 
mission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 
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Claimant 

Non-litigated  Settlements 


Date  of  Accident 


Settlement 


TC  Betty  M.  Tyrrell 

Litigated  Settlements 

MC  Kuzma  Jerkovich 
MC  Edward  Keefe 
SC  Marvin  Moore 
TO  Richard  Vacek 


December  26,  1959 


May  2,  1959 
January  4,  I960 
July  28,  1953 
March  12,  1958 


$  1,400.00 


10,000*00 
1,500.00 
2,000.00 
850 . 00 


Appropriation  No.  0.735.804.000 


$15,750.00 


— RESOLUTION  MO,  20,613— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

SFWD  Contract  No.  965  ~  Additions  to  Crocker  Amazon  Pump  Station 
to  C.  J,  Collins  Co.,  in  the  net  amount  of  $12,464.41;  and  all 
other  bids  for  the  above  described  work  are  hereby  rejected. 


— RESOLUTION  NO.  20,614— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Gontract  No.  WD-907B  -  For  the 
Laying  of  6-Inch  and  8-Inch  Cast  Iron  Mains  in  the  South  Service 
Road  of  Geary  Expressway  between  Steiner  and  Webster  Streets 
(Western  Addition  Redevelopment),  to  San  Francisco  Water  Depart- 
ment in  net  amount  of  $3,939.00,  and  all  other  bids  for  the 
above  described  work  are  hereby  rejected. 


— RESOLUTION  NO.  20,615— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  No.  974  -  Laying  in  24th 
Ave,  from  Balboa  Street  to  a  Point  280  Feet  Southerly,  to  San 
Francisco  Water  Department,  in  the  net  amount  of  $2,777.00,  and 
all  other  bids  for  the  above  described  work  are  hereby  rejected. 


■ — RESOLUTION  NO.  20,6l6~ 

RESOLVED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  920-For  the  Laying  of  4-Inch,  6-Inch,  8-Inch  and 
12-Inch  Cast  Iron  Mains  in  Diamond  Heights  Redevelopment  Project 
Area  -  Sections  B  and  C. 

WD  Contract  No.  975-For  the  Laying  of  6-Inch  Cast  Iron  Main  in 
Cambridge  Street,  South  of  Way land  Street. 
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— RESOLUTION  NO.  20,617— 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  RICHARD  MASSEI 

12  DEXTER  PLACE 
MILL BRAE 

A  permit  to  occupy  for  gardening  purposes  the  easterly  half  of 
Lot  44,  Block  6 j  Meadow  Glsn  Subdivision,  Millbrae,    No  fee  due 
to  offsetting  benefits  to  the  Department  in  upkeep  of  premises. 

Cancelling  that  certain  permit  issued  to  James  A,  Vifruso  by 
Resolution  No.  12,910,  adopted  November  3,  1952,  covering  use  of 
said  portion  of  Lot  44,  Block  6. 


—RESOLUTION  NO*  20,618— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  MR,  J.  L.  SIMMS 

7802  WELLS  AVENUE 
NEWARK 

Permit  for  domestic  gardening  purposes  on  a  portion  of  Hetch 
Hetchy  Bay  Division  Pipeline  right  of  way  adjoining  the  easterly 
line  of  Walnut  Street,  Town  of  Newark,  Alameda  County.    No  fee 
due  to  offsetting  benefits  to  the  Department  in  upkeep  of 
premises. 


— 'RESOLUTION  NO.  20,619— 

BE  IT  HEREBY  RESOLVED,  That  this  Commission  does  hereby 
terminate,  as  of  October  1,  I960,  that  authority  granted  the 
Hilton  Hotels  Corporation  pursuant  to  Resolution  No.  18878  to 
operate  a  Club.    (Area  required  for  expansion,  modification  and 
fro  better  serve  the  public.) 


— RESOLUTION  NO.  20,620— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation 
in  amount  $1,032,000.00,  consisting  of  $162,002.24  of  the  un- 
allocated balance  of  the  1949  Airport  Bond  Fund  and  $869,997,76 
from  the  unappropriated  balance  of  1956  Airport  Bond  Fund,  to 
provide  for  fill  for  the  extension  of  Runway  10R-28L,  San 
Francisco  International  Airport. 
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— RESOLUTION  NO.  20,621— 

RESOLVED,  That  this  Commission  hereby  amends  Public  Utilities 
Commission  Resolution  No*  20,266,  adopted  June  8,  I960;  and 
hereby  requests  the  Controller  to  increase  to  $10,000,00  that 
certain  Order  for  Service  or  Work  authorized  in  the  amount  of 
$8,000.00  by  said  resolution,  in  favor  of  Pacific  Gas  and  Elec- 
tric Co*  to  furnish  technical  assistance  for  operational  testing 
and  start-up  of  Cherry  Powerhouse,  Intake  Switchyard  and  Warner- 
ville  Substation. 


—RESOLUTION  NO,  20,622— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed;  approves  credit  Modification  of  Con- 
tract in  amount  $881.99;  and  approves  Final  Payment  in  amount 
$18,783.01,  in  favor  of  Pacific  Pavements  Company,  Ltd.,  under 
MR  Contract  No.  466-Remove  Basalt  Block  Paving  and  Repave 
California  Street,  Mason  Street  to  Drumm  Street. 


— RESOLUTION  NO.  20,623— 

RESOLVED,  That  this  Commission  hereby  requests  the  Control- 
ler's approval  of  Departmental  Requests  for  Funds: 

Bureau  of  Light.  Heat  &  Power 

To  provide  funds  in  amount  $645 .00  for  contractual  services 
covering  storage  of  automobiles  and  maintenance  of  calculating 
machines  for  the  Fiscal  Year  1960-1961,  in  accordance  with 
instructions  contained  in  letter  dated  September  22,  I960,  from 
the  Purchaser  and  Controller. 

To  provide  funds  in  amount  $18.62  to  cover  deficit  in  appropria- 
tion for  auto  insurance. 

PUC  -  General  Office 

To  provide  funds  in  amount  $80.00  for  contractual  services 
covering  towel  service,  and  in  amount  $160.00  for  contractual 
services  covering  press  clipping  service. 

To  provide  funds  in  amount  $13.02  to  cover  deficit  in  appropria- 
tion for  auto  insurance. 

Water  Department 

To  provide  funds  in  amount  $606.00  for  additional  funds  necessary 
to  certify  WD  Contract  No.  965-Additions  to  Crocker  Amazon  Pump 
Station, 

■0  provide  funds  in  amount  $7*476.30  for  WD  Contract  No.  907B- 
uaying  6-Inch  and  8-Inch  Cast  Iron  Mains  in  South  Service  Road 
of  Geary  Expressway,  between  Steiner  and  Webster  Streets. 

To  provide  funds  in  amount  $4,725.50  for  WD  Contract  No.  974- 
Laying  6-Inch  Cast  Iron  Main  in  24th  Ave.  from  Balboa  Street  to 
a  Point  280  Feet  Southerly. 
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— RESOLUTION  NO.  20,624— 


RESOLVED,  That  this  Commission  hereby  dispenses  with  City's 
bidding  procedure  for  the  lease  of  the  space  and  under  the  terms 
hereinafter  specified,  and  hereby  authorizes  and  directs  the 
Manager  of  Utilities  to  negotiate  an  appropriate  lea.se,  and  to 
execute  an  agreement  to  lease  and  a  lease  in  form  satisfactory 
to  City  and  the  Post  Office  Department,  including  but  not  limited 
to  the  following  basic  terms: 


San  Francisco  International  Airport 
Airmail  and  Cargo  Building  No,  1 


Area 

Sq.  Ft, 

Area 

Annual 
Unit 
Price 

Annual  Rent 
Total 

Commencement 
of  Term 

Term  of 
Lease 

(AMF)13 

5,155 

$  2.50 

$12,887.50 

September  1, 

5  years 

I960 

(AMF)13a 

2,573 

2.00 

5,156.00 

ti 

(AMF)lU 

10,246 

2.50 

25,615.00 

tt 

San  Francisco  Airport  Station 

Ground 
Floor, 
Central 
Terminal 

Building     3,259     $  LOO     $3/259.00       September  1       5  years 

I960 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  rescinds  Public 
Utilities  Commission  Resolution  No.  20,159,  adopted  May  3,  I960. 


— RESOLUTION  NO.  20.625— 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of 
Supervisors  to  amend  the  San  Francisco  Administrative  Code  by 
amending  Sections  10.95  and  10. 96  thereof,  increasing  the  pro- 
vision relating  to  the  Municipal  Railway  Excess  Liability 
Accident  Reserve  Fund,  for  the  payment  of  bodily  injury,  death 
and  property  damage  liability,  in  any  one  accident,  from  $25,000 
to  $37,500. 


— RESOLUTION  NO,  20,626— 

RESOLYED,  That  this  Commission  hereby  authorizes  the  incur- 
rence of  expenses  in  the  amount  of  $600.00  covering  the  attendance 
of.  the  following  employees  of  the  San  Francisco  Water  Department 
■Vu  the  4lst  Annual  Conference  of  the  California  Section  of  the 
American  Water  Works  Association  in  Long  Beach,  October  2k 
through  October  27,  I960: 

J#  H,  Turner 
H.  C.  Medbery 
J.  W#  Cooper 
H.  W#  Tracy 
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— RESOLUTION  MO.  20,627— 

RESOLVED,  That  this  Commission  hereby  awards  to  F.  F.  &  M. 
Company,  Incorporated,  as  the  lowest  regular  and  responsible 
bidder,  San  Francisco  International  Airport  Contract  No.  287, 
Silt  Removal,  1960-1,  at  the  San  Francisco  International  Airport, 
in  amount  $4,618.00;  and  all  other  bids  for  the  above-described 
work  are  hereby  rejected. 


— RESOLUTION  NO.  20,628— 

WHEREAS,  The  general  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Project  and  Utilities  Engineering  Bureau  of  this  Commissior. 
has  recommended  the  granting  of  a  certain  revocable  permit  for 
use  and  occupancy  of  land  and  property  under  control  of  that 
bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

TO  SAN  FRANCISCO  REDEVELOPMENT  AGENCY 

OR  ITS  AUTHORIZED  AGENT. 

PERMIT  TO  place  approximately  60,000  cubic  yards  of  clean  fill 
on  Hetch  Hetchy  property  within  the  former  Glen  Park  Reservoir 
Area,  at  locations  as  designated  by  the  General  Manager  and 
Chief  Engineer  of  the  Hetch  Hetchy  Project. 

No  fee  to  agency  of  the  City  and  County  of  San  Francisco. 


^RESOLUTION  NO.  20,629— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  WM.  E.  WATERS 

Permit  to  Occupy  approximately  50  acres  of  the  Ravenswood  swamp 
lands  for  the  purpose  of  maintaining  two  existing  duck  ponds  and 
the  planting  of  native  grasses;  subject  to  a  payment  of  $200  per 
year. 

Cancelling  permit  issued  Owen  Evans  by  Resolution  No.  19,378, 
adopted  July  7,  1959,  covering  use  of  said  50  acres  of  land. 


#  *  *  *  * 


Welton  Becket  and  Associates  presented  preliminary  plans  and 
architectural  drawings,  and  a  cost  estimate  of  the  proposed 
construction  of  the  South  Terminal  at  San  Francisco  International 
Airport. 

Mr.  Griswold  Raetze,  Vice  President,  Welton  Becket  and  Associates 
presented  the  site  plan  for  the  South  Terminal  which  showed  the 
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present  terminal,  the  proposed  South  Terminal  and  the  future 

North  Terminal.    This  was  essentially  the  master  plan  approved 

by  the  Public  Utilities  Commission  in  February,  1959,  with  the 
exception  of  a  multi-level  parking  area. 

There  is  at  present  no  provision  for  a  multi-level  parking 
structure,  although  it  was  recommended  in  the  master  plan.  Mr. 
Raetze  pointed  out  that  DeLeuw  Cather  &  Company,  consultants  to 
the  Public  Utilities  Commission  on  airport  automobile  traffic, 
have  predicted  the  need  for  a  three-  to  four-level  structure  by 
1980  to  accommodate  £>,000  automobiles. 

This  is  a  compact,  unusual  plan,  and  according  to  Leigh  Fisher, 
Airport  Consultant,  San  Francisco  is  fortunate  because  in  his 
opinion  this,  for  the  number  of  gate  positions,  is  the  best  plan 
in  the  country*    Mr.  Raetze  emphasized  the  convenience  to  the 
traveling  public  in  such  a  compact  plan  by  indicating  the  com- 
paratively short  distances  from  ticketing  office  to  piers,  the 
long  curve  parking  area  in  front  of  the  South  Terminal,  and  the 
concentration  of  parking  in  one  easily  accessible  area. 

Wayne  Cray  of  Welton  Becket  and  Associates  tien  showed  a  .-function- 
al cross-section  of  the  South  Terminal,  illustrating  the  pro- 
posed two-level  construction  and  passenger  flow, 

Mr.  Gray,  in  answer  to  a  Commission  question,  said  that  Pier  E 
will  be  occupied  by  American  Airlines,    Pier  F  by  Trans  World 
Airlines,  and  Pier  G  will  handle  arriving  international  passen- 
gers.   International  passengers  would  clear  public  health  and 
immigration  on  the  second  level,  then  by  ramp  and  tunnel  go  to 
customs,  and  another  tunnel  underpassing  the  roadway  would  lead 
to  stairs  going  up  to  the  parking  level.    At  this  point  the 
Commission,  especially  Commissioner  Roden,  expressed  concern  for 
the  convenience  of  the  traveling  public  and  asked  about  provision 
for  baggage  conveyances,  escalators  and  elevators.    Mr.  Brown 
answered  that  these  were  omitted  at  this  time  because  of  the 
necessity  of  including  more  essential  features  within  the  limits 
of  the  money  remaining  in  the  Bond  Fund.    Mr.  Brown  stated 
further  that  he  hoped  that  escalators  leading  to  the  parking 
area  would  be  constructed  by  the  future  parking  concessionaires. 

Commissioner  Fazackerley  then  remarked  that  this  indicated  the 
advisability  of  doing  the-  two  jobs  together  or  completing  the 
multi-level  parking  area  as  soon  as  practicable.    He  stated  that 
he,  too,  was  concerned  with  the  conveniences  to  the  traveling 
public  that  had  been  overlooked  in  the  present  terminal  building. 
This  was  excusable  inasmuch       the  present  terminal  had  been 
planned  when  second-level  loading  and  unloading  of  aircraft  had 
not  as  yet  come  into  being. 

Mru  Gray  assured  the  Commission  that  there  were  sufficient  rest- 
rooms,  located  and  sized  with  reference  to  the  passenger  flow, 
wholly  adequate  to  the  needs,  and  that  concession  and  ticketing 
areas  and  baggage  area  were  all  planned  with  the  public  in  mind. 

Mr,  Raetze  and  Mr.  Gray  said  that  final  plans  could  be  prepared 
and  work  under  way,  possibly  by  July  1,  196l ,  and  that  they 
would  aim  for  late  1962  completion  date. 
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When  asked  by  the  Commission  as  to  the  construction  cost  of  the 
proposed  terminal,  Mr*  Brown  answered  it  was  estimated  that  the 
cost  would  be  $9,920,000,  broken  down  as  follows: 


and  that  the  $8,220,000  figure  was  Welton  Becket  and  Associates1 
and  the  remainder  of  the  sum  was  estimated  by  the  Utilities 
Engineering  Bureau, 

Mr0  Harry  E,  Lloyd  then  declared  the  recommendation  was  made 
collectively  by  the  entire  group — Welton  Becket  and  Associates; 
airport  management,  Mr.  Brown  and  staff;  Utilities  Engineering 
Bureau,  particularly  Mr.  Bardoff  and  Mr.  Davis— with  due  con- 
sideration given  to  the  desires  of  the  air  lines  and  tenants; 
the  entire  cost  being  controlled  by  money  available  and  appro- 
priated.   Mr.  Lloyd  also  stated  that  if  the  contract  bids  remain 
within  the  estimate  there  are  adequate  funds  now  available  for 
this  stage  of  the  terminal  development. 

Mr.  Brown,  in  response  to  Commissioner  Fazacker ley1 s  question 
regarding  revenues,  stated  that  we  can  guarantee  that  the  new 
terminal  will  be  financially  sound  and  that  no  tax  subsidy  will 
be  needed;  that  he  and  his  staff  have  come  to  agreement  last 
Thursday  as  to  rental  rates  with  the  air  lines;  that  the  pro- 
posed South  Terminal  Building  would  have  70  per  cent  occupancy 
on  opening;  and  that  between  now  and  1963  there  will  be  other 
air  lines  coming  into  the  airport,  such  as  Delta,  Northwest 
or  Hawaiian < 

Mr.  Brown  said  further  that,  according  to  best  estimates  of  air- 
port staff  and  consultants,  he  could  foresee  no  future  depression 
in  revenues.    When  the  central  terminal  was  opened  in  195%  the 
passenger  load  was  2, $00, 000.    Last  year  it  was  5>000^000.  By 
1970  it  will  be  g, 400, 000.    This  is  indicative  of  the  need  for 
the  new  South  Terminal  and  also  indicative  that  such  development 
will  be  financially  feasible. 

Commissioner  White  stated  that  he  would  like  to  see  the  name  of 
the  City  and  County  of  San  Francisco  on  the  terminal  building, 
and  that  perhaps  somewhere  on  the  west  side  of  the  terminal — 
either  the  present  central  terminal  building  or  the  new  terminal — 
that  a  clock  would  be  placed  so  that  enplaning  passengers  would 
know  the  exact  time  upon  their  arrival  at  the  airport. 

Commissioner  Baron  then  thanked  Welton  Becket  and  Associates  and 
staff  for  their  fine  work  and  able  presentation,  and  accented  the 
need  for  San  Francisco  to  maintain  the  growth  of  the  airport  in 
keeping  with  the  rapid  expansion  of  commercial  aviation. 

Upon  the  recommendation  of  the  Manager  of  Utilities,  final  action 
on  the  plans  and  specifications  was  put  over  one  week  in  order  to 
allow  any  other  interested  parties  to  be  heard. 


Terminal  building  &  Piers  F  and  G 
Roads  and  ramps 
Utility  extensions 
Landscaping  and  parking  court 
Aircraft  apron  (1st  stage) 


$g> 220,000 


550,000 
150,000 
100,000 
900,000 


-12,33^- 


Manager  of  Utilities  Calendar  Items: 


Mr.  Kirkwood  reported  to  the  Commission  the  difficulty  experi- 
enced by  airport  management  in  attempting  to  work  out  an 
agreeable  solution  with  the  representatives  of  the  Air  Transport 
Division,  Transport  Workers  Union  of  America,  Local  505>  during 
their  demonstration  against  American  Airlines,    He  then  suggested 
that  the  Commission  adopt  an  amendment  to  the  airport  rules  and 
regulations,  generally  providing  that  picketing  on  the  airport 
property,  if  allowed,  would  be  allowed  only  by  permission  from 
airport  management. 

Commissioner  White  thereupon  suggested  that  the  problem  be  dis- 
cussed with  the  San  Francisco  and  San  Mateo  Labor  Councils,  as 
well  as  the  San  Francisco  and  San  Mateo  Building  Trade  Councils, 
He  stated  that  he  knew  the  San  Francisco  Labor  Council  had  cer- 
tain rules  relative  to  picketing,  and  he  felt  there  was  no 
general  objection  to  some  form  of  regulations  by  airport  manage- 
ment relative  to  picketing,    However,  he  suggested  it  was  advisa- 
ble to  confer  with  labor  representatives  to  eliminate  any  pos- 
sible difficulties  before  adopting  the  proposed  rule. 
Commissioner  White  said  he  would  be  perfectly  willing  to  arrange 
such  a  meeting,  and  offered  to  contact  Mr,  Johns  of  the  San 
Francisco  Labor  Council,  Mr,  Small  of  the  San  Mateo  Labor  Coun- 
cil, and  Mr.  Mailloux  of  the  San  Francisco  Building  Trades 
Council ♦ 

Mr.  Kirkwood  said  that  he  and  airport  management  would  be 
pleased  to  meet  with  these  representatives  if  Commissioner  White 
would  make  the  arrangements,  and  he  would  then  like  to  place  the 
proposed  rule  on  the  calendar  next  week.    The  entire  Commission 
endorsed  this  arrangement. 

Mr.  Kirkwood  then  reported  on  jet  noise,  stating  that  he  had 
received  a  letter  from  the  City  of  Millbrae  and  that  they  had 
expressed  concern  because  we  had  not  as  yet  arranged  a  meeting 
with  them.    Mr.  Kirkwood  informed  the  Commission  the  studies 
presented  to  them  on  August  23  were  referred  to  our  Engineering 
Bureau  and  our  consultant.  Bolt,  Beranek  and  Newman.  Mr, 
Bardoff  of  the  Utilities  Engineering  Bureau  informed  Mr,  Kirkwood 
that  material  on  jet  noise  abatement  would  be  in  such  form  that 
the  Commission  would  be  able  to  meet  with  the  Millbrae  group  by 
the  end  of  October.  Com,  Fazackerley  then  moved  that  the  Public 
Utilities  Commission  set  a  special  order  of  business  at  our 
meeting  of  October  25,  I960,  and  invite  the  Millbrae  representa- 
tives to  confer  with  them.    This  motion  was  seconded  by  Com- 
missioner Roden  and  so  ordered  by  the  Commission. 

Mr.  Kirkwood  reported  he  received  a  letter  referring  to  the  pos- 
sibility of  establishing  a  chapel  at  the  San  Francisco  Inter- 
national Airport.    Mr.  Kirkwood  said  he  was  desirous  of  knowing 
the  will  of  the  Commission  in  this  matter  and  would  like  advice 
as  to  how  to  proceed.    He  and  Mr.  Brown  recommended  that  a  simi- 
lar procedure  to  that  followed  by  New  York  and  other  airports 
be  instituted;  namely,  that  land  be  made  available  at  regular 
rental  rates  and  that  cost  of  construction  of  any  facilities 
specifically  designed  for  religious  purposes  be  borne  by  the 
religious  group  and  not  by  the  airport.    The  Commission  approved 
of  this  type  of  program,    Mr,  Kirkwood  asked  if  in  their  judgment 
it  would  be  wiser  to  approach  several  of  the  church  groups  to 
determine  their  interest  in  the  matter  and  then  present  a  rec- 
commendation  to  the  Commission  for  official  approval,  or  if  they 
preferred  to  have  the  request  originate  with  the  various  church 
groups.    The  Commission  indicated  that  in  their  opinion  it  would 
be  preferable  to  have  the  religious  groups  make  a  proposal  or 
request  to  the  Public  Utilities  Commission  in  the  first  instance, 
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Roll  Call: 

Commissioner  Fazackerley  acknowledged  receipt  of  Utilities 
Engineering  Bureau1 s  report  on  the  progress  of  "the  Martinelli 
Construction  Company  contract  at  San  Francisco  International 
Airport  and  then  asked  when  said  contract  would  be  completed, 
Mr.  Lloyd,  after  some  discussion,  estimated  the  contract  would 
be  completed  within  approximately  six  weeks.    Commissioner  White 
asked  if  there  isn't  some  manner  or  means  by  which  these  con- 
tractors could  be  speeded  up;  or  if  there  isn!t  some  penalty,  or 
grounds  for  refusing  extension  of  time,    Mr,  Lloyd  stated  that 
under  the  present  ordinance  it  seemed  to  him  that  contractors 
could  get  extension  of  time  for  almost  anything,  there  being 
approximately  seventy-six  reasons  listed  in  the  ordinance. 

Commissioner  Fazackerley  then  asked  Mr.  0! Connor  of  the  City 
Attorney's  Office  what  recourse  the  Public  Utilities  Commission 
had.    Mr.  O'Connor  stated  he  would  make  a  study  of  the  ordinance 
if  so  desired.    Commissioner  Fazackerley  then  suggested  that  Mr. 
Lloyd  consult  with  Chief  Administrative  Officer  Duckel  and  other 
department  heads  to  determine  their  experience  on  contract  de- 
lays and  to  find  out  how  they  function  under  the  contract 
ordinance  with  respect  to  avoidable  delays.  Commissioner 
Fazackerley  also  suggested  that  it  might  be  timely  to  look  into 
the  possibility  of  amending  the  contract  ordinance. 

Departmental  Report: 

Airport  Department  monthly  report  was  presented  by  Mr.  Belford 
Brown.  y 


THEREUPON  THE  MEETING  ADJOURNED. 
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Report  of  the  Manager,  Airport  Department 

to  the  Public  Utilities  Commission  October  4,  1960 

Air  Traffic 

The  volume  of  passenger  traffic  at  San  Francisco  Inter- 
national Airport  for  the  month  of  August  indicates  a  5.5%  increase, 
compared  with  the  same  period  of  1959.    Traffic  figures  show  the  total 
number  of  "in  and  out'  passengers  amounted  to  502,824,  as  compared  with 
476,691  passengers  in  August,  1959,  or  an  actual  increase  of  26,133 
passengers. 

The  FAA  Control  Tower  recorded  a  total  of  12,491  scheduled 
airline  arrivals  and  departures,  representing  an  increase  of  3%  over 
August,  1959. 

Total  mail  (air  mail  and  first  class  mail  by  air)  amounted 
to  4,289,167  pounds  during  August,  1960,  an  increase  of  22.8%  over 
August,  1959. 

Freight  moving  through  San  Francisco  by  air  showed  an 
increase  of  5.67.  over  August,  1959;  express  volume,  however,  was  down 
31%  from  last  August. 
New  Terminal  Planning 

Presentation  of  the  South  Terminal  Building  preliminary 
plans  will  be  made  by  Welton  Becket  and  Associates  and  the  Airport 
Manager  at  this  meeting. 

*  *  * 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 


1,277th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  2g2  -  CITY  HALL,  OCTOBER  11, 
I960,  COMMENCING  AT  2:00  P.M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order: 

Present:     Commissioners  Edw.  B.  Baron,  Don  Fazackerley, 
Henry  Wt  Roden 

Absent:       Commissioner  Stuart  N.  Greenberg,  Thomas  P.  White 
President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  minutes  of  the  1,276th  regular  meeting  of  the  Cora- 
mission,  held  October  4,  I960,  were  approved. 

Vote:    Ayes-Commissioners  Baron,  Fazackerley,  Roden 
Absent-Commissioners  Greenberg,  White 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  at  the  request  of  Commissioner  White  who  was  absent 
Item  5  on  the  Calendar,  approving  supplement  to  Airport  Rules 
and  Regulations  by  adding  a  rule  concerning  "MARCHING,  DEMONSTRA- 
TIONS, ETC.,"  was  postponed  for  one  week  to  the  meeting  of 
October  18. 


On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolutions  were  adopted: 

Vote:     Ayes-Commissioners  Baron,  Fazackerley,  Roden 
Absent-Commissioners  Greenberg,  White 


— RESOLUTION  NO,  20,630— 

WHEREAS,  The  Public  Utilities  Commission  entered  into  a 
contract  with  Welton  Becket  and  Associates,  a  Corporation,  to 
prepare  a  Master  Plan  and  detailed  plans  and  specifications  for 
the  construction  of  various  structures  in  the  Airport  Terminal 
Area  Complex  under  the  1956  Airport  Bond  Fund;  and 

WHEREAS,  Welton  Becket  and  Associates  have  prepared  and 
submitted  to  this  Commission  Architectural  Preliminary  Design  i 
Drawings  and  Cost  Estimates  showing  the  general  scope  and 
character  of  a  second  Terminal  Building  and  Piers  F  and  G; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
approves,  with  certain  exceptions,  as  recommended  by  the 
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Utilities  Engineering  Bureau,  set  forth  on  Exhibit  "AH  attached, 
preliminary  plans  and  construction  cost  estimates  as  submitted 
by  said  Welton  Becket  and  Associates  for  the  Second  Terminal 
Building,  Pier  F  and  Pier  G. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
authorizes  and  directs  the  Utilities  Engineering  Bureau,  Air- 
port Staff,  and  the  said  Welton  Becket  and  Associates  to  proceed 
with  detail  working  plans,  specifications,  and  cost  estimates 
for  South  Terminal  Pier  F  and  G. 


—RESOLUTION  NO,  20,631— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Corn* 
mission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litigated  Settlements 

SC  Sarah  A.  Ford 

MC  Josephine  Houston 

TC  Laura  M.  Cobb 

TC  Adele  Leveck 

Litigated  Settlements 
MC  Jean  V.  Daniels 
MC  Audrey  Locke 
MC  Charles  Wolgamot 


Date  of  Accident 
April  23,  I960 
August  1,  I960 
September  29,  1959 
July  15,  1960 


December  3,  1957 
March  2k,  1952 
January  22,  1959 


Appropriation  No.  0.735. 304.000 


Settlement 
$  1,750.00 
700,00 
4,500.00 
2,000,00 


750,00 
970.00 
650*00 

$11,320.00 


— RESOLUTION  NO.  20,632— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  No.  24SB-Con vers ion  of 
Valves  for  Power  Operation,  Electrical  Work  and  Calaveras  Dam 
Tunnel  and  Outlet  Tower  Lighting  (In  San  Mateo,  Santa  Clara 
and  Alameda  Counties),  to  Del  Monte  Electric  Co.,  Inc.,  in  net 
amount  of  $26,083.00,  and  all  other  bids  for  the  above  described 
work  are  hereby  rejected. 


— RESOLUTION  NO.  20,633— 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  of  this 
Commission  has  recommended  the  granting  of  a  certain  revocable 
permit  for  use  and  occupancy  of  land  and  property  under  control 
of  that  bureau,  as  hereinafter  set  forth; 
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EXHIBIT  f!AS5 


The  following  preliminary  drawings  and  cost  estimate  prepared  by  Welton 
Becket  and  Associates  for  the  South  Terminal,  Pier  F  and  Pier  G  at  San  Francisco 
International  Airport  are  approved,  subject  to  the  exceptions  noted  herein,  and 
these  shall  constitute  the  complete  list  of  approved  drawings  as  modified  by  said 
exceptions.      The  incorporation  of  these  modifications  in  the  final  design  drawings 
shall  not  constitute  a  basis  for  payment  under  the  conditions  of  Section  D-7  of  the 
contract: 

A,  Colored  plans  and  perspective  drawings  showing  the  exterior 
and  Interior  of  the  buildings  as  presented  to  the  Commission 
October  i960. 

B,  Drawings  as  noted  below! 


Drawing  Mo.  Title 


1.  Site  Plan 

2.  Lower  Level  Plan 

3 .  Upper  Level  Plan 

k.  Mezzanine  Level  Plan 

15 •  Terminal  Elevations 

22.  Schematic  Layout  Baggage  Conveyor 

33 •  Pier  Elevations 

8-1  Pile  Plan 

S-2  Lower  Level  Framing 

S-3  Upper  Level  Framing 

S-^4  Mezzanine  Floor 

S-5  Roof  Framing 

S-6  Typical  Sections 

S~7  Pier  F 

S-8  Pier  F 

S-9  Pier  G 

S-10  Typical  Sections 

PM-1  Heating  and  Ventilating  -  Lower  Level 

PM-2  Heating  and  Ventilating  -  Upper  Level 

SK-103  International  Pier  G 

SK-10^  Partial  Lowsr  Level  Plan 


C.      Preliminary  Cost  Estimate  dated  October  ^,  i960  attached. 
Exceptions  to  Preliminary  Drawings? 

1.  Fan  rooms  on  Pier  F,  rectangular  section,  shall  be  on  roof  instead 
of  ground  as  shown „ 

2.  Mechanical  baggage  handling  system  shall  be  similar  in  scope,  but 
subject  to  general  revision  in  detail,  to  that  shown  on  Drawing  No,  22, 
titled,  "Schematic  Layout  -  Baggage  Conveyor".      Notice  to  proceed  with 
working  drawings  on  ba.ggage  conveyor  system  shall  be  subject  to  receipt 
of  satisfactory  preliminary  drawings  on  this  item, 

3"  Include  utility  tunnels  under  ground  floor.      Tunnels  to  be  of  ample 

size  to  allow  maintenance  and  repair. 
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EXHIBIT  3*AS8 
( Continued) 


Provide  fourteen  feet  vertical  clearance  under  concourse  at  service 
road  crossings. 

Layout  of  electrical  distribution,  piping  and  plumbing  shall  be  subject 
to  further  review. 

Baggage  Claim  Counter  and  back  wall  shall  be  in  straight  line. 

Provide  a  roof  canopy  along  baggage  make-up  area.      Locate  back  wall  of 
make-up  area  on  Column  Line  85G".      Cover  make-up  area  for  forty- two  feet 
depth.      Distribute  added  floor  area  into  ground  floor  rentable  space. 

Drawings  SK- 103-1  and  SK-10^  together  show  an  alternate  layout  for 
facilities  required  by  U.S.  Government  agencies  in  processing  Inter- 
national Arrival  passengers.      These  drawings  are  accepted  together 
with  the  layout  for  the  same  facilities  as  shown  on  Drawing  No.28JLower 
Level  Plan".      Working  drawings  for  these  areas  are  not  to  be  started 
until  agreement  as  to  location  is  reached  with  the  governmental  agencies 
involved . 

Plans  are  subject  to  continued  development  of  detailed  space  and  facility 
arrangement  as  required  for  air  terminal  function. 

Glass  areas  on  piers  and  concourses  are  subject  to  further  review. 

Provide  connections  for  roadway  turn-off  from  upper  level  road  to 
future  multi- level  parking  structure . 

Provide  connection  to  building  required  for  future  overhead  pedestrian 
crossing  from  future  parking  structure  to  Terminal  Building. 

Provide  below  grade  pedestrian  crossing  between  terminal  and  parking 

Aircraft  parked  on  loading  apron  shall  have  twenty- five  foot  clearance 
between  it  and  other  parked  aircraft  or  other  fixed  structures. 

Type  of  material  and  surface  for  exterior  walls  subjected  to  jet  exhaust 
are  subject  to  further  review. 

Heating  and  ventilating,  and  air-cooling  system  shall  be  similar  in 
scope  to  that  shown  on  Drawings  PM-1  and  PM-2,  but  subject  to  review 
of  design  data  and  equipment  capacities. 


WELTQN  BECKET  AND  ASSOCIATES  »  ARCHITECTS  AMD  ENGINEERS 

153  Maiden  Lane"      San  Francisco  Ba  California     EXbrook  7-4141 


SMZ  FRANCISCO  INTERNATIONAL  AIRPORT 
PRELIMINARY  COST  ESTIMATE 
Job  No*  4354  October  4,  i960 


Estimated  Cost  -  South  Terminal  Building 

and  Piers  F  &  G  $8,220,000 


The  cost  covers  the  structures  as  shown  on  the 
preliminary  plans  submitted  herewith 0  and  includes 
the  upper  level  road  which  is  attached  to  the 
building  and  the  tunnel  connecting  to  the  parking 
lot. 


THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

TO:  PACIFIC  GAS  AND  ELECTRIC  COMPANY 

PERMIT  TO  construct,  maintain  and  use  a  12  KV  electric  trans- 
mission line  on  poles  within  City's  Mocho  Shaft  site  of  the 
Hetch  Hetchy  Aqueduct  and  crossing  City!s  access  road  to  said 
site  in  Section  g,  T.  k  S.,  R,  3  E. ,  M.D.B.  &  M»#  Alameda 
County,  California. 

No  fee  as  service  is  being  provided  to  a  City's  customer. 


— RESOLUTION  NO.  20,63**— 

VHEREAS,  the  Manager  and  Chief  Engineer  of  the  Hetch  Hetchy 
Project  and  Utilities  Engineering  Bureau  of  this  Commission  has 
recommended  the  granting  of  a  certain  revocable  permit  for  use 
and  occupancy  of  land  and  property  under  control  of  that  bureau, 
as  hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

TO:  MARTIN  MURPHY 

PERMIT  TO  use  for  residential  purposes  only,  a  two-room  frame 
cottage  in  its  present  "As  Is"  condition,  known  as  Cottage  No.l, 
Camp  Mather,  Tuolumne  County,  California,  at  a  monthly  rental 
of  §25.00  payable  in  advance  until  revoked,  which  sum  includes 
water  and  electric  power  to  be  furnished  by  City. 


—RESOLUTION  NO.  20,635— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  SUBURBAN  PARK  ASSOCIATION 

MENLO  PARK 

Permit  to  erect  and  maintain  identification  signs  at  the  two 
entrances  leading  to  Suburban  Park  subdivision,  Menlo  Park; 
said  signs  to  be  within  the  Hetch  Hetchy  right  of  way,  fronting 
said  subdivision.    No  fee  due  to  a  non-profit  organization. 


— RESOLUTION  N0»  20,636— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications  submitted  by  The  Hilton  Inn  covering  proposed 
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construction  of  improvements  to  their  lease  area  on  Plot  2  at 
San  Francisco  International  Airport,  under  the  general  provisions 
of  which,  at  their  own  and  sole  cost,  The  Hilton  Inn  will  install 
additions  and  alterations  to  the  restaurant  and  administration 
building,  construction  of  roadway  pavement,  and  construction  of  a 
water  main  and  appurtenances  for  fire  protection;  subject  to 
approval  of  detailed  drawings  by  the  Utilities  Engineering 
Bureau;  and  be  it  further 

RESOLVED,  That  that  portion  of  the  proposed  fire  main  and 
appurtenances  which  lie  outside  the  leased  area  and  adjacent  to 
Road  R-2,  exact  limits  as  determined  by  the  Utilities  Engineering 
Bureau,  revert  to  the  City  and  County  of  San  Francisco  upon  com- 
pletion of  the  installation. 


— RESOLUTION  NO.  20,637— 

WHEREAS,  by  the  terms  of  San  Francisco  Airport  Department 
Contract  No,  274,  Lighting  Runway  1R  Extension  and  Connecting 
Taxiway  at  San  Francisco  International  Airport,  the  Contractor, 
Dahl-Beck  Electric  Company,  was  to  have  completed  all  contract 
work  on  or  before  July  16,  1360;  and 

WHEREAS,  Contractor  was  delayed  for  7  days  during  the  period 
from  April  25,  I960  through  May  24,  I960  on  account  of  rain;  and 

WHEREAS,  Contractor  was  delayed  an  additional  35  calendar 
days  from  July  4,  I960  to  August  19#  I960  while  he  awaited 
delivery  of  a  special  transformer  from  the  supplier;  and 

WHEREAS,  " — adverse  weather  conditions",  and  "inability  of 
Contractor  to  procure  material",  are  unavoidable  delays  as 
defined  in  File  No,  13456,  Ordinance  No.  9484,  Section  6.3 
UNAVOIDABLE  DELAYS,  adopted  by  the  Board  of  Supervisors,  January 
16,  1956;  and 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  hereby 
grants  an  extension  of  38  calendar  days  to  August  23,  I960  for 
which  liquidated  damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  in  accordance  with  the 
contract  documents;  approves  Final  Modification,  an  increase  in 
the  contract  of  $1,640.44;  and  approves  Certificate  of  Accep- 
tance and  Authorization  for  Final  Payment  in  amount  of 
$8, 501  •3s*, 


— RESOLUTION  NO.  20, 638— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation 
in  amount  $2,450,00,  to  provide  Transportation  Facilities  for 
Reservoir  Keepers  at  Calaveras  Reservoir,  San  Francisco  Water 
Department,  consisting  of  the  purchase  of  a  pick-up  truck, 
$2,200*00,  and  payment  to  the  keeper  for  the  use  of  his  personal 
automobile  from  the  beginning  of  the  fiscal  year  until  such  time 
as  the  truck  will  become  available,  $250.00. 
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— RESOLUTION  NO,  20,639" 

RESOLVED,  That  this  Commission  hereby  approves  the 
following  Travel  Expense  Vouchers: 

$489.21,  expenses  incurred  by  Deputy  City  Attorney  Frank  J. 
Needles;  trip  to  Washington,  D.C.,  September  25-29,  I960,  rela- 
tive to  Southern  Transcontinental  Oase  Docket  7984  et  al.  and 
New  York-San  Francisco  Non-stop  Case  Docket  9214. 

$463*75,  expenses  incurred  by  Deputy  City  Attorney  Frank  J, 
Needles;  trip  to  Washington,  D.C.,  September  6-8,  I960,  relative 
to  Transpacific  Route  Case  Docket  7723/  et  al. 


— RESOLUTION  NO.  20,640— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing contract  payments: 

$29,640.83,  in  favor  of  Martinelli  Construction  Company,  under 
Airport  Department  Contract  No.  246-Remodel  Ground  Floor,  Pier 
D,  Terminal  Building,  San  Francisco  International  Airport. 

$31,912.24,  in  favor  of  McCuire  and  Hester,  under  Airport 
Department  Contract  No,  250-Utilities  Extension,  Roads  R3  and  R6, 
San  Francisco  International  Airport. 

$23,945%44,  in  favor  of  Oscar  C.  Holmes,  Inc.,  under  Airport 
Department  Contract  No.  253-Additions  to  Sewage  Treatment  Plant, 
San  Francisco  International  Airport. 

$20,289.89,  in  favor  of  Martinelli  Construction  Company,  under 
Airport  Department  Contract  No.  255-Toilets  and  Waiting  Rooms 
in  Terminal  Building,  San  Francisco  International  Airport. 

$142,617*89,  in  favor  of  Ratkovich  Construction  Company,  under 
Airport  Department  Contract  No.  262-Fill  for  Extension  of  Run- 
way 19L  and  Maintenance  Base  Area,  San  Francisco  International 
Airport. 

$l4l,452#4£,  in  favor  of  L.  C.  Smith  Company,  under  Airport 
Department  Contract  No.  265-Pavement  Reconstruction  and  Runway 
Extension,  San  Francisco  International  Airport. 

$2,867.20,  in  favor  of  Lowrie  Paving  Company,  under  Airport 
Department  Contract  No.  282-Construction  of  Temporary  Parking 
Area  "A11,  San  Francisco  International  Airport. 

$8,478.81,  in  favor  of  John  J.  Verzello,  d.b.a.  D.  E.  Burgess 
Co.,  under  Water  Department  Contract  No.  94l-Rehabilitating 
Portion  of  Dumbarton  Pipeline  Bridge. 

$9,161,97,  in  favor  of  C.  J.  Collins,  under  Water  Department 
Contract  No.  942-Reconstruction  of  Irvington  Pump  and  Chlorina- 
tion  Station. 

$7,601.22,  in  favor  of  Bay  Area  Electric  Corp., under  Water 
Department  Contract  No.  957-Rebuild  Telephone  and  Radio  Signal 
Control  Lines  in  Silva  Tract. 
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$9, 541. SO,  in  favor  of  Thomas  E.  McCormick,  under  Municipal 
Railway  Contract  No.  444-Alterations  to  Washington-Mason 
Carhouse. 

— RESOLUTION  NO,  20,641  — 

RESOLVED,  That  this  Commission  hereby  approves,  in  accord- 
ance with  Resolution  No.  16,527,  adopted  July  16,  1956,  payment 
of  claims  in  amount  $19,976.47,  made  by  Municipal  Railway,  month 
of  September,  I960,  per  revolving  fund  vouchers  2089-209 5 • 


--RESOLUTION  NO.  20,642— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accord- 
ance with  Resolution  Nof  16,527,  adopted  July  16,  1956,  collec- 
tion of  claims,  in  amount  $§36,03,  by  the  Water  Department 
during  the  month  of  September,  per  list  dated  September  30,  I960, 


— RESOLUTION  NO.  20,643— 

RESOLVED,  that  this  Commission  approves  entering  into  pro- 
fessional contract  for  the  services  of  Robert  Koronjeff,  under 
the  general  provisions  of  which  said  individual  will  provide 
professional  engineering  services  on  a  per  diem  basis,  but  not 
to  exceed  the  sum  of  $15,000.    All  in  accordance  with  the  terms 
and  conditions  of  an  appropriate  form  of  agreement  to  be  executed 
with  the  said  Robert  Horonjeff. 


— RESOLUTION  NO.  20,644— 

BE  IT  RESOLVED;  That  this  Commission  hereby  requests  the 
City  Attorney  to  take  every  necessary  legal  action  to  protect 
City's  interests  in  connection  with  Application  No.  42659  be- 
fore the  Public  Utilities  Commission  of  the  State  of  California, 
wherein  HERMAN  STRaUSS  has  applied  for  a  certificate  of  public 
convenience  and  necessity  to  operate  a  passenger,  baggage,  and 
express  service  between  the  United  States  Naval  Station  at 
Treasure  Island,  San  Francisco,  and  the  San  Francisco  Inter- 
national Airport  in  San  Mateo  County,  California* 


—RESOLUTION  NO.  20,645— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  of  this 
Commission  has  recommended  the  granting  of  a  certain  revocable 
permit  for  use  and  occupancy  of  land  and  property  under  control 
of  that  bureau,  as  hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
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and  authorizes  the  execution  of  the  same  as  follows: 


TO  THE  PACIFIC  TELEPHONE  AND  TELEGRAPH  COMPANY 

PERMIT  TO:    Install,  maintain  and  use  a  pole  line  with  one  cir- 
cuit of  open  wire  transposed  to  accommodate  a  communications 
carrier  operation  within  the  SEi  of  the  SE£  of  Section  27,  NE& 
of  the  NE£  of  Section  34  and  W|  of  Section  35,  T,  1  Sf,  R.  15  E,, 
M.  D.  B.  &  M#,  at  Moccasin,  Tuolumne  County,  California;  fee  of 
$50.00. 


—RESOLUTION  NO,  20,646— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  SAN  MATEO  COUNTY  AND  CRYSTAL  SPRINGS 

SANITATION  DISTRICT  -  COUNTY  COURT  HOUSE 

REDWOOD  CITY 

Permit  to  install  and  maintain  a  storm  water  and  a  sanitary 
sewer  across  a  portion  of  the  Crystal  Springs  SO  acre  Filtration 
Plant  Site  for  the  purpose  of  connecting  Baywood  Park  Subdivi- 
sion No.  3  with  the  facilities  located  in  Polhemus  Road*  Fee 
waived  in  consideration  of  a  public  agency. 


—RESOLUTION  NO.  20,647— 

RESOLVED,  That  in  accordance  with  the  recommendation  of  the 
Manager  of  Utilities,  all  bids  submitted  for  the  following  con- 
tract 

HETCH  HETCHY  WATER  SUPPLY  CONTRACT  NO,  330 
CANYON-CHERRY  POWER  DEVELOPMENT 
CANYON  PROJECT 
EXPLORATORY  CORE  DRILLING 

be,  and  the  same  are  hereby  rejected,  since  the  lowest  bid 
received  exceeds  the  funds  available  for  the  work. 


^-RESOLUTION  NO.  20,648— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors.  Water  Department 
supplemental  appropriation  in  amount  of  $6,300*00,  to  provide 
funds  for  the  initial  stage  in  the  installation  of  data  pro- 
cessing machines  in  the  Water  Department. 


—RESOLUTION  NO.  20,649— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow 
ing  contract  payments: 
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$13, 70,  in  favor  of  McBroom  and  Cecchini,  under  AD  Contract 
No.  249-Remodeling  Fourth  Floor,  Terminal  Building,  San  Francisco 
Airport. 

$9,527,22,  in  favor  of  Stolte,  Incorporation,  under  HH  Contract 
No.  329-Construct  Warnerville  Substation. 


— RESOLUTION  NO,  20,650— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications  submitted  by  United  Air  Lines,  covering  the  pro- 
posed construction  of  asphaltic  and  concrete  pavements  for  the 
accommodation  of  aircraft  and  automobiles,  and  the  construction 
of  a  drainage  system,  chain  link  fence,  and  electrical  work,  on 
and  adjacent  to  Plot  5  at  San  Francisco  International  Airport; 
cost  of  which  work  is  to  be  paid  by  United  Air  Lines, 


—RESOLUTION  NO,  20,651  — 

RESOLVED,  That  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:        Airborne  Freight  Corporation 

Area:  Building  and  other  space  as  identified  on  Drawing 

No.  BA  10630,  which  is  Exhibit  A  of  the  October  1, 
1954  lease  entered  into  between  the  City  and 
Permittee 

Effective:        October  1,  I960  -  October  31*  I960,  inclusive 
Consideration:  $201,00 


— RESOLUTION  NO.  20,652— 

RESOLVED,  That  this  Commission  hereby  terminates,  at  the 
request  of  the  Permittee  that  certain  Airport  Space  or  Use  Permit 
previously  issued  Airborne  Freight  Corporation  under  authority 
of  Resolution  No.  19,839,  said  termination  being  effective 
October  31,  I960. 


— RESOLUTION  NO.  20,653— 

RESOLVED,  That  this  Commission  approves  the  terms  and  con* 
ditions,  and  hereby  authorizes  entering  into  Water  Department 
Agricultural  Lease  as  follows: 

To:  Sunol  Berry  Farms,  a  co-partnership 

Term  of  Lease:    Four  years,  from  November  1,  i960,  to 

October  31,  1964 
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Area:    76  acres  of  Water  Department  land  in  Sunol,  Alameda 

County,  as  shown  on  WD  Drawing  B2162;  for  the  planting 
and  cultivating  of  36  acres  of  grain  or  hay,  and  the 
planting  and  cultivating  of  40  acres  of  strawberries. 

As  rental  the  lessee  shall  pay  the  City  the  following: 

For  the  36  acres  planted  to  grain  or  hay:  A  minimum  annual  cash 
rental  of  $360.00  or  25  per  cent  share  of  the  gross  receipts  fron 
the  sale  of  all  grain  or  hay  crops  grown  on  the  demised  premises, 
whichever  is  greater. 

For  the  40  acres  planted  to  strawberries:  A  minimum  cash  rental 
of  $2,600.00  for  the  first  year,  and  for  each  year  of  the  remain- 
ing three  years,  a  minimum  annual  cash  rental  of  $5*000.00  or 
two  per  cent  share  of  the  gross  receipts  from  the  sale  of  all 
strawberry  crops  grown  on  the  demised  premises,  whichever  is 
greater. 


— RESOLUTION  NO.  20.654— 

RESOLVED,  that  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  the  issuance  of  the  following  Airport  or 
Use  Permit: 

Permittee:    S.  0.  House  dba  Contacts  Unlimited, 

Use:  Rendering  of  personalized  service,  for  a  considera- 

tion, in  the  greeting,  guiding,  contacting  and 
assisting  passengers  in  and  about  the  Airport  Termi- 
nal. 

Effective  Date:    October  12,  i960. 

Consideration:     Waived  in  view  of  the  pioneering  aspects  of 

this  activity. 

The  designated  representative  of  the  Commission  and  the  desig- 
nated representative  of  the  Controller  of  the  City  and  County  of 
San  Francisco  shall  have  the  right  to  examine  and  inspect  the 
books  and  other  records  of  Permittee  at  any  time  with  respect 
to  the  operations  of  Permittee  under  this  Permit. 


— RESOLUTION  MO.  20,655— 

RESOLVED,  that  this  Commission  hereby  grants,  subject  to 
revocation  at  any  time  at  the  discretion  of  this  Commission, 
N.  E.  Patterson  dba  Sky-Port  Service  permission  to  share  Room 
219  in  the  Central  Terminal  Building  with  Contacts  Unlimited. 


— RESOLUTION  NO.  20,656— 

RESOLVED,  That  this  Commission  on  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  and  Chief  Engineer 
of  the  Hetch  Hetchy  later  Supply  and  the  City  Attorney,  approves 
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and  hereby  requests  the  Controller  to  allot  funds  and  to  draw 
warrant  in  amount  of  $1,750.00  in  settlement  of  that  certain 
claim  by  Genevieve  Rosasco,  Richard  J.  Rosasco,  Clarence  J. 
Rosasco  and  Bessie  L.  Rosasco  against  the  City  and  County  of  San 
Francisco,  which  claim  was  filed  with  the  Controller  of  said  City 
and  County  on  July  15,  i960,  said  claim  arising  from  certain 
operations  in  the  construction  of  the  Foothill  Tunnel  of  the 
Hetch  Hetchy  Project. 

****** 

Manager  of  Utilities  Calendar  Items: 

Mr,  Kirkwood  complimented  William  Simons,  Director,  Bureau  of 
Public  Service,  on  his  able  handling  of  the  presentation  of  the 
Airport  expansion  plans  for  the  new  South  Terminal.    Mr.  Simons 
was  also  complimented  on  the  well-handled  dinner  and  airport 
tour  sponsored  by  the  San  Mateo  County  Development  Association. 

Commissioner  Fazackerley  then  suggested  that  the  Commission  send 
a  letter  of  thanks  to  the  President  of  the  San  Mateo  County 
Development  Association,  commending  them  on  a  very  able  presenta- 
tion, and  enjoyable  and  instructive  speech  by  Leigh  Fisher. 

Mr.  Kirkwood  reminded  the  Commission  that  the  Mid-Year  Conference 
of  the  Airport  Operators  Council  was  to  be  held  in  San  Francisco 
October  23  through  26,  I960.    He  then  called  upon  Mr.  Simons  to 
give  a  brief  resume  of  the  program. 

Mr.  Simons  stated  there  would  be  a  reception  on  Sunday,  October 
23,  at  the  Jack  Tar  Hotel,  from  6:00  to  8:00  p.m.,  to  which  the 
Commissioners  and  their  wives  were  invited.    On  Monday,  October 
2k,  there  would  Be  a  luncheon  at  the  Jack  Tar  Hotel,  to  which 
all  of  the  members  of  the  Commission  were  invited;  and  on  the 
evening  of  Monday,  October  24,  the  San  Francisco  Public 
Utilities  Commission  would  play  host  to  the  A.O.C.  and  their 
wives  at  dinner,  with  cocktails  at  5*30  p.m.    The  dinner  would 
be  held  at  the  Jack  Tar  Hotel  and  would  run  until  approximately 
9:30  p.m.    There  was  also  scheduled  for  Tuesday,  October  25,  a 
Ladies*  Day  program  which  would  run  from  late  in  the  morning 
until  late  Tuesday  afternoon.    Mr.  Simons  asked  that  as  many  of 
the  Commissioners1  wives  that  could  possibly  take  part  in  this 
Ladies1  Day  program,  do  so.    He  said  that  a  detailed  program 
would  be  available  at  a  later  date. 

Roll  Call: 

All  Commissioners  passed. 
Departmental  Report: 

Mr.  Harry  E.  Lloyd  presented  the  Hetch  Hetchy  Department  report. 
He  added  that  since  the  report  had  been  prepared  there  had  been 
testing  of  the  eletrical  and  hydraulic  phases  of  the  Cherry 
Powerhouse.    From  an  operational  standpoint  the  plant  has  been 
satisfactorily  completed  under  manual  operation.    Remote  con- 
trol has  been  installed,  and  Unit  No. 2  has  been  tested  and 
found  to  be  operating  satisfactorily  by  remote  control.    It  is 
expected  that  Unit  No.l  will  be  operating  under  remote  control 
by  the  end  of  this  week. 
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Mr.  Lloyd  reminded  the  Commission  that  the  subject  of  the 
adjustment  of  ventilating  fans  was  still  being  negotiated  be- 
tween the  Hetch  Hetchy  staff  and  the  contractor,  and  he  was 
looking  forward  to  a  satisfactory  settlement  of  the  problem. 

The  operation  of  the  plant  during  its  trial  period  has  resulted 
in  a  substantial  savings  to  the  City.    This,  he  said,  is  the 
second  month  in  which  the  saving  has  amounted  to  approximately 
$200,000. 

Mr.  Lloyd  also  reported  that  Tuolumne  County  has  also  filed  an 
action  in  regard  to  the  taxation  problem. 


THEREUPON  THE  MEETING  ADJOURNED 


HETCH  HETCHY  WATER  SUPPLY,  POWER 
AND  UTILITIES  ENGINEERING  BUREAU 

Report  on  the  Activities  of  the  Bureau 

Public  Utilities  Commission  Meeting 
 QSto^rJI^19^0   . 

HETCH  HETCHY 
Wator  Conditions 

Hetch  Hetchy  Reservoir  is  approximately  half  full  and  is  at  its  lowest  level  for 
this  date  in  thirteen  years.    This  is  the  result  of  the  past  two  consecutive  dry 
years.    Precipitation  and  snow  survey  reports  will  be  carefully  studied  during  the 
coming  months  in  order  to  develop  an  effective  program  for  maximum  utilization  of 
the  available  water. 

Raker  Act  Rearing 

On  September  14-16,  I960,  the  Department  of  the  Interior  conducted  a  special  hearing 
in  San  Francisco    to  determine  if  the  City  has  been  diligent  in  its  construction  of 
the  Hetch  Hetchy  Project  as  required  by  the  Raker  Act.    The  City  Attorney  and  this 
Bureau  cooperated  in  the  preparation  and  presentation  of  testimony  at  the  hearing. 
The  entire  chronology  of  the  Hetch  Hetchy  Project  was  read  into  the  record,  and 
important  items  were  elaborated.    Considerable  additional  data  was  also  furnished 
for  the  record.    The  special  hearing  officer  will  review  all  testimony  and  submit 
his  opinion  as  to  whether  the  City  has  been  diligent  and,  if  not,  if  there  were  any 
extenuating  circumstances  that  would  excuse  the  City  from  the  "due  diligence" 
requirement.    The  recommendations  will  then  be  submitted  to  the  Secretary  of  the 
Interior,  who  will  then  review  the  recommendations  and  render  his  decision.  A 
decision  on  the  fish  release  requirements  for  the  Canyon  Power  Project  is  being 
held  in  abeyance  by  the  Department  of  the  Interior  pending  the  outcome  of  the 
hearing* 

The  action  has  delayed  initiating  the  construction  program  on  the  Canyon  Division 
of  the  Canyon-Cherry  Power  Project. 


Tuolumne  County  Taxes 

Reports  have  been  received  that  Tuolumne  County  intends  to  file  an  action  calling 
for  a  review  of  the  decision  of  the  State  Board  of  Equalization  which  reduced  the 
assessed  value  of  the  City's  water  rights  in  Tuolumne  County  for  1960-61  from 
$6,062,000  to  $1,21^,000.    The  result  of  Tuolumne  County's  action  will  be  a  review 
of  the  five  points  of  diversion  which  the  Assessor  was  assessing  instead  of  the  one 
point  of  diversion  allowed  by  the  State  Board  of  Equalization,    It  is  planned  to 
pay  the  first  installment  of  the  City's  tax  in  Tuolumne  County  under  protest  and 
then  seek  relief  from  the  courts.    The  Bureau  is  cooperating  with  the  City  Attorney 
in  the  matter. 

Atomic  Energy  Commission  IdLvermore  Water  Supply  Project 

The  Atomic  Energy  Commission  has  begun  construction  of  the  pipeline  from  Mocho  Shaft 
of  the  Coast  Range  Tunnel  to  the  Lawrence  Radiation  Laboratory,    Present  plans  are 
to  shut  down  the  Hetch  Hetchy  Aqueduct  on  October  17  and  drain  the  Coast  Range 
Tunnel  to  permit  the  contractor  for  the  Atomic  Energy  Commission  to  make  the 
physical  connection  to  the  tunnel. 

While  the  tunnel  is  drained  the  Bureau  will  make  an  inspection  of  the  tunnel  during 
the  last  week  in  October,    This  inspection  will  make  available  needed  information 
on  the  condition  of  the  tunnel  for  plans  to  increase  the  capacity  of  the  Aqueduct 
by  construction  of  the  third  San  Joaquin  pipeline.    Observation  will  also  assist  in 
evaluating  potential  infiltration  of  water  into  the  tunnel  from  the  proposed  Valle 
Reservoir  nearby,  which  the  State  Department  of  Water  Resources  plans  to  build  as  a 
part  of  the  South  Bay  Aqueduct  project. 


CANYON-CHERRY,  POW^D^J^QPJIENT 
Cherry  Powerhouse 

Electrical  tests  and  efficiency  tests  on  the  Cherry  generators  were  completed  by 
the  manufacturer  as  required  by  the  contract  specifications.    Preliminary  computa- 
tions indicate  that  the  generators  meet  the  guaranteed  performance.    There  are 
corrections  to  be  made  on  the  cooling  fans,  and  final  balancing  cannot  be  completed 
until  these  corrections  are  completed. 

Following  the  generator  tests  the  water  turbines  were  tested  for  capacity  and 
efficiency  by  two  engineers  from  Dr.  Norman  R.  Gibson's  consulting  office  as 
required  by  the  purchase  specifications.    Preliminary  computations  indicate  the 
turbines  meet  or  exceed  all  the  specified  guarantees.    Some  corrections  are  yet 
to  be  made  on  the  governors  before  final  acceptance. 

The  supervisory  control  equipment  for  remote  control  operation  of  Cherry  Powerhouse 
from  Moccasin  Powerhouse  is  being  placed  in  service  this  week  and  will  undergo 
numerous  tests  and  checks  before  acceptance. 

Both  generating  units  at  Cherry  Powerhouse  were  operated  during  the  month  of 
September,  I960,  with  generation  programmed  to  meet  the  energy  requirements  of  the 
City  and  its  customers.    Power  demand  requirements  could  not  be  entirely  met  at 
all  times  throughout  the  month,  due  to  occasional  shutdowns  necessary  for  adjustments 
and  testing.    However,  the  delivery  of  energy  from  Cherry  Powerhouse  during  the 
month  was  43,296,000  kilowatthours ,  which  resulted  in  reducing  purchased  energy 
requirements,  amounting  to  a  saving  of  approximately  $200,000* 
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On  September  29  two  bids  were  received  for  exploratory  core  drilling  for  the  Canyon 
Power  Tunnel  and  Canyon  Powerhouse  in  the  amounts  of  $91»100  and  $144,500, 
respectively.    Since  these  amounts  exceed  materially  the  Bureau's  estimate,  it  was 
recommended  that  both  bids  be  rejected •    Much  of  the  cost  of  this  work  is  in  getting 
the  equipment  to  the  work  site  during  the  Winter  months.    The  contract  will  be 
re-advertised  on  a  revised  schedule  to  eliminate  the  high  altitude,  isolated  portions 
of  the  work©    Next  Spring  when  normal  access  is  available  into  the  upper  areas  the 
remaining  required  portions  of  the  drilling  work  will  be  performed. 

AIRPORT  ENGINEERING 
Federal  Aid  Projects 

Work  is  progressing  ahead  of  schedule  under  the  contract  for  placing  fill  for  the 
extension  of  Runway  19L.    Fill  is  now  being  placed  at  a  rate  of  over  15»000  tons 
per  day. 

Work  is  on  schedule  under  the  contract  for  paving  the  new  extension  of  Runway  28R 
and  reconstructing  pavements  on  existing  runways.    Pavement  reconstruction  on 
Runway  1R-19L  was  completed  last  week,  and  pavement  construction  has  now  begun  at 
the  end  of  Runway  28R. 

The  start  of  work  under  the  contract  for  reconstruction  of  the  runway  lighting 
system  is  awaiting  certification. 
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Terminal  Building 

Under  the  contract  for  enlarging  the  restrooms  on  the  lobby  floor  the  Contractor, 
after  substantial  initial  delays  has  accelerated  the  work  and  is  now  engaged  in 
polishing  the  terrazzo  floors,  installing  tile  floors,  and  installing  transite 
finish  on  the  walls  of  the  waiting  rooms. 

Under  the  contract  for  remodeling  the  fourth  floor  the  Contractor  is  constructing 
the  ceiling  in  the  corridor.    Completion  of  this  job  will  be  delayed  pending 
delivery  of  the  refrigeration  unit  for  the  ventilation  system,  which  is  scheduled 
for  early  November. 

Work  under  the  contract  for  remodeling  the  ground  floor  of  Pier  D,  involving 
improvements  to  the  international  arrivals  portion,  has  been  completed. 

The  start  of  work  on  the  following  contracts  is  awaiting  certifications 
Improvements  to  the  North  Concourse  and  Piers  B  and  D. 
Reconstruction  of  Floor  Covering  on  the  First  Floor  of  Pier  D. 

Utilities  Extension 

The  only  work  remaining  under  the  contract  for  extension  of  utilities  in  the 
west  field  area  is  certain  electrical  work  covered  by  a  contract  modification. 
It  is  expected  that  this  contract  will  be  completed  ahead  of  schedule. 

Fill  for  Maintenance  Base  Areas 

Fill  is  being  placed  in  the  west  field  area,  and  the  fill  placement  on  Plot  10 
has  been  given  priority  and  will  be  completed  before  the  Winter  season. 
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Parking 

All  underground  utilities,  except  electrical  cable,  have  been  installed  for  the 
800  auto  parking  stall  addition  in  the  temporary  parking  area  adjacent  to  the  main 
entrance  road.    Delay  has  occurred  while  the  Contractor  is  awaiting  delivery  of 
special  armored  electrical  cable • 

Addition  to  Sewage  Treatment  Plant 

The  bottom  slab  of  the  clarifier  has  been  poured,  and  the  walls  of  the  clarifier 
and  digestor  are  now  being  constructed. 

Acoustical  Control 

Conferences  have  been  held  with  our  consulting  engineers,  Bolt,  Beranek  and  Newman, 
regarding  the  control  of  noise  produced  by  jet  operations  on  Runway  1R,  A  prelimi- 
nary evaluation  is  being  prepared  for  our  review. 

South  Terminal  Area 

Preliminary  plans  and  estimates  for  the  new  South  Terminal  Building  and  Piers  F 
and  G  were  received  from  Welton,  Becket  and  Associates  and  reviewed  by  the  Bureau. 
Recommendation  to  accept  these  plans  has  been  made  to  the  Public  Utilities  Commission, 
Studies  are  under  way  on  the  required  revisions  to  existing  utilities  in  the  South 
Terminal  area  and  on  the  roadways  required  to  connect  the  above  buildings  to  the 
existing  roadways. 
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RAILWAY  ENGINEERING  AND  CONSTRUCTION 

Repaying  California  Street.  Mason    Street  to  Drraam  Street. 

This  contract  for  removing  basalt  block  paving  and  repaving  on  California  Street 
was  completed  on  September  12,  i960,  well  ahead  of  the  contract  completion  date. 

Rehabilitation  of  Washington-Mason  Carhouse 

Work  on  this  contract  is  proceeding  satisfactorily*    Installation  of  the  new  cable 
rewind er  machinery  should  be  completed  in  about  two  weeks.    Work  is  approximately 
twenty- five  percent  complete. 

Southern  Freeway 

Plans  and  specifications  have  been  completed  for  detouring  the  trolley  coach  route 
on  Mission  Street  at  Alemany  Boulevard  Viaduct  during  the  construction  of  the 
Southern  Freeway.    This  work  will  be  done  at  State  expense.    Bids  will  be  called 
for  as  soon  as  the  freeway  construction  schedule  is  established. 

Ranid  Transit 

Discussions  of  the  Bay  Area  Rapid  Transit  District's  plan  of  August  11,  I960, 
are  still  being  conducted  by  the  Transportation  Technical  Committee.  To  date 
complete  agreement  has  not  been  reached  on  all  features  of  the  plan. 

H.  E.  LLOYD 
General  Manager  and  Chief  Engineer 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,273th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  222  -  CITY  HALL,  OCTOBER  lg, 
I960,  COMMENCING  AT  2:00  P.M. 

O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 
Call  to  Order: 

Present:      Commissioners  Edw.  B»  Baron,  Don  Fazackerley, 
Henry  W.  Roden 

Absent:       Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White 

President  Edw,  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Roden. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  minutes  of  the  1,277th  regular  meeting  of  the  Com- 
mission, held  October  11,  I960,  were  approved. 

Vote:    Ayes-Commissioners  Baron,  Fazackerley,  Roden 
Absent-Commissioners  Greenberg,  White 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  Item  5  on  the  Calendar  relative  to  supplemental  rule  to 
Airport  Rules  and  Regulations  in  regard  to  "Marching,  Demonstra 
tions,  etc.,"  was  put  over  for  two  weeks  to  the  meeting  of 
November  1,  I960. 


On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolutions  were  adopted: 

Vote:      Ayes-Commissioners  Baron,  Fazackerley,  Roden 
Absent-Commissioners  Greenberg,  White 


— RESOLUTION  NO,  20,657— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-Litigated  Settlements  Date  of  Accident  Settlement 

SC  Geneva  Morrison  June  15,  i960  J  700.00 

CC  E.  N.  Carlson  March  7,  I960  3/250.00 
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Claimant 

Non-litigated  Settlements 
MC  Rose  Foster 
MC  Billy  and  James  LaSala 
TC  Thelma  Waugh 
TO  Ethel  Kubiak 


Date  of  Accident 
March  20,  I960 
July  12,  I960 
February  23,  I960 
April  11,  I960 


TC  Phyllis  and  Harold  C«  Preece  August  17,  i960 


Litigated  Settlements 

CC  Gist;  la  C,  Hennecke  and 

Hans  R.  Hennecke 
TC  Edward  A.  Horton  and 

Mary  Horton 

Judgment 

TC  Helen  F.  Mandich  and 
Spiro  Mandich 


March  17,  1958 
August  13,  195^ 

April  12,  195^ 


Appropriation  No.  0735,804.000 


Settlement 
1  655.00 
1,950,00 
750.00 
1, 500,00 
985.00 


2,000.00 
15,000.00 

1,200,00 
$27,930.00 


— RESOLUTION  NO.  20,658- 


RESOLVED,  That  th 
Hays,  of  Sunol,  as  the 
Invitation  for  Bids  re 
acres  of  Lot  VI  of  the 
Jose,  generally  locate 
R-213;  for  a  term  of  f 
an  annual  rental  of  $1 
on  the  demised  premise 
further 


is  Commission  hereby  awards  to  Donald 
highest  regular  bidder  in  response  to 
ceived  October  13,  I960,  lease  of  150 

Sunol  portion  of  Rancho  El  Valle  de  San 
d  along  Calaveras  Road,  per  WD  Drawing 
ive  years,  commencing  November  1,  I960,  at 
,256#20  or  25  per  cent  of  all  crops  grown 
s,  whichever  is  the  greater;  and  be  it 


RESOLVED,  That  all  other  bids  for  the  above-described 
agricultural  lease  are  hereby  rejected. 


— RESOLUTION  NO.  20,659— 

RESOLVED,  That  this  Commission  hereby  authorizes  attendance 
of  such  representatives  as  may  be  designated  by  the  Manager  of 
Utilities,  at  the  Mid-Year  Conference  of  the  Airport  Operators 
Council  to  be  held  in  San  Francisco,  October  23-26,  I960;  and 
be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
expenditure  in  the  estimated  amount  of  $3,000,00  in  connection 
with  the  Conference. 


— RESOLUTION  NO.  20,660— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed;  approves  Debit  Modification  of  Contract  in 
amount  of  $134*81;  approves  Final  Payment  in  amount  of 
$13,021.64,  in  favor  of  Fred  T.  Fairey  under  WD  Contract  No. 
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878,  Laying  of  8-Inch,  12-Ineh  and  1 6-Inch  Cast  Iron  Mains  in 
Trumbull  and  Other  Streets  (Southern  Freeway), 


—RESOLUTION  NO,  20f66l~ 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed;  approves  Credit  Modif ication  of  Contract  in 
amount  of  $50.50;  approves  Final  Payment  in  amount  of  $12,792,50, 
in  favor  of  Louis  L.  Cima  under  WD  Contract  No#  949,  Laying  of 
6-Inch  and  8-Inch  Cast  Iron  Mains  in  Southern  Hills  Subdivision, 


— RESOLUTION  N0»  20,662— 

RESOLVED,  That  this  Commission,  on  the  recommendation  of 
the  Manager  of  Utilities,  General  Manager  Municipal  Railway,  and 
City  Attorney,  hereby  approves  compromise  settlements  as  follows: 


Municipal  Railway 

Amount 

Compromise 

Debtor: 

Billed 

Settlement 

W.  P.  Fuller  Co, 

$  14,93 

$  11.78 

Jimmie  Lam 

43.01 

35.66 

Juan  Oquendo 

107,47 

84.37 

Marshall  D.  Cook 

688.00 

578.80 

$853,41 

$710.61 

and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  September,  I960,  for  damages  which  the  Municipal  Rail- 
way has  against  miscellaneous  debtors,  in  amount  $1, 171*57 • 


—RESOLUTION  NO.  20,663— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contracts  to  pro- 
vide additional  compensation  to  contractors  as  follows: 

$683.86,  HH  Contract  No.  316-Construct  Cherry  Powerhouse; 

6  S  L  H  T  Powerhouse,  Contractor;  for  miscellaneous  electrical 

work. 

$700,00,  AD  Contract  No.  282-Construct  Temporary  Parking  Area 
i!AH ;  Lowrie  Paving  Company,  Contractor;  to  furnish  and  install 
four  cast  iron  manholes  and  to  relocate  backf low  prevention 
assembly  on  a  4-inch  water  line. 


—RESOLUTION  NO.  20,664— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis 
factorily  completed;  approves  credit  Modification  of  Contract 
in  amount  $1,401.00;  approves  Final  Payment  in  amount  of 
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$6,356,30,  in  favor  of  John  J.  Verzello,  dba  D,  E#  Burgess  Co. 
under  WD  Contract  No.  955,  Cleaning  and  Coating  Steel  Trestles 
and  Pipes,  BDPL  No.  1  and  2. 


--RESOLUTION  NO.  20,665— 

WHEREAS,  the  following  employees  have  retired  from  the 
service  of  the  City  and  County  of  San  Francisco,  having  served 
in  the  Departments  of  the  Commission  for  a  period  of  twenty-five 
years  or  more;  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of 
San  Francisco,  while  so  employed  in  their  respective  departments; 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  behalf 
of  the  people  of  the  City  and  County  of  San  Francisco,  in 
recognition  of  their  long  and  faithful  service,  by  this  resolu- 
tion expresses  to  these  employees,  its  best  wishes  for  a  long 
and  happy  life  and  the  assurance  of  its  appreciation  for  work 
well  performed;  and,  be  it  further 

RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed 
to  prepare  a  copy  of  resolution  for  presentation  to  each  of  the 
following  employees: 

Municipal  Railway  Service 


John  K.  Domas  43  years 

George  Irwin  Mattson  36  11 

Merlin  L.  Henry  31  " 


Hetch  Hetchy  Project 

Mrs.  Mary  Conty  39  years 

— RESOLUTION  NO,  20,666— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing contract  payments: 

$3,233.33,  in  favor  of  Michael  Murphy,  Jr.,  under  Water  Depart- 
ment Contract  No,  924-Laying  of  6"  and  8"  Cast  Iron  Mains  in 
Lyon,  Broadway  and  Other  Streets. 

$2,417.85,  in  favor  of  G.  J.  Collins  Go,,  under  Water  Department 
Contract  No,  934-Construction  of  Chlorine  Stations. 

$8,411.29,  in  favor  of  Michael  Murphy,  Jr.,  under  Water  Depart- 
ment Contract  No,  950-Laying  4n  and  6"  Cast  Iron  Mains  in 
Potrero  Heights  Area. 

$2,585,88,  in  favor  of  McBroom  and  Cecchini,  under  Airport 
Department  Contract  No,  279-Ticket  Counter,  Offices1  and  Baggage 
Area,  Terminal  Building,  San  Francisco  International  Airport, 
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$2,498.45,  in  favor  of  DeLeuw,  Cather  <&  Company,  for  Professional 
Engineering  Services  to  Conduct  Traffic  Survey  of  Automobile  & 
Commercial  Vehicles,  San  Francisco  International  Airport. 

$375.00,  in  favor  of  Robert  Horonjeff,  for  Professional  Service 
Relating  to  the  Development  of  San  Francisco  International  Air- 
port. 

$150.00,  in  favor  of  Leigh  Fisher,  for  Professional  Planning, 
Operational  Research  and  Consultant  Service,  San  Francisco 
International  Airport. 


— RESOLUTION  NO.  20,667" 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Departmental  Request  for  Funds: 

Municipal  Railway  Request,  amount  $11,888.69/  transfer  from 
"Reserve  for  Adjustments'1  Appropriation  9. 735.000.000  to 
"Materials  and  Supplies"  Appropriation  9.735.300.000. 


"RESOLUTION  NO.  20,668-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Director 
of  Property  to  acquire  immediately  for  the  development  of  the 
San  Francisco  International  Airport,  through  eminent  domain 
proceedings  or  negotiation,  that  certain  5.6l  +  or  ~  acres,  as 
shown  on  Public  Utilities  Commission  Utilities  Engineering 
Bureau  Drawing  No.  AA-I0759j  Revision  No.  1;  and,  be  it  further 

RESOLVED,  That  the  Director  of  Property  is  hereby  directed 
to  continue  negotiations  with  Atlantic  Life  Insurance  Company 
to  expeditiously  acquire  as  much  land  as  possible,  with  funds 
now  legally  available,  of  that  certain  31  +  or  -  acres,  as 
shown  on  Public  Utilities  Commission  Engineering  Bureau  Drawing 
No.  BA-10723. 

****** 

Manager  of  Utilities  Calendar  Items: 

Mr.  Kirkwood  asked  Thomas  O'Connor  to  report  to  the  Commission 
relative  to  the  action  filed  by  Tuolumne  County  in  reference  to 
the  recent  ruling  of  the  State  Board  of  Equalization  regarding 
taxes  levied  in  Tuolumne  County. 

Mr.  O'Connor  stated  that  an  action  was  filed  by  Tuolumne  County 
against  the  State  Board  of  Equalization  protesting  the  Board's 
action  in  reducing  the  assessment  levied  on  Hetch  Hetchy  lands 
in  Tuolumne  County.    The  City  Attorney  will  file  all  necessary 
actions  as  a  party  of  interest  and  will  do  everything  legally 
possible  to  protect  the  City's  rights  and  interests.  The 
hearing  has  been  set  for  October  21 ;  however,  there  will  proba- 
bly be  a  change  of  venue  to  Sacramento,  and  the  hearing  will 
probably  be  heard  some  time  in  November. 
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Mr*  Kirkwood  reminded  the  Commission  that  there  will  be  needed 
supplemental  appropriation  to  pay  the  second  installment  of 
these  taxes,  which,  of  course,  will  be  paid  under  protest, 

Mr.  Kirkwood  then  referred  to  Mr.  Philip  L.  Rezos*  two  letters 
of  October  1*4,  I960,  one  addressed  to  the  Mayor  and  the  other 
addressed  to  the  Public  Utilities  Commission,  regarding 
acquisition  of  land  at  the  San  Francisco  International  Airport 
from  the  Atlantic  Life  Insurance  Company, 

During  a  lengthy  discussion  of  the  matter,  Mr.  Brown  stated 
that  he  had  always  been  in  favor  of  acquiring  all  the  land 
involved,  and  furthermore  he  felt  that  the  Commission  and  Air- 
port could  not  possibly  err  in  acquiring  these  lands.    He  stated 
his  basic  position  was  that  the  land  should  be  acquired  in  its 
entirety,  but  to  do  this,  because  of  the  limitation  of  funds, 
it  would  be  necessary  to  delete  other  construction  that  had  been 
promised  in  the  Bond  issue. 

Hue  to  the  limitation  of  funds,  Mr,  Brown  recommended  that  the 
f:-.ve  acres  in  the  wedge-shaped  piece  must  be  acquired  now, 
and  not  made  a  part  of  further  negotiations  but  acted  on 
separately. 

After  further  discussion  of  the  matter  by  Mr.  Rezos  and  sub* 
mission  of  two  preliminary  drawings  by  Mr.  Lloyd,  the  Com- 
mission passed  Resolution  No.  20,668,  ordering  Mr.  Rezos  to 
immediately  acquire  the  five  acre  wedge-shaped  piece  and  to 
continue  negotiations  with  Atlantic  Life  Insurance  Company  to 
acquire  as  much  of  the  remainder  of  the  property  under  discus- 
sion as  possible  with  the  funds  now  legally  available. 

Roll  Call: 

All  Commissioners  passed. 
Departmental  Report 

Municipal  Railway  monthly  report  was  presented  by  Mr.  V,  C. 
Peterson,  Acting  General  Manager, 


THEREUPON  THE  MEETING  ADJOURNED 


REPORT  TO  PUBLIC  UTILITIES  COMMISSION 

on 

Municipal  Railway  of  San  Francisco 

by 

V.  Ca  Peterson,  Acting  General  Manager 
October  18,  I960 

PASSENGER  REVENUE: 

September  1959  $1,557,103 
September  I960  1,556,010 

Decrease  $        1,093  or  0.07$ 


Over  Budget 

$29,970  —  or  2.0$ 


Fiscal  Year 
to  10/8/59  15,203,850 

Fiscal  Year  Oyer  Budget 

to  10/8/60  5,176,322 


Decrease  |      25,528  or  0.5$ 


0119,381        or  2.1$ 


REVENUE  PASSENGERS : 

July  I960  compared  with  July  1959s 

Municipal  Railway  of  San  Francisco  5.1$  Decrease 

Cities  over  500,000  -  Average""  6.06%  Decrease 

All  City  Transit  Systems  -  Average*"  7-23$  Decrease 


"(From  Report  of 

American  Transit  Association) 


V.  C.   PETERSON  REPORT  TO  P.  U.  C.   -  2  October  18,  I960 

BALL  PARK  --  "Prepayment"  Fare  Go lie ct ion  System; 

Following  dismissal  of  the  last  five  home  games  of  the 
current  baseball  season,  the  prepayment  system  of  fare 
collection  was  used  at  the  Candlestick  Park  loading  area. 

Patrons  were  notified  by  mimeographed  slips  which  were 
distributed  to  patrons  upon  boarding  Ball  Park  buses  en 
route  to  the  games. 

Operators  were  stationed  to  collect  fares  as  patrons 
passed  through  gateways  to  the  loading  area.     Signs  were 
posted  over  each  gateway  reading;     "15^  FARE  COLLECTED  HERE. 
COLLECTOR  WILL  ISSUE  TRANSFER  ON  REQUEST . " 

Experience  gained  in  this  experimental  application  of 
prepayment  of  fares  at  the  bus  loading  area  will  be  used  in 
determining  any  changes  which  may  be  warranted  to  expedite 
the  loading  procedure  at  the  Ball     Park  for  future  games. 

CALIFORNIA  STREET  IMPROVEMENT ; 

The  removal  of  basalt  blocks  and  repaying  of  cable  car 
track  strip  on  California  Street  between  Mason  and  Drumm 
Streets  was  completed  on  September  12,  I960. 

CABLE  CAR  TURNTABLE        BAY  &  TAYLOR; 

A  crossbuck  signal  light  is  being  installed  as  a  safety 
measure  at  the  cable  car  terminal  at  Bay  &  Taylor  to  indicate 
the  position  of  the  turntable  to  gripmen.     Most  of  the  material 
is  on  hand  for  this  signal,  and  the  installation  is  similar  to 
signals  now  in  use  at  the  Powell  &  Market  and  the  Beach  &  Hyde 
turntable  s . 


V.  C.  PETERSON  REPORT  TO  P.  U.  C.  -  3 
CIVIL  DEFENSE : 


October  18,  I960 


Several  members  of  the  Municipal  Railway  staff  attended 
the  Civil  Defense  exercise  at  the  Control  Center  September  30, 
A  report  was  given  by  Mr,  W.  R«  Mason,  Superintendent  of 
Transportation,  on  the  Railway's  plan  of  action  in  the  exercise. 

ADVERTISING ° 

On  October  i|,   through  arrangements  made  with  Fielder, 
Sorensen  &  Davis  and  the  Municipal  Railway,  a  modern  stage 
coach  in  the  form  of  a  Line  #38  Geary  bus  was  used  to  display 
signs  announcing  KGO's  new  western  series.       Also,  during 
peak  periods  a  model  attired  in  western  costume  paid  fares 
of  all  passengers  riding  that  bus. 

APPOINTMENT: 

Through  regular  Civil  Service  procedure,  Mr.   Joseph  Corrao 
has  been  appointed  as  Municipal  Railway  Superintendent  of 
Power  and  Plant.     He  replaces  Mr.  James  O'Donnell  who  has 
served  as  Acting  Superintendent  of  Pox^er  and  Plant  since 
July  7,  1958, 

Mr.  Corrao  was  welcomed  as  a  member  of  the  Railway  staff 
at  the  October  l+th  meeting.  At  that  time  the  efficient  work 
of  Mr.  O'Donnell  during  the  period  he  held  the  position  was 
also  acknowledged. 


IDF 


MINUTES 

1,279th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  OCTOBER  25, 
I960,  COMMENCING  AT  2:00  P.M. 

O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0 
Call  to  Order: 

Present:    Commissioners  Edw,  B.  Baron,  Don  Fazackerley, 
Thomas  P.  White,  Henry  W.  Roden 

Absent:     Commissioner  Stuart  N.  Greenberg 

President  Edw,  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Roden. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  minutes  of  the  1,278th  regular  meeting  of  the  Com- 
mission, held  October  18,  i960,  were  approved. 

Vote:    Ayes-Commissioners  Baron,  Fazackerley,  White,  Roden 
Absent-Commissioner  Greenberg 


On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolutions  were  adopted: 

Vote:    Ayes-Commissioners  Baron,  Fazackerley,  White,  Roden 
Absent-Commissioner  Greenberg 

— RESOLUTION  NO,  20,669— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-litigated  Settlements  Date  of  Accident  Settlement 

MG  Esthor  H.  Levy  March  8,  I960  $  975.00 

SC  Alfred  Herman  Mouton  April  25,  I960  3,500.00 

SC  Maud  Dewhurst  June  6,  I960  1,500#00 

TC  Jennie  Lee  Johnson  January  16,  i960  995*00 

TC  Rose  Alioto  March  28,  I960  850.00 

TC  Verah  Mosher  April  19,  I960  835.35 

TC  Ronald  F#  Marzen,  a  minor     July  18,  I960  950.00 

Litigated  Settlements 

nC  Louveta  Adams  April  Ik,  1958  5,350.00 

MO  Thomas  A,  Burton  July  10,  1958  4,500.00 


12,354 


Litigated  Settlements  Bate  of  Accident  Settlement 

MC  Ralph  A.  Hamm,  Incompetent 
Louis  R.  Taylor,  Guardian 

Ad  Litem  January  21,  1959       $  157,500.00 

MC  Thomas  I.  Poague  October  10,  1957  70,000.00 

MO  John  0.  Delaney  October  10,  1957  5,000.00 

MC  Robert  L.  Neale  October  10,  1957  7,500.00 

TC  Yasu  Sadanaga  May  23,  1958  4,500.00 

Judgments 

MC  Frank  J,  Ryan,  Administrator, 
Estate  of  Florence  K.  Ryan 

and  Frank  Ryan  November  6,  1957  621.50 

MC  Joseph  Vogel  September  IS,  1958  6,303.70 

plus  7$  interest 


Appropriation  No,  0.735.804.000  $270,880,55 


■ — RESOLUTION  NO.  20,670— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications,  and  authorizes  Bid  Gall: 

HHWS  Contract  No,  337~0anyon-Cherry  Power  Development  Canyon 
Project  Exploratory  Core  Drilling. 


—RESOLUTION  NO,  20,671  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TOi  PACIFIC  CAS  AND  ELECTRIC  COMPANY 

36  SOUTH  THIRD  STREET 
SAN  JOSE  14,  CALIFORNIA 

Permit  for  an  overhead  12  K,V.  power  line  crossing  a  portion  of 
the  Crystal  Springs  Filtration  Plant  Site;  said  crossing  being 
within  the  right  of  way  limits  of  Ascension  Way;  subject  to  a 
$50  permit  fee. 


— RESOLUTION  NO,  20,672— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:  CITY  OF  SUNNYVALE 

Fsrmit  to  allow  storm  water  to  flow  along  the  northerly  line  of 
Bay  Division  Pipeline  No.  3  right  of  way  from  property  of  Leas- 
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O-Corp,  Lot  36,  easterly  to  Borregas  Avenue,  Fee  waived  in 
consideration  of  a  public  agency. 


— RESOLUTION  NO.  20,673— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  GEORGE  KUBOTA 

Permit  to  gather  landscaping  rocks,  not  to  exceed  two  loads  per 
month,  from  the  Alameda  and  Calaveras  Creek  beds;  subject  to  a 
payment  of  $30  per  load. 


—RESOLUTION  HQ.  20,674— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications  submitted  by  the  U,  S.  Post  Office  Department, 
under  the  general  provisions  of  which  the  U,  S.  Post  Office 
Department,  at  its  own  and  sole  cost,  will  alter  Air  Cargo 
Building  No.  1  for  the  purpose  of  extending  the  Airport  Mail 
Facility  at  the  San  Francisco  International  Airport,  subject  to 
approval  of  detailed  drawings  by  the  Utilities  Engineering 
Bureau. 


— RESOLUTION  NO.  20,675— 

WHEREAS ,  The  Public  Utilities  Commission  by  Resolution  No. 
20276,  authorized  the  expansion  and  improvement  of  the  inter- 
national arrival  facilities  on  Pier  D;  and 

WHEREAS,  said  improvements  will  soon  be  completed  and 
available  for  the  processing  of  international  passengers; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  all  air  carriers 
involved  in  the  transportation  of  international  passengers  shall 
be  subject  to  the  payment  of  the  following  charge: 

$ln00  for  each  passenger  requiring  the  use  of  space 
for  the  inspection  and  examination  of  its  passengers 
and  their  property  by  the  United  States  Bureau  of 
Customs,  Immigration  and  Naturalization  Service,  the 
Public  Health  Service,  and  the  Bureau  of  Entomology 
and  Plant  Quarantine. 

BE  IT  FURTHER  RESOLVED,  That  all  carriers  are  hereby 
required  to  submit  reports  concerning  the  use  of  these  facilities 
by  their  passengers  in  the  manner  prescribed  by  the  Airport 
Manager;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Manager  of  the  Airport 
Department  shall  establish  the  effective  date  of  this  charge.. 
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— RESOLUTION  MO,  20,676-- 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  of  the  Water  Department, 
and  the  City  Attorney,  approves  the  write-off  of  uncollectible 
accounts  receivable  which  are  more  than  90  days  due  and  the 
adjustment  of  accounts  receivable  for  the  following: 

Water  Department,  List  of  September  30,  I960  $885.96. 


■ — RESOLUTION  NO.  20,677— 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  September,  I960,  for  damages  the  department  has  against 
miscellaneous  debtors; 

Light,  Heat  &  Power  thru  Bureau  of  Delinquent  Revenut  $271.59. 


— RESOLUTION  NO.  20,678— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed;  approves  Debit  Modification  of  Contract  in 
the  amount  of  $212,20;  approves  Final  Payment  in  amount  of 
$2,286.20,  in  favor  of  Louis  L.  Cima,  Contractor,  under  WD  Con- 
tract No.  962,  Laying  of  6"  Cast  Iron  Mains  in  Campbell  Ave. 
between  Alpha  and  Somerset  Sts. 


--RESOLUTION  NO.  20,679— 

BE  IT  RESOLVED,  that  this  Commission  approves  Modification 
No.l  to  Airport  Department  Contract  No.  2^9,  Remodel  Fourth 
Floor,  Terminal  Building,  McBroom  and  Cecchini,  Contractor,  as 
follows; 

Modify  the  Liquid  Chiller  unit  to  include  a  control  panel 
at  the  unit  in  lieu  of  a  separate  control  panel  in  the  motor 
control  center,  and  to  mount  a  power  roof  exhauster  on  the 
weather  right  enclosure  for  the  Liquid  Chiller  Unit,  for  a  net 
additional  compensation  to  the  Contractor  of  $4l5»56;  and 

BE  IT  FURTHER  RESOLVED,  that  the  period  for  completing  all 
work  under  said  Airport  Department  Contract  #2^9  be,  and  is 
hereby,  extended  for  a  period  of  30  calendar  days  to  December  7, 
i960,  by  reason  of  delay  necessary  to  obtain  the  modified  equip- 
ment, and  that  liquidated  damages  are  hereby  waived  for  the 
period  of  said  extension. 


— RESOLUTION  NO.  20,680— 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Voucher,  amount  $300. 00.,  expenses  of  William  Simons, 
Director,  Bureau  of  Public  Service,  in  connection  with  Press 
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Conference  at  San  Francisco  International  Airport  to  preview 
plans  for  South  Terminal  Complex,  September  29,  I960, 


— RESOLUTION  MO,  20,681  — 

RESOLVED,  That  this  Commission  hereby  requests  Controller's 
approval  of  Department  Request  .for  Funds: 

Municipal  Railway  Request,  amount  $19,800.00,  transfer  from 
"Fuels  &  Lubricants"  Appropriation  No.  0.735*321.000,  to 
"Materials  &  Supplies"  Appropriation  No.  0. 735*300. 000. 

Water  Department  Request,  amount  $23,323.97/  transfer  from 
"Reserve  for  Adjustments"  Appropriation  No.  9. 745 . 000 .000  to 
"Materials  &  Supplies"  Appropriation  No.  9,745.300.000. 


— RESOLUTION  NO.  20.682— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  KAORU  DAIROKUNO  and  EIJI  YOSHIMURA 

Permit  to  occupy  for  floriculture  purposes  a  4.2  acre  site  con- 
taining the  Bay  Division  Pipeline  No.  3    72"  pipeline;  said 
site  being  northerly  of  Whisman  Road,  Santa  Clara  County;  sub- 
ject to  a  payment  of  $400  per  year. 


—RESOLUTION  NO.  20,683— 

RESOLVED,  That  this  Commission  hereby  requests  Controller's 
certification  of  excess  Modification  of  Contract,  amount 
$243.00,  AD  Contract  No.  250-Utility  Extensions,  Roads  R3  and 
R6;  contractor,  McCuire  and  Hester;  for  rearrangement  of 
electrical  work. 


— RESOLUTION  NO,  20,684— 

WHEREAS ,  by  the  terms  of  Hetch  Hetchy  Water  Supply  Con- 
tract No.  334,  Relocation  of  Sanitary  Sewer  at  Moccasin,  Roy 
Madsen  Construction  Co.,  Contractor,  was  to  have  completed  all 
contract  work  on  or  before  September  17,  i960;  and 

WHEREAS,  an  original  part  for  pump  control lor  proved  to  be 
defective  and  the  Contractor  was  delayed  from  September  17  to 
September  30,  a  period  of  13  calendar  days,  while  he  awaited 
delivery  of  a  replacement  part  for  the  sewage  pumping  station, 
which  failed  during  preliminary  testing; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  in  accordance  with 
the  provisions  of  File  No.  13456,  Ordinance  No.  9484,  adopted 
by  the  Board  of  Supervisors  January  16,  1956,  Section  6.3 
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"Inability  of  Contractor  to  procure  material",  this  Commission 
hereby  grants  an  extension  of  13  calendar  days  to  September  30, 
I960,  for  which  liquidated  damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  in  accordance  with  the 
contract  documents,  approves  final  modification,  an  addition 
to  the  contract  of  $143,00;  and  approves  Certificate  of  Accep- 
tance and  Authorization  for  Final  Payment  in  amount  of 
$5,557.75. 


— RESOLUTION  NO,  20,685— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed,*  approves  Modification  of  Contract  in 
amount  of  $197.10;  approves  Final  Payment  in  amount  of 
$3,692*26,  in  favor  of  Associated  Pipeline,  Inc.,  under  TO 
Contract  No.  952,  Laying  of  6-Inch  Cast  Iron  Main  in  DeHaro, 
Rhode  Island  and  other  Streets  (Replacement  of  Small  Mains), 


— RESOLUTION  NO,  20,686— 

WHEREAS,  Michael  Shea,  Janitor,  San  Francisco  Water  Depart- 
ment, has  retired  from  the  service  of  the  City  and  County  of  San 
Francisco  after  serving  the  Spring  Valley  Water  Company  and  the 
San  Francisco  Water  Department  for  a  period  of  thirty-six  years; 
and 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  depart- 
ments,  he  has  earned  their  respect  and  admiration;  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Shea  fa&s  rendered  the  people  of  San 
Francisco  while  employed  by  said  Spring  failey Water  Company  and 
said  San  Francisco  Water  Department;  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  behalf 
of  the  people  of  the  City  and  County  of  San  Francisco,  in  recog- 
nition of  his  long  and  faithful  service,  by  this  resolution 
expresses  to  Mr,  Shea,  its  best  wishes  for  a  long  and  happy 
life  and  the  assurance  of  its  appreciation  of  work  well  per- 
formed; and,  be  it  further 

RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed 
to  prepare  a  copy  of  this  resolution  for  presentation  to  Mr, 
Michael  Shea. 


— RESOLUTION  NO,  20,687— 

RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19/952,  hereby  authorizes  the  General  Manager 
and  Chief  Engineer,  San  Francisco  Water  Department,  to  accept 
the  Application  for  Water  Supply  for  Resale  Purposes  submitted 
by  the  Purissima  Hills  County  Water  District,  effective 
September  1,  I960. 
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— RESOLUTION  NO.  20,688— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing contract  payments; 

$796 t 16,  in  favor  of  Thomas  F.  Thompson;  for  furnishing  data  to 
City  Attorney  and  appearing  as  expert  witness  in  springs  and 
wells  litigation,  Hetch  Hetchy  Project, 

$113,025.00,  in  favor  of  Welton  Becket  and  Associates;  for 
preparation  of  preliminary  and  final  plans  and  supervision  of 
construction  Stage  I  of  Terminal  Area  Complex,  San  Francisco 
International  Airport, 


+*  *  *  *  * 


Mayor  Marvin  Church  of  the  City  of  Millbrae,  by  letter  dated 
October  12,  i960,  requested  that  the  meeting  with  the  City  of 
Millbrae  Council  concerning  Jet  Noise  at  San  Francisco  Inter- 
national Airport,  originally  set  for  this  date,  be  put  over  to 
3:00  p#m#,  November  1,  I960.    This  was  agreed  to  by  the  Com- 
mission, and  so  ordered. 


****** 


Manager  of  Utilities  Items: 

Mr.  Kirkwood  complimented  the  staff  on  the  manner  in  which  the 
Mid-Year  Conference  of  the  Airport  Operators  Council,  held  in 
San  Francisco  October  23-26,  I960,  was  being  conducted,  and 
stated  that  the  members  attending  have  expressed  their  satis- 
faction and  pleasure  with  the  arrangements  and  program. 


Departmental  Report: 

The  Water  Department  monthly  report  was  presented  by  Mr. 
J.  H.  Turner 
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Roll  Gall: 

Discussion  re  South  San  Francisco  City  Council's  threat  of 
subpoena  re  San  Francisco  International  Airport  jet  noise 
problem. 

Commissioner 

Fazackerley:    Some  time  ago  we  each  received  an  inquiry  from 
Councilman  Leo  Ryan  as  Chairman  of  the  South  San  Francisco 
Jet  Investigation  Committee,  as  to  our  willingness  to  attend 
a  meeting  of  the  committee  at  the  chambers  of  the  South  San 
Francisco  City  Council  on  November  15.    The  letter  talked  in 
terms  of  being  prepared  to  make  available  to  the  committee 
detailed  technical  material  with  which  we  as  Commissioners 
are  not  fully  familiar.    We  have  indicated  for  various 
reasons  that  we  did  not  plan  personally  to  attend  the 
meeting, 

Mr.  Ryan  and  his  colleagues  consider  this  to  be  an 
objection  by  this  Commission  to  any  discussion  of  the  jet 
noise  problem,  and  through  their  City  Attorney  they 
developed  the  idea  of  issuing  subpoenas  which  would  require 
our  individual  presence  at  the  November  15  meeting. 

First,  I  think  it  would  be  appropriate  to  know  the 
City  Attorney's  opinion  as  to  these  subpoenas* 

Thomas  M.  O'Connor, 

Public  Utilities  Counsel:      There  is  a  provision  in  the  code — 
such  a  right  does  exist  on  the  part  of  the  South  San 
Francisco  City  Council, 

Commissioner 

Fa2ackerley:      We  should  have  this  in  mind. 

Some  of  us  have  just  received  a  letter  from  Mayor 
Andrew  Rocca  of  South  San  Francisco,  dated  October  20,  I960, 
in  which  is  expressed  a  conciliatory  attitude.    He  says, 
"It  is  my  feeling  that  a  mutual  understanding  of  the  situa- 
tion would  be  immeasurably  beneficial  and  most  conducive  to 
real  results."    Three  days  after  the  date  of  this  letter, 
however,  the  Vice  Mayor  of  South  San  Francisco,  Councilman 
Leo  Ryan,  is  quoted  by  the  Burlingame  Advance  as  saying 
"They  just  won't  understand  that  we  mean  business,  but  we 
are  prepared  to  go  the  limit." 

As  far  as  I  am  concerned,  I  consider  this  a  most  un- 
friendly act,  and  with  such  a  spirit  and  such  a  tone,  I 
feel  inclined  to  respond  in  the  same  vein. 

If  the  City  Attorney  tells  me  I  must  attend  under  sub- 
poena, I  will  appear,  only  unfriendly  and  unwillingly. 

I  am  a  member  of  the  San  Francisco  International  Air- 
port Sound  Abatement  Committee.    At  the  instigation  of  the 
Bay  communities  we  put  together  a  sound  abatement  committee 
and  center.    It  is  a  difficult  job.    A  job  of  organization 
and  coordination,  in  a  complex  situation. 
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We  finally  moved  to  the  point  where  we  felt  we  under- 
stood some  of  the  problems  and  their  solutions.    We  got  to 
the  point  where  the  Sound  Abatement  Center  was  in  a  position 
to  discuss  this  problem  with  near-by  communities. 

May  27  was  the  first  of  a  series  of  meetings  which 
have  been  held  each  month  for  five  months.    The  South  San 
Francisco  City  Attorney  was  present.    The  atmosphere  at 
that  time  was  good. 

On  June  6,  about  a  week  later,  the  City  Council  of 
South  San  Francisco  adopted  a  resolution  which  provided  for 
the  establishment  of  a  central  complaint  headquarters  for 
the  processing  of  damage  claims;  for  the  appointment  of  ten 
trial  lawyers  to  handle  the  complaints  on  a  fee  basis;  pre- 
paration of  a  brochure;  and  formation  of  community  protest 
groups  throughout  the  nation. 

The  City  Council  of  South  San  Francisco  has  participa- 
ted in  later  meetings  of  the  Sound  Abatement  Committee  as 
follows: 

Mayor  Rocca  has  not  attended  a  meeting* 
Councilman  Ryan  has  attended  two  out  of  five 
meetings. 

City  Attorney  Noonan  has  attended  four  out  of 

five  meetings. 
And  no  one  representing  the  City  Council  of  South 

San  Francisco  attended  the  August  26  meeting. 

This  is  in  contrast  to  other  communities; 

City  of  Mi  librae  -  Its  Mayor  or  other  members  have  never 
missed  a  meeting  of  the  Sound  Abatement  Committee.  They 
have  referred  complaints  to  the  Center  for  analysis  when- 
ever possible.    They  have  reviewed  their  zoning  procedures 
with  respect  to  preventing  any  further  encroachment  of 
incompatible  uses  of  airport  patterns.    They  have  employed 
technicians  at  their  expense  to  help  find  solutions  to 
their  acute  problem. 

San  Bruno  City  Council  -  Has  never  missed  a  meeting,  being 
represented  either  by  its  Mayor  or  Vice  Mayor  or  a  member 
of  the  Council, 

Burlingame  and  San  Mateo  have  also  been  represented  con- 
tinuously at  these  meetings,  as  well  as  the  San  Mateo 
County  Board  of  Supervisors.    Congressman  Younger  of  the 
congressional  district  in  which  the  airport  exists  has 
been  represented. 

The  County  Development  Association  and  the  County  of 
San  Mateo,  at  their  own  expense,  sent  a  representative  to 
Washington  to  testify  in  support  of  airport  activity  at  a 
CAB  hearing.  Again,  Councilman  Ryan  stated  that  he  would 
attend  to  protest  the  continuation  of  the  airport  in  its 
present  condition.  The  fact  that  he  did  not  show  up  only 
points  to  the  fact  that  the  people  of  his  community  did 
not  support  him  by  giving  the  funds  to  send  him. 
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We  have  done  specific  things  about  the  jet  noise 
problem  in  the  last  six  or  seven  months. 

We  have  joined  with  the  F.A.A.  in  appropriating  three 
million  dollars  to  extend  the  runway  for  the  purpose  of 
putting  take-offs  farther  away  from  population  areas.  This 
applies  particularly  to  the  South  San  Francisco  area. 

We  have  added  some  five  hundred  feet  to  Runway  1H  so  that 
this  runway  can  handle  the  take-off  of  more  aircraft  over 
the  water.    At  the  end  of  this  runway  we  are  considering 
the  installation  of  a  baffle  or  wall,  the  purpose  of  which 
would  be  to  provide  relief  from  jet  noise. 

Along  with  F,A.A#  we  have  encouraged  and  joined  in  the 
alteration  of  flight  patterns  -  over  in  the  direction  of 
Richmond  when  possible*    That  was  done  to  minimize  the 
noise  problem. 

We  have  reduced  the  number  of  training  flights  -  reducing 
the  number  of  jets  and  noise  disturbing  the  communities. 

We  have  succeeded  in  having  the  engine  run-ups  take  place 
at  the  far  end  of  the  runways. 

We  have  constantly  alerted  communities,  particularly  South 
San  Francisco,  in  the  zoning  hazards  relative  to  multiple 
family  dwellings,  in  order  to  avoid  perpetuating  the  pro- 
blem. 

At  one  council  meeting  Leo  Ryan  said  industry  is 
moving  out,  people  are  moving  out.    And  then  at  the  same 
meeting  he  also  said  that  the  City  of  South  San  Francisco 
has  no  place  to  go  but  to  go  up  and  proposed  a  multiple- 
family  apartment  building  in  the  same  flight  pattern  to 
which  he  was  objecting} 

I  am  sick  and  tired  of  the  demagoguery  of  Councilman 
Ryan.    I  do  not  feel  that  the  so-called  investigation 
referred  to  in  his  letter  of  September  28  is  an  investiga- 
tion at  all.    It  is  an  unfriendly  attack — a  command  per- 
formance to  his  kangaroo  court. 

Commissioner 

Baron:  I  want  to  commend  you  on  the  splendid  summary  of 

this  whole  matter. 

Commissioner 

Roden:  Has  Mr.  Ryan  been  made  completely  aware  of  all  of 

these  steps  that  have  been  taken  by  your  Sound  Abatement 
Committee? 

Commissioner 

Fazackerley:    Mr,  Ryan  has  been  present  at  two  meetings.  He 
has  received  the  minutes  of  each  of  the  meetings,  as  has 
theMayor  of  South  San  Francisco.    I  can  only  assume  that 
no  effective  steps  have  been  taken  by  Mr,  Ryan  or  Mayor 
Rocca  to  inform  the  Council.    I  can  only  say  that  because 
when  Mr,  Ryan  suggested  a  subpoena  they  joined  in  by 
saying  that  "San  Francisco  didn't  care  about  them," 
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Commissioner 

White:  I  read  the  letter  requesting  the  members  of  the 

Commission  to  come  down  there  and  discuss  certain  technical 
phases*    It  is  my  opinion  that  these  matters  are  quite 
technical  in  nature.    I  am  willing  to  discuss  them  on  an 
informal  basis.    When  you  get  formal  about  them,  I  do  not 
feel  I  have  the  technical  knowledge.    Further,  I  don't  know 
who  is  going  to  ask  the  questions.    I  wonder  if  Mr,  Ryan 
has  the  technical  knowledge  to  discuss  these  matters  on 
other  than  an  informal  basis. 

Commissioner 

Fazackerley:    I  think  their  insistence  on  the  appearance  of  the 
Commission,  and  the  Commission  only,  is  an  implication  that 
they  have  no  knowledge.    They  speak  of  flight  patterns,  and 
wo  as  a  Commission  have  nothing  at  all  to  do  with  flight 
patterns  or  climbout  procedures. 

Gentlemen,  we  own  a  piece  of  real  estate  down  there 
that  we  operate  for  the  people  of  the  San  Francisco  Bay 
Area.    We  are  in  the  "dirt"  business.    We  are  not  the 
beginning  and  end  of  all  airport  flight  operations. 

Commissioner 

Roden:  Would  it  be  appropriate  to  respond  to  this  letter 

saying:  these  steps  have  been  taken  by  this  Commission? 

Commissioner 

White:  I  had  the  pleasure  of  attending  for  a  couple  of 

hours  a  session  of  the  Airport  Operators  Council  yesterday 
afternoon,  and  one  subject  discussed  was  this  very  one. 
The  noise  made  by  a  jet  is  not  very  different  from  noise 
made  by  that  same  jet  in  Chicago  or  Kansas  City*  These 
airport  operators  are  faced  with  these  same  problems. 
There  are  extensive  works  being  done  now;  surveys,  and 
other  work;  by  various  members  of  the  AOC  throughout  the 
entire  United  States  and  foreign  countries  also,  relative 
to  this  problem — and  when  South  San  Francisco  says  "we 
don't  care"  they  don't  know  what  they  are  talking  about. 
We  are  attempting  to  solve  the  problem.    It  is  an  engi- 
neering problem  which  has  to  be  solved  by  technical  men 
in  a  technical  manner — not  in  some  smoke-filled  room.  The 
work  is  being  done  by  us  directly,  and  through  the  AOC  and 
our  work  here  through  the  Sound  Abatement  Center. 

Commissioner 

Fazackerley:    I  know  we  don't  intend  to  ignore  South  San 
Francisco  and  the  City  Council. 

I  think  some  good  could  come  from  a  discussion  invol- 
ving the  Sound  Abatement  Center  and  Airport  management. 

At  the  Sound  Abatement  Center  we  are  not  only  talking 
about  Public  Utilities  Commission  responsibilities,  but 
F.A.A.,  the  airplane  manufacturers,  the  airlines,  the 
pilots.    I  think  that  is  South  San  Francisco's  answer.  If 
they  are  not  satisfied  with  that  and  would  rather  proceed 
in  this  unfriendly  manner,  I  think  we  have  no  recourse 
than  to  meet  them  in  the  same  atmosphere. 
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I  think  we  should  direct  the  Manager  of  Utilities  to 
so  tell  them  what  we  feel. 

Mr,  Kirkwood:    I  will  communicate  with  the  South  San  Francisco 
City  Council  on  behalf  of  the  Commission* 

Commissioner 

Roden:  I  received  the  initial  letter  and  thought  I  was 

not  qualified  to  discuss  the  problem.    Commitments  in  the 
East  do  not  permit  me  to  be  present  at  the  November  meeting. 


THEREUPON  THE  MEETING  ADJOURNED 
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SAN  ERAffOISCO  WATER  DEPART  MEM 
41ST  PERIODICAL  REPORT 
TO  THE 

PUBLIC  LTILITIES  OOIHilSoIOxT 
OCTOBER  25,  I960 


In  September  I960  the  gross  consumption  (water  released 
into  the  system  for  consumption)  for  the  entire  system  averaged 
190.8  million  gallons  per  day.    This  is  18.0  mgd  more  than  the 
September  1959  consumption. 

Collections  from  the  sale  of  v/ater  for  the  first  ten  days 
of  October  I960  amounted  to  #497,472.06,  which    is  $9,960.47  (2.0$) 
less  than  collected  in  the  first  ten  days  of  October  1959. 
Collections  for  the  fiscal  year  through  October  10,  I960  were 
$5,042,606.92,  which  is  $128,944*46  more  than  for  the  same  period 
last  year.    Sales  within  San  Francisco  are  1.6$  and  suburban  sales 
are  6.6$  higher  than  last  year.    The  Department  had  464  more 
customers  on  September  30,  I960  than  on  September  30,  1959. 

On  September  1,  I960  there  were  114  unfilled  orders  to 
renew  water  service  pipes.     Luring  September  there  were  338 
services  renewed  and  at  the  end  of  the  month  there  were  149  orders 
not  completed. 

During  the  month  of  September  I960  three  claims  were  filed 
for  damages  by  the  Mater  Department  against  others  in  an  amount  of 
$165.31.    At  the  beginning  of  the  month  there  were  72  outstanding 
claims  totaling  $12,658.62.     There  were  six  claims  settled  during 
the  month,  leaving  69  outstanding  claims  for  a  total  of  $11,883.48 
on  September  30,  I960. 

There  were  three  claims  for  damages  filed  by  others  against 
the  Water  Department  during  September  I960,  totaling  $479.72*  Six 
claims  totaling  ^25,772.73  were  settled  for  $5,564.06  and  two 
denied,  amounting  to  $212.38.    A  saving  of  $20,,421.10  was  made  in 
settlement  of  these  eight  claims.     There  were  22  claims  of  this 
type  outstanding  September  30,  totaling  $96,734.26. 

There  were  14  blow-off  operations  completed  within  the 
City  during  the  month  of  September  I960.     Eight  of  them  were  for 
flushing  dead-end  mains  and  six  were  to  eliminate  dirty  water. 

During  the  month  of  September,  18  blow-off  connections  to 
sewers  or  sewer  mannoles  were  reconstructed  as  surface  blow-offs. 

Satisfactory  progress  is  being  made  on  the  contract  work 
for  the  construction  of  chlorination  stations  at  Summit,  Sutro 
and  Stanford  Heights  Reservoirs,  and  on  the  reconstruction  of  the 
Irvington  pump  and  chlorination  station  §  . 
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The  cleaning  and  coating  of  the  steel  pipe  and  trestles, 
Bay  Division  Pipelines  Nos,  1  and  2,  lias  been  completed.  The 
rehabilitation  and  painting  of  Dumbarton  Pipeline  Bridge  is  13$ 
complete . 

College  Hill  Reservoir  lining  and  roofing  was  completed, 
and  the  reservoir  was  disinfected  and  put  back  into  service. 

The  cleaning,  repairing  as  needed  and  disinfecting  of  the 
Department's  reservoirs  continues  as  rapidly  as  conditions  permit. 
The  Niles  Reservoir  and  the  east  basin  of  Stanford  Heights 
Reservoir  have  been  cleaned  and  placed  back  in  service*  About 
the  first  of  November  one  basin  of  Wilde  Avenue  Reservoir  will  be 
taken  out  of  service  for  cleaning  to  be  followed  by  the  cleaning 
of  Merced  manor  Reservoir  during  the  winter  months. 

Work  is  in  progress  for  preparation  of  the  plans  and 
specifications  for  reconstructing  the  lining  and  constructing  a 
roof  over  the  north  basin  of  University  Hound  Reservoir.  The 
Board  of  Supervisors,  on  October  10,  I960  finally  passed  an 
appropriation  for  $1,965*000  to  accomplish  this  project. 

The  work  of  restoring  the  Skyline  and  Lowrie  Quarries  to 
acceptable  condition  has  not  been  dene  to  date  by  the  former 
Lessees,     Negotiations  regarding  the  Lowrie  quarry  are  progressing 
slowly,  and  are  now  in  the 

City  Attorney's  office.     It  is  intended  to  rehabilitate  the  Lowrie 
Quarry  by  levying  the  cost  of  the  work  against  the  bond  furnished 
by  the  Lessee. 

Negotiations  for  the  acquisition  (from  Consumer's  Ice 
Company) of  watershed  lands  northwest  of  San  Andreas  Reservoir 
are  continuing.     On  October  13  a  meeting  was  held  in  the  City 
Attorney's  office  between  representatives  of  the  City  Attorney, 
the  Director  of  Property,  the  Water  Department  and  the  Consumer's 
Ice  Company.     The  condemnation  action  was  filed  on  July  24,  1956, 
and  negotiations  have  since  been  in  progress.     The  Department  is 
exercising  all  methods  within  its  means  to  expedite  final 
acquisition  of  this  property. 

To  date  eleven  resale  suburban  consumers,  including  two 
in  Santa  Clara  County,  have  entered  into  contracts  with  the  City 
to  purchase  water  over  a  period  of  twenty  years.  Negotiations 
are  proceeding  satisfactorily  with  the  remaining  resale  customers 
in  San  Mateo  County.     Although  negotiations  are  also  in  progress 
with  the  resale  customers  in  Santa  Clara  and  Alameda  Counties,  it 
appears  unlikely  that  additional  contracts  may  be  signed  prior  to 
November  8  for  water  in  these  areas. 
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On  October  4  a  report  with  recommendations  was  received 
from  the  State  Department  of  public  Health  concerning  their  recent 
sanitary  survey  of  our  water  system  on  the  peninsula  and  in 
San  Francisco.     This  report  is  being  studied  so  that  a  reply  may 
be  made  to  the  State's  request  as  to  our  intentions  regarding  their 
recommendations . 

The  Ketch  Hetchy  Aqueduct  was  shut  down  on  Monday,  October 
17,  I960,  in  order  to  make  a  connection  at  the  Mocho  Shaft  of  the 
Coast  Range  Tunnel  so  that  the  Lawrence  Radiation  Laboratory  in 
Livermore  may  be  served.    An  inspection  of  the  Coast  Range  Tunnel 
is  scheduled  for  October  26th.     This  inspection  will  be  made  by  both 
the  Hetcii  Hetchy  and  Water  Departments,  as  well  as  by  the  State 
Department  of  Water  Resources.     The  shut  down  will  probably  con- 
tinue until  about  October  31?  and  it  will  probably  be  about 
November  4  before  delivery  of  water  can  be  resumed  through  the 
aqueduct . 

The  Department  participated  in  the  Civil  Defense  command 
post  exercise  which  ended  on  September  30,  I960.     The  critique  was 
held  on  October  13 »     The  exercise  provided  an  opportunity  for 
many  from  the  Department  to  test  their  familiarity  with  our 
disaster  plan  and  procedures. 

On  October  3  the  Board  of  Supervisors  finally  passed  an 
appropriation  in  the  amount  of  $790,000  to  provide  funds  for 
acquisition  of  the  site  for  our  San  Francisco  Corporation  Yard, 
and  for  the  necessary  engineering  and  architectural  services  to 
prepare  tne  plans,  specifications  and  estimates  for  the  buildings 
and  other  necessary  improvements. 


J.  H.  TURNER 

G-eneral  manager  and  Chief  Engineer 
San  Francisco  Water  Department „ 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,280th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  232  -  CITY  HALL,  NOVEMBER  1, 
I960,  COMMENCING  AT  2:00  P.M. 

O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 
Call  to  Order: 

Present:".  Commissioners  Edw.  B.  Baron,  Don  Fazackerley  (arrived 
at  meeting  2:10  p.m.),  Thomas  P.  White,  Henry  W.  Roden 

Absent:      Commissioner  Stuart  N.  Greenberg 

President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Roden. 

On  motion  of  Commissioner  Roden,  seconded  by  Commissioner  White, 
the  minutes  of  the  1,279th  regular  meeting  of  the  Commission, 
held  October  25,  I960,  were  approved. 

Vote:    Ayes-Commissioners  Baron,  White,  Roden 

Absent-Commissioners  Greenberg,  Fazackerley  f*  . 

On  motion  of  Commissioner  Roden,  seconded  by  Commissioner 
White,  Calendar  Item  No,  5  relative  to  supplemental  rule  to 
Airport  Rules  and  Regulations  in  regard  to  "Marching,  Demon- 
strations, etc.,"  was  put  over  for  two  weeks  to  the  meeting  of 
November  15,  I960, 


On  motion  of  Commissioner  Roden,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted: 

Vote:    Ayes-Commissioners  Baron,  White,  Roden 

Absent-Commissioners  Greenberg,  Fazackerley  (,  >"v\  . 


— RESOLUTION  NO.  20,689— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-Litigated  Settlements 
SC  Yellow  Cab  Company 
SC  Anna  B.  Schnaitman 
MC  Zacky  B.  Kassab 


Date  of  Accident  Settlement 

July  28,  1958  1  600.00 

June  30,  i960  750.00 

September  16,  I960  1,469.00 
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Claimant 

Litigated  Settlements 
MC  A.  J.  Harrosh  ~~ 
MO  The  Borden  Company 
MC  Maryhill  Lorman 
CC  Ann  Robbins  and 


Date  of  Accident 
October  8,  1959 
October  10,  1957 
May  27,  1959 


Settlement 


$     900 . 00 

1,512.93 
1,250.00 


Harry  Robbins 
MC  Zellor  C.  Stafford 


September  iff,  1959 
October  14,  1959 


1,950.00 
g,  750.00 


Appropriation  No.  0,735.804.000  $  17,181.93 


— RESOLUTION  NO.  20 f 690— 

RESOLVED,  That  in  accordance  with  provisions  of  Section  24 
of  Agricultural  Lease  as  authorized  by  Public  Utilities  Com- 
mission Resolution  No.  20,100,  this  Commission  approves  Fire 
Insurance  in  amount  of  $13,500,  provided  by  Lessee  Martin  J, 
and  Lillian  J.  Witt,  as  adequate  coverage  under  terms  of  said 
lease. 


On  motion  of  Commissioner  Roden,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:    Ayes-Commissioners  Baron,  Fazackerley,  White,  Roden 
Absent-Commissioner  Creenberg 


RESOLVED,  That  in  accordance  with  provisions  of  Section  7 
of  lease  dated  April  1,  1954,  covering  South  Half  of  Plot  7  at 
the  San  Francisco  International  Airport,  this  Commission 
approves  the  amount  of  $$24,534,00  as  adequate  fire  insurance 
coverage  submitted  by  Lessee,  American  Air  Lines,  Inc. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  17,270  adopted 
May  21,  1957,  approving  fire  insurance  coverage  in  amount  of 
$705,925.00  for  the  above  lease  be  and  the  same  is  hereby 
amended  to  reflect  fire  insurance  coverage  in  amount  of 
$824,534.00. 


RESOLVED,  That  in  accordance  with  provisions  of  Section  15 
of  lease  dated  October  1,  1959  covering  0.44  of  an  acre,  more 
or  less,  at  the  San  Francisco  International  Airport,  this  Com- 
mission approves  in  amount  $56,069.77  expended  in  leasehold 
improvements  by  Lessee,  Richfield  Oil  Corporation,  for  a 
service  station. 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and 
occupancy  of  property  as  follows: 


RESOLUTION  NO.  20,691  — 


RESOLUTION  NO.  20,692 


—RESOLUTION  NO.  20,693— 
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TO:  CITY  OF  SOUTH  SAN  FRANCISCO 

CITY  HALL 

SOUTH  SAN  FRANCISCO 

Permit  to  utilize  a  portion  of  the  SO  foot  right  of  way  extend- 
ing between  Duval  and  Bradford  Drives,  Winston  Manor  Subdivi- 
sion, for  playground  purposes  in  conjunction  with  the  adjoining 
City  park,  South  San  Francisco* 

Cancelling  permit  issued  under  Resolution  No,  13,^19,  dated 
May  13,  1953.    No  fee  because  of  public  agenc?. 


— RESOLUTION  NO.  20 .69**— 

RESOLVSD,  That  this  Commission  hereby  authorizes  John  A, 
Brucato,  Superintendent,  Agricultural  and  Land  Division,  San 
Francisco  Water  Department,  to  attend  the  Farm  Bureau  Conference, 
held  November  29,  30  and  December  1,  I960,  at  Visalia, 
California;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  estimated 
expenses  in  amount  $175#00  for  attendance  at  above  conference. 


—►RESOLUTION  NO.  20,695— 

RESOLVED,  That  this  Commission  hereby  authorizes  Paul  J, 
Fanning,  Director,  Bureau  of  Personnel  and  Safety,  to  attend 
the  Governor* s  Annual  Traffic  Safety  Conference,  held  in 
Sacramento,  California,  November  30,  I960;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  estimated 
expenses  in  amount  of  $30,00  for  attendance  at  above  conference. 


—RESOLUTION  NO,  20,696— 

RESOLVED,  That  this  Commission  hereby  approves  the  terms 
and  conditions  of  the  proposed  Indenture  of  Lease  of  certain 
San  Francisco  International  Airport  land,  being  Plot  3-C,  con- 
taining 1*37  acres,  more  or  less,  per  Airport  Drawing  BA10676, 
and  hereby  requests  the  Director  of  Property  to  arrange  for  the 
call  for  bids  for  said  lease. 

Said  lease  is  for  a  period  ending  June  15,  1979,  at  a  rental  of 
not  less  than  $2,000.00  per  acre  per  annum,  for  the  first  ten 
years,  the  rental  thereafter  to  be  determined  pursuant  to  the 
lease  provisions;  and,  be  it  further 

RESOLVED,  That  this  Commission  reserves  the  right  to 
reject  or  confirm  the  award  of  said  lease  by  the  Director  of 
Property. 
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— RESOLUTION  NO.  20 , 697— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  PACIFIC  GAS  AND  ELECTRIC  COMPANY 

86  SOUTH  THIRD  STREET 
SAN  JOSE  14,  CALIFORNIA 

Permit  to  extend  an  overhead  electric  power  line  from  the 
Permittee's  existing  line  across  a  portion  of  Water  Department's 
Parcel  46,  Ravenswood  Lands,  San  Mateo  County;  no  fee  due  to 
service  to  City's  tenant. 


' — RESOLUTION  NO,  20,698— 

RESOLVED,  That  this  Commission  approves  and  hereby  requests 
Controller's  concurrence  in  amendment  of  Public  Utilities  Com- 
mission Revolving  Fund  Rules  and  Regulations  as  follows: 

Rule  7       Section  D-l  Hetch  Hetchy  Project 

Delete:    ¥t  W.  Helbush  as  Counter  signature 


D-2  Hetch  Hetchy  Project  Payroll 

Martin  J.  Lyons  as  Principal  and  Counter 
signature 


"RESOLUTION  NO,  20,699— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing contract  payments i 

$13,656.96,  in  favor  of  Fred  T.  Fairey,  under  WD  Contract  No. 
918-Lpying  12-Inch  Cast  Iron  Mains  in  Mission,  Bocana  and  Gates 
Streets. 

$15/293.20,  in  favor  of  Associated  Pipeline,  Inc.,  under  WD  Con- 
tract No.  926-Laying  6-Inch  Cast  Iron  Mains  in  Alvarado,  Sanchez 
and  Other  Streets. 

$1^3,371.45,  in  favor  of  Ratkovich  Construction  Company,  under 
AD  Contract  No.  262-Fill  for  Extension  of  Runway  19L  and  Main- 
tenance Base  Area  at  San  Francisco  International  Airport, 

$1 2 ,052, SO,  in  favor  of  Thomas  E,  McCormick,  under  MR  Contract 
Ncc  444- Alterations  to  Washington-Mason  Carhouse^ 

$375*00,  in  favor  of  A,  Kempkey  for  Services  as  Consultant 
Engineer,  Canyon-Cherry  Power  Development. 


Section 
Delete: 
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— RESOLUTION  NO.  20,700— 


RESOLVED,  That  this  Commission  hereby  requests  the  Director 
of  Property  to  prepare  a  resolution  requesting  the  Board  of 
Supervisors  to  authorize  acquisition  of  the  following  described 
properties  at  San  Francisco  International  Airport ,  in  an  amount 
of  $240,275.00: 

P.U.C, 
Engineering  Bureau 
Parcel  #1       7.29  acres  more  or  less         Drawing  No.  AA-10759 

Parcel  #2       0,46  acre  more  or  less  Drawing  No.  AA-10815 

Parcel  #3     20.84  acres  more  or  less         Drawing  No,  BA-10723 

Parcel  #4       0.59  acre  more  or  less  (for  roadway  access) 

Drawing  No*  BA-10723 

Excepting  and  reserving  to  grantors  an  easement  100  foot  wide 
for  roadway  purposes  across  Parcel  #3  to  afford  ingress  and 
egress  to  and  from  the  adjoining  land  retained  by  grantors. 
The  particular  location  of  said  road  shall  be  subject  to 
approval  by  City's  Public  Utilities  Commission,  and  the  survey 
therefor  shall  be  me.de  within  three  years  from  the  date  of  con- 
veyance of  Parcel  #3  to  the  City,    The  City  may  have  use  of  said 
road  jointly  with  grantors  and  may  if  it  so  desires  dedicate 
said  road  to  public  use.    City  shall  have  the  right  to  extend 
said  roadway  across  grantors'  remaining  property  to  connect  with 
the  Old  Bayshore  Highway. 


— RESOLUTION  NO.  20,701  — 

RESOLVED,  That  this  Commission  hereby  awards  each  of  the 
following  public  works  to  the  lowest  regular  and  responsible 
bidder: 

SAN  FRANCISCO  WATER  DEPARTMENT  CONTRACT  NO.  920~For  the  Laying 
of  4-Inch,  6-Inch,  g-Inch  and  12-Inch  Cast  Iron  Mains  in  Dia- 
mond Heights  Redevelopment  Project  Area,  Sections  "B"  and  nGil, 
to  Valley  Engineers,  Inc.,  in  net  amount  of  $74,579*00;  and 

SAN  FRANCISCO  WATER  DEPARTMENT  CONTRACT  NO.  975-Laying  of  6-Inch 
Cast  Iron  Main  in  Cambridge  Street,  South  of  Way land  Street,  to 
Fred  T.  Fairey,  in  the  net  amount  of  $1,322,00,  and  all  other 
bids  for  the  above  described  work  are  hereby  rejected. 


On  motion  of  Commissioner  Roden,  seconded  by  Commissioner  White, 
Calendar  Item  No.  17,  resolution  acknowledging  completion  of 
construction  of  aircraft  hangar  by  Oakland  Airmotive  Company, 
Inc.,  at  San  Francisco  International  Airport,  was  put  over  one 
week  to  November  9* 
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Departmental  Report: 


Airport  Department  monthly  report  was  presented  by  Belford 
Brown,  Airport  Manager, 

Commissioner  White  inquired  as  to  the  progress  of  the  construc- 
tion at  the  Airport  Terminal  Building,  and  Mr,  Brown  informed 
the  Commission  the  work  is  now  proceeding  very  well;  the  patio 
has  been  opened  up  and  the  barriers  were  removed  last  Friday 
night. 

Manager  of  Utilities  Calendar  Items : 

In  view  of  the  fact  that  Tuesday,  November  8,  is  Election  Day 
and  the  City  offices  will  be  closed,  the  next  meeting  of  the 
Public  Utilities  Commission  was  set  for 

10:00  a.m.,  Wednesday,  November  3,  I960, 
in  the  office  of  the  Manager  of  Utilities. 

The  Commission  directed  that  notice  be  posted  to  this  effect, 
and  the  press  be  notified. 

Mr.  Kirkwood  reported  with  regard  to  the  San  Francisco-San  Mateo 
Mutual  Problems  Committee  and  the  question  of  recreational 
development  of  watershed  area  at  Grystal  Springs  and  informed 
the  Commissioners  as  to  the  progress  of  activities  in  this 
regard.    He  stated  that  the  Mutual  Problems  Committee  has  recom- 
mended to  the  two  Boards  of  Supervisors — San  Mateo  County  and 
San  Francisco  County — that  a  survey  be  made  which  would  call  for 
engineering  and  economic  studies  and  analyses  as  to  San  Mateo 
County's  suggested  development  in  the  watershed  area. 

On  Mr.  Kirkwood' s  recommendation  that  it  would  be  timely  for 
the  Public  Utilities  Commission  at  this  stage  to  have  an  inves- 
tigation made  for  our  information  and  purposes,  the  Commission 
authorized  the  Manager  of  Utilities  and  the  Manager  of  San 
Francisco  Water  Department  to  explore  what  type  of  study  would 
be  necessary  in  order  to  give  a  complete  picture  and  to  deter- 
mine the  cost  of  such  a  survey, 


3:00  p.m.  Meeting  with  City  of  Millbrae  Council  re  jet  noise  at 
San  Francisco  International  Airport, 

Present,  representing  the  City  of  Millbrae,  were  Mayor  Marvin 
Church,  Vice  Mayor  Josephine  Waugh,  City  Manager  Homer  Chandler, 
City  Attorney  Robert  Thompson,  and  Councilman  Webb  Witmer. 

Commissioner  Baron  expressed  the  gratitude  and  pleasure  of  the 
Public  Utilities  Commission  in  the  attitude  and  actions  of  the 
City  of  Millbrae  in  approaching  the  jet  noise  problem  in  their 
community.    He  stated  that  an  informal  meeting  such  as  this, 
with  a  friendly  discussion  of  mutual  problems,  was  a  great 
assist  in  helping  to  arrive  at  a  solution  with  mutual  agreement. 
Commissioner  Ba,ron  then  turned  the  chairmanship  of  the  meeting 
over  to  Commissioner  Fazackerley. 

The  Commission,  through  Chairman  Fazackerley,  announced  the 
responsibility  for  the  problem  of  abatement  of  jet  noise  at  San 
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Francisco  International  Airport  was  all-inclusive — involving 
the  F.A.A#,  airport  management,  the  airlines  engaged  in  commerce 
at  the  San  Francisco  International  Airport,  the  pilots  operating 
the  aircraft,  as  well  as  the  local  communities;  but  the  primary 
purpose  of  the  meeting  today  was  to  discuss  the  PUCfs  responsi- 
bility as  landloard  in  this  matter  and  the  City  of  Millbrae1 s 
role  in  assisting  in  the  alleviation  of  the  problem  and,  in 
particular,  the  Garbell-Fitzroy  report  and  their  suggestions 
with  reference  to  the  construction  of  a  barrier  at  the  end  of 
runway  11;  and  commended  the  people  of  the  City  of  Millbrae  for 
their  forward  action  in  hiring  at  their  own  expense  the  services 
of  aeronautical  engineer  consultants  Maurice  A,  Garbell,  Inc., 
as  well  as  acoustical  engineer  Dariel  Fit2roy,  to  make  a  study 
of  the  situation,  which  report  was  furnished  the  Commission  on 
August  23,  I960. 

Mr.  Don  Wiley,  Director,  Sound  Abatement  Center,  at  the  request 
of  Airport  Manager  Belford  Brown  then  grve  a  resume  of  the  con- 
clusions of  the  Technical  Sub-Committee  of  the  San  Francisco 
International  Airport  Sound  Abatement  Committee,  pertaining  to 
suggestions  contained  in  the  Garbell-Fitzroy  report  regarding 
the  erection  of  an  acoustical  barrier  at  the  end  of  runway  1R, 

With  reference  to  the  feasibility  of  the  erection  of  a  30-foot 
high,  1, 000-foot  wide  barrier  at  the  end  of  runway  1R,  Mr. 
Julian  Bardoff  of  the  PUC  Utilities  Engineering  Bureau,  outlined 
the  findings  of  the  Bolt  Beranek  &  Newman  Report  No,  717, 
stating  that  consideration  was  taken  of  heights  from  20  up  to 
kO  feet  and  the  final  analysis  pointed  to  the  30-foot  barrier 
as  being  most  practicable,  all  things  taken  into  consideration. 
It  is  estimated  such  a  barrier  will  alleviate  noise  50  to  67 
per  cent.    In  answer  to  the  question  as  to  which  category  this 
would  then  place  Bayside  Manor,  presently  rated  in  the  "intoler- 
able" category  in  the  Garbell-Fitzroy  report,  Mr,  Bardoff 
replied  that  the  noise  would  not  be  totally  abolished,  of  course 
but  such  alleviation  would  place  them  in  the  "slightly  disturb- 
ing" category. 

Several  points  were  brought  out  in  the  discussion  by  the  City 
of  Millbrae  representatives  and  the  Public  Utilities  Commission, 
including  the  future  use  of  that  section  of  land  presently  in 
the  unincorporated  area  alongside  of  the  Bayshore  Freeway,  It 
was  a.greed  that  a  small  working  committee  be  formed  to  consist 
of  representatives  of  the  City  of  Millbrae  and  representatives 
of  the  Public  Utilities  Commission.    The  purpose  of  this  com- 
mittee would  be  similar  to  that  set  up  in  connection  with  the 
Silva  Tract,  and  it  would  discuss  jointly  and  investigate  the 
development  plans  for  this  area  and  make  recommendations  as  to 
use  in  order  to  circumvent  the  possibility  of  this  area  becoming 
an  additional  problem  insofar  as  noise  from  the  airport  is  con- 
cerned. 

On  query  of  Commissioner  White,  Mayor  Church  informed  the  Com- 
mission that  the  Garbell-Fitzroy  report  was  paid  for  by  the 
City  cf  Millbrae  and  was  being  made  available  to  the  Public 
Utilities  Commission  for  its  use  in  any  manner  that  it  may  deem 
proper.    Mayor  Church  informed  the  Commission  that  while  he 
believed  the  report  contained  many  worthwhile  recommendations, 
he  could  in  no  way  guarantee  the  results,  and  further,  no 
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engineering  drawings  or  plans  had  been  requested  by  Mi  librae  or 
provided  in  the  report. 

The  Commission  moved  to  accept  the  recommendations  of  Airport 
Management  and  the  Utilities  Engineering  Bureau, for  the  erection 
of  a  30-fo%t  high,  1,000-foot  wide  barrier  at  the  end  of  runway 
1R  at  San  Francisco  International  Airport,    Further  discussion 
then  ensued  as  to  the  time  element  and  finances  in  this  connec- 
tion,   Mr,  Brown  stated  that  the  $200,000  estimated  construction 
cost  of  this  barrier  is  now  available  for  appropriation.  Mr, 
Harry  S,  Lloyd,  Manager  and  Chief  Engineer  Hetch  Hetchy  Project 
and  Utilities  Engineering  Bureau,  estimated  that  it  would  be 
approximately  12  to  lk  months  before  the  construction  could  be 
completed,  pointing  out  it  would  probably  be  a  period  of  six 
weeks  before  the  money  could  be  appropriated  by  the  Board  of 
Supervisors,  following  which  will  be  the  necessary  time  for 
drawing  of  plans,  bid  call,  and  letting  of  contract.  Some 
question  was  raised  by  Councilman  Witmer  of  $he  City  of  Millbrae 
as  to  the  estimated  length  of  time;  it  was  agreed  that  every 
effort  would  be  made  to  shorten  the  time  but  that  mu#h  depended 
on  the  cooperation  of  the  successful  contractor, 

Mayor  Church  thanked  the  Commission  for  the  opportunity  of  the 
discussion  and  expressed  his  appreciation  of  the  Public 
Utilities  Commission's  cooperation. 


THEREUPON  THE  MEETING  ADJOURNED. 
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Report  of  the  Manager,  Airport  Department 
to  the  Public  Utilities  Commission 


November  1,  1960 


Air  Traffic 

The  volume  of  passenger  traffic  at  San  Francisco  International 
Airport  for  the  month  of  September  indicated  a  7.2%  increase,  compared  with 
the  same  period  of  1959.    Traffic  figures  released  today  show  the  total 
number  of  "in  and  out1'  passengers  amounted  to  461,860,  as  compared  with 
430,953  passengers  in  September,  1959— an  actual  increase  of  30,907  passengers. 

The  FAA  Control  Tower  recorded  a  total  of  12,059  scheduled 
airline  arrivals  and  departures,  as  compared  with  12,055  in  September,  1959. 
This  points  up  the  effect  of  the  larger  jet  aircraft  which  were  able  to 
handle  30,000  more  passengers  this  year  with  approximately  the  same  number 
of  planes  in  operation  as  a  year  ago. 

Total  mail  (air  mail  and  first  class  mail  by  air)  amounted  to 
4,020,294  pounds  in  September,  1960,  an  increase  of  19,9%  over  September, 
1959. 

Freight  moving  through  San  Francisco  by  air  amounted  to  9,809,807 
pounds,  up  4*2%  over  a  year  ago.    Express  pounds  handled  amounted  to 
053,013,  up  5%  over  September,  1959. 

New  Capital  Improvements  by  Tenants  at  SFIA : 

A  new  $225,000  headquarters  building  for  Airborne  Freight  Corporation 
was  completed  during  the  month  of  October  and  was  dedicated  this  morning  by 
Mayor  Christopher.    It  is  interesting  to  note  that  the  total  volume  of  air  cargo 
is  twenty-five  times  as  great  now  as  when  this  company  pioneered  its  services 
at  our  Airport  thirteen  years  ago. 

Also  completed  was  our  fixed  base  operator's  new  40, 000 -square  foot 
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hangar,  located  in  the  north  area  of  the  Airport  on  leased  property  of  Bay 
Aviation  Services  Company,  to  improve  its  services  to  air  carriers  and 
general  aviation. 

Sound  Abatement 

The  matter  of  Millbrae  Council's  request  to  meet  with  the 
Commission  on  jet  noise  factors  will  be  discussed  at  today's  meeting* 

*  *  * 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,281st  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  287  -  OUY  HALL,  NOVEMBER  3, 
I960,  COMMENCING  AT  10:00  A.  M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 


Call  to  Order: 

Present:    Commissioners  Edw.  B.  Baron,  Don  Fazackerley,  Thomas 
P.  White;  Henry  W.  Roden 

Absent:      Commissioner  Stuart  N.  Greenberg 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  minutes  of  the  1,280th  regular  me  .ting  of  the  Commis- 
sion, held  November  1,  I960,  were  approved. 


Vote : 


Ayes-Commissioners  Baron,  Fazackerley,  White;  Roden 
Absent-Commissioner  Greenberg 


On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolutions  were  adopted: 

—RESOLUTION  NO.  20,702- - 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

MC  Lillian  Peterzon 

SC  Robert  J.  Przyborowski 

Litigated  Settlements 

TC  Corinne  G.  Reynolds 
TC  Orena  Sledge 
TC  Dolores  Wiley 


Date  of  Accident 

November  25,  1359 
October  15,  I960 


June  26, 
November 
November 


1952 

15,  1959 
9,  1959 


Settlement 

$  1,445.00 
800.00 


1,250.00 
1,000.00 
1,200.00 

$  5,695.00 


— RESOLUTION  NO.  20,703— 


RESOLVED,  That  this  Commission  hereby  acknowledges  that  the 
date  of  completion  of  the  construction  of  an  aircraft  hangar  by 
Oakland  Airmotive  Company,  Inc.,  lessee  of  City  at  the  Airport 
under  lease  dated  July  1,  1956,  was  October  10,  I960,  said 
construction  having  been  authorized  by  this  Commission's 
Resolution  No.  20048  of  March  29,  I960,  and  does  approve  the 
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action  of  said  lessee  as  being  in  accordance  with  the  authority 
and  conditions  of  said  resolution;  and,  be  it  further 

RESOLVED,  That  this  Commission  acknowledges  advice  from 
said  lessee  that  it  has  changed  its  corporate  name  to  Bay 
Aviation  Services  Company  and  hereby  authorizes  and  directs 
its  staff  and  department  heads  to  take  any  administrative  action 
appropriate  in  connection  therewith. 


— RESOLUTION  NO.  20,70*+— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  a  Water  Department  Revocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

TO:     CITY  OF  FREMONT 

Permit  for  a  temporary  storm  drain  facility  across  Hetch  Hetchy 
Bay  Division  Pipeline  right  of  way  between  Nimitz  Freeway  and 
Blacow  Road;  said  facility  being  open  ditch  to  care  for  immediate 
storm  waters.    Fee  waived  in  consideration  of  a  public  agency. 


— RESOLUTION  NO.  20,705— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property,  as  follows: 

TO:     MR.  HOLLIS  COOPER 

SOI  WASHINGTON  STREET 
GRIDLEY,  CALIFORNIA 

Permit  to  sell  Christmas  trees  from  November  20,  I960  through 
December  31,  I960,  within  a  portion  of  the  Laguna  Honda 
Reservoir  Tract,  fronting  on  7th  Avenue;  subject  to  a  consider- 
ation of  $250.00. 


—RESOLUTION  NO.  20,706— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Credit  Modification  of  Contract 
as  follows: 

$324,00,  Airport  Department  Contract  No.  253-Additions  to 
Sewage  Treatment  Plant;  contractor,  Osoar  C.  Holmes,  Inc.; 
for  changes  in  miscellaneous  plumbing,  electrical  and  concrete 
work. 


—RESOLUTION  NO.  20,707— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed;  approves  Credit  Modification  of  Contract 
in  the  amount  of  $1,300,00;  and  approves  Final  Payment  in  the 
amount  of  $1,200.00,  in  favor  of  Thomas  F.  Thompson,  under 
Water  Department  Contract  for  Preparation  of  Preliminary  Geo- 
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logical  Report,  San  Antonio  Dam. 


— RESOLUTION  NO.  20,708— 

WHEREAS,  under  the  terms  of  Hetch  Hetchy  Water  Supply 
Contract  No.  316,  Construction  of  Cherry  Powerhouse,  Cunther 
and  Shirley  Company,  E.  V.  Lane  Corporation,  Harms  Brothers 
and  Thomas  Construction  Company,  a  joint  venture,  was  to  have 
completed  all  contract  work  on  or  before  June  3,  I960;  and 

WHEREAS ,  joint  venture  experienced  unavoidable  delays, 
totaling  155  calendar  days,  in  the  completion  of  contract  work 
for  the  following  reasons: 

(1)  9  calendar  days  due  to  landslides  at  the  powerhouse  site 
on  November  14  and  17,  1958 >  which  delayed  powerhouse 
excavation; 

(2)  76  calender  days  from  December  15,  1958  to  February  28, 
1959,  required  to  perform  additional  excavation  down  to 
firm  foundation  material  below  the  depths  shown  on  the 
contract  plans,  and  to  backfill  said  excavation  with 
concrete ; 

(3)  5  calendar  days  delay  from  August  12,  1959  to  August  17, 

1959  due  to  a  boilermakers '  strike  which  stopped  turbine 
assembly  during  that  period; 

(4)  10  calendar  days  from  September  lk,  1959  through 
September  25,  1959,  while  the  turbine  supplier  repaired 
a  leak  in  the  spiral  distributor  case  casting  for  Unit 
No.  1; 

(5)  55  calendar  days  delay  during  the  period  from  July  15, 

1960  through  September  23,  I960,  while  another  contractor 
made  adjustments  to  the  generators  for  Units  Nos.  1  and  2; 

WHEREAS,  delays  due  to  iSActs  of  God'1,  "changes  in  the  work 
ordered  by  the  Contracting  Officer  as  they  necessarily  require 
additional  time  in  which  to  complete  the  entire  work",  "strikes", 
and  "prevention  of  a  Contractor  from  commencing  or  prosecuting 
the  work  because  of  acts  of  others1'  are  unavoidable  delays  as 
defined  in  File  No.  13^56,  Ordinance  No.  3k%k,  Section  6.3 
UNAVOIDABLE  DELAYS,  adopted  by  the  Board  of  Supervisors, 
January  16,  1956;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  grants  an  extension 
of  138  calendar  days  to  October  19,  I960,  for  which  liquidated 
damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts 
Performance  Bond  No.  838139,  Clen  Falls  Insurance  Company,  in 
the  amount  of  $1,000,00  to  cover  cost  of  burning  construction 
debris  remaining  from  said  contract  work,  at  such  time  as  burn- 
ing is  permitted  by  the  United  States  Forest  Service,  and 
accepts  Certificate  of  Property  Damage  and  Public  Liability 
Insurance  extended  to  include  such  burning;  and,  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work  as  being 
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satisfactorily  completed  in  accordance  with  the  contract 
documents;  approves  Modification  No.  12,  credit  in  the  amount 
of  $73.00  for' changes  in  plaque  lettering;  approves  final 
Modification  of  Contract,  an  increase  in  the  amount  of 
$57,751 .5*+*  and  approves  Certificate  of  Acceptance  and  Authori- 
zation for  Final  Payment  in  the  amount  of  $628,916,97. 


— RESOLUTION  NO.  20,709— 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Voucher,  amount  $443.05,  expenses  of  V.  ¥.  Anderson, 
General  Manager,  Municipal  Railway,  incurred  in  connection  with 
I960  Annual  Conference  of  the  American  Transit  Association  in 
Philadelphia,  Pennsylvania,  October  9-12,  I960,  inclusive. 


—RESOLUTION  NO.  20,710— 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No.  16527,  adopted  July  16,  1956, 
payment  of  claims  in  amount  of  $20,444,24,  made  by  Municipal 
Railway,  month  of  October,  i960,  per  revolving  fund  vouchers 
Nos.  2096  to  2104,  inclusive. 


— RESOLUTION  NO.  20,711— 

RESOLVED,  That  this  Commission  hereby  requests  Controller's 
approval  of  Department  Request  for  Funds: 

San  Francisco  International  Airport  Request,  in  amount  of 
$10,352.00,  for  fixed  payments  on  recurring  charges  for 
contractual  services,  Appropriation  No.  0.725.200.000,  for 
period  January-June  20,  196l#  in  accordance  with  instructions 
contained  in  letter,  dated  September  22,  I960,  from  Purchaser 
and  Controller. 


—RESOLUTION  NO,  20,712— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing contract  payments: 

$27,561.63,  in  favor  of  John  J.  Verzello,  dba  D.  E.  Burgess  Co., 
under  Water  Department  Contract  No.  94l -Rehabilitating  Portion 
of  Dumbarton  Pipeline  Bridge. 

$5,720.63,  in  favor  of  C.  J.  Collins,  under  Water  Department 
Contract  No.  942-Reconstruction  of  Irvington  Pump  and  Chlorina- 
tion  Station. 

$9,127.95,  in  favor  of  McBroom  and  Cecchini,  under  Airport 
Department  Contract  No.  249-Remodeling  4th  Floor,  Terminal 
Building,  San  Francisco  International  Airport. 

$43,753.41,  in  favor  of  Oscar  C.  Holmes,  Inc.,  under  Airport 
Department  Contract  No.  253-Additions  to  Sewage  Treatment  Plant 
at  San  Franoisco  International  Airport. 
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$42,112.33/  in  favor  of  Martinelli  Construction  Company,  under 
Airport  Department  Contract  No.  255-Toilets  and  Waiting  Rooms 
in  Terminal  Building,  San  Francisco  International  Airport. 

$115,305.39/  in  favor  of  L.  C.  Smith,  under  Airport  Department 
Contract  No.  265-Pavement  Reconstruction  and  Runway  Extension 
at  San  Francisco  International  Airport. 

$7/235. 97,  in  favor  of  Lowrie  Paving  Company,  Inc.,  under 
Airport  Department  Contract  No.  282-Construction  of  Temporary 
Parking  Area  "A"  at  San  Francisco  International  Airport. 

$850.00,  in  favor  of  R.  B.  Hansen  for  Professional  Services  in 
preparation  and  giving  of  testimony  before  U.  S,  Department  of 
Interior  regarding  Hetch  Hetchy  water  rights. 

$5^,739.69,  in  favor  of  Pipe  Linings,  Inc.,  under  Water  Depart- 
ment Contract  No.  96H-Recondition  Portions  of  Bay  Division  Pipe- 
lines No.  1  and  No.  2,  in  San  Mateo  County  and  Algjneda  County, 

$10,253.25,  in  favor  of  C.  J.  Collins,  under  Water  Department 
Contract  No.  9  31-!— Construction  of  Chlorine  Stations. 

$3,732.50,  in  favor  of  DeLeuw,  Gather  &  Company,  under 
Professional  Services  Agreement  to  conduct  traffic  survey  of 
automobile  and  commercial  vehicles  at  San  Francisco  International 
Airport. 

$6,026.40,  in  favor  of  Thomas  E,  McCormick,  under  Municipal 
Railway  Contract  No.  W+-A Iter at ions  to  Washington-Mason  Car- 
house. 


— RESOLUTION  NO.  20,713— 

RESOLVED,  That  this  Commission  does  hereby  request  the 
Director  of  Property  to  call  for  bids  for  the  leasing  of  certain 
real  property  located  at  the  San  Francisco  International  Airport, 
as  shown  on  Drawing  CA-12055,  and  comprising  .97  acres,  more  or 
less,  in  the  aviation  fuel  bulk  storage  lease  area,  and  ,09 
acres,  more  or  less,  in  the  wharf  lease  area,  at  a  minimum  annual 
compensation  to  the  City  of  $2,000.00  per  acre  plus  such  other 
charges  as  are  set  forth  in  said  proposed  lease  agreement;  and, 
be  it  further 

RESOLVED,  That  the  award  of  the  lease  be  subject  to  the 
approval  of  the  Commission. 


—RESOLUTION  NO.  20, 7 lU— 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No,  16527,  adopted  July  16,  1956, 
collections  for  the  month  of  October,  i960,  for  damages  which 
the  Water  Department  has  against  miscellaneous  debtors,  in  the 
amount  of  $270.76, 


—RESOLUTION  NO.  20,715— 
RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
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factorily  completed;  approves  Debit  Modification  of  Contract  in 
the  amount  of  $117.35;  approves  Final  Payment  in  the  amount  of 
$997.61,  in  favor  of  Associated  Pipeline,  Inc.,  under  Water 
Department  Contract  No.  956,  Laying  of  6-Inch  Cast  Iron  Main  in 
Innes  Avenue  and  Ordway  Street, 


— RESOLUTION  MO.  20,716— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  Supplemental  Appropri- 
ation of  Hetch  Hetch  Hetchy  Project  Funds  in  amount  of 
$1,002,000.00,  to  provide  for  the  purchase  of  power  for  resale, 
and  payment  of  taxes. 


— RESOLUTION  NO.  20,717— 

RESOLVED,  That  this  Commission  approves  Limited  Tenure, 
temporary  and  non-Civil  Service  appointments  and  removals  for 
the  Municipal  Railway  and  Airport  Department:!  ma.de  by  the 
Manager  of  Utilities  for  the  month  of  November,  I960;  and,  be 
it  further 

RESOLVED,  That  a  report  of  said  appointments  and  removals 

be  transmitted  to  the  Civil  Service  Commission  and  to  the 
Controller. 

— RESOLUTION  NO.  20,718— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed;  approves  Credit  Modification  of  Contract 
in  amount  $8,899.06;  and  approves  Final  Payment  in  amount 
$33,336,33,  in  favor  of  McGuire  and  Hester,  under  Airport 
Department  Contract  No.  250-Utilities  Extension,  Roads  R-3  and 
R-6,  at  San  Francisco  International  Airport* 


— RESOLUTION  NO.  20,719— 

RESOLVED,  That  in  order  to  afford  employees  the  opportunity 
of  celebrating  with  their  families  these  two  holidays,  this 
Commission  herebv  grants  permission  to  the  Interstate  Hosts, 
Inc.,  to  close  operations  in  the  International  Room,  San 
Francisco  International  Airport,  on  Thanksgiving  Day  and 
Christmas  Day,  I960. 


— RESOLUTION  NO.  20,720— 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Voucher  in  amount  $373 » 00,  expenses  incurred  by  P.  J, 
Fanning,  Director  of  Bureau  of  Personnel  and  Safety,  attending 
the  National  Safety  Council's  kSth  Annual  Congress  and  Exposi- 
tion at  Chicago,  Illinois,  October  17-21,  I960. 


—RESOLUTION  NO.  20,721  — 
RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
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factorily  completed;  approves  Credit  Modification  of  Contract 
in  amount  $1, 166,15;  and  approves  Final  Payment  in  amount 
$9,106.57,  in  favor  of  McBroom  and  Cecchini,  under  Airport 
Department  Contract  No.  279-Ticket  Counter,  Office  and  Baggage 
Area,  Terminal  Building  at  San  Francisco  International  Airport. 


— RESOLUTION  NO.  20,722— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  of  this 
Commission  has  recommended  the  granting  of  a  certain  revocable 
permit  for  use  and  occupancy  of  land  and  property  under  control 
of  that  bureau,  as  hereinafter  set  forth:    therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  cf  the  City 
and  County  of  San  Francisco  does  hereby  approve  the  terms  and 
conditions  of  the  said  revocable  permit  and  authorizes  the 
execution  of  the  same  as  follows; 

TO:    PACIFIC  GAS  Ahd  ELECTRIC  COMPANY 

Permit  to  construct,  maintain  and  use  a  12  KV  electric  trans- 
mission line  on  poles  within  City's  Mocho  Shaft  site  of  the 
Hetch  Hetchy  Aqueduct  and  crossing  City's  access  road  to  said 
site  in  Section  g,  T.  US.,  R.  M.D.B.  &  M.,  Alameda  County, 

California, 

No  fee  as  service  is  being  provided  to  a  City's  customer;  and, 
be  if  further 

RESOLVED,  That  Resolution  No.  20633,  dated  October  11, 
I960,  authorizing  the  execution  of  a  previous  revocable  permit 
for  this  purpose  is  hereby  revoked. 


******* 

Manager  of  Utilities  Calendar  Items: 

Mr.  Kirkwood  reported  to  the  Commission  that  Pan  American,  upon 
transfer  of  its  Maintenance  Base  to  the  East,  was  supposed  to 
surrender  all  right,  title  and  interest  to  Plot  1  at  the  Airport. 
This  has  not  as  yet  happened  and  it  has  become  increasingly 
important  to  Airport  Management  that  Plot  1  be  made  available 
for  use.    Mr.  Kirkwood  now  requested  approval  of  the  Commission, 
which  was  given,  to  proceed  to  discuss  with  Pan  American  the 
surrender  of  the  acreage  involved. 


Department  Report: 

In  the  absence  of  Mr.  Lloyd,  who  was  attending  a  Rapid  Transit 
meeting,  Mr.  Oral  Moore  presented  the  Hetch  Hetchy  Project  and 
Utilities  Engineering  Bureau  monthly  report. 


Roll  Call: 

Commissioner  Fazackerley  told  the  Commission  that  he  and  Mr, 
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Kirkwood  met  last  week  with  Mayor  Rocca  of  South  San  Francisco 
concerning  the  jet  noise  problem,    as  a  result  of  this  meeting 
it  was  agreed  that  representatives  from  the  Sound  Abatement 
Committee  and  Airport  Management  would  meet  with  representa- 
tives of  the  South  San  Francisco  City  Council  to  discuss  the 
problem.    It  was  further  agreed  that  the  City  Council  of  South 
San  Francisco  would  not  further  pursue  the  serving  of  a 
subpoena  upon  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  demanding  their  appearance  at  a  City 
Council  meeting  on  November  15th.    The  meetings  on  the  jet 
noise  problem  between  the  representatives  of  South  Sa.n 
Francisco,  Airport  Management  and  the  Sound  Abatement  Commit- 
tee would  be  handled  at  a  Staff  level;  that  the  Public 
Utilities  Commission  would  not  now  become  directly  involved 
but  would  participate  in  the  future  in  those  areas  of  the 
problem  which  were  exclusively  "within  the  purview  of  the 
Commissi  on. 

Commissioner  Fazackerley  stated  that  at  the  meeting  with  Mayor 
Rocca,  he  spoke  as  a  member  of  the  Commission  and  hoped  that 
the  Commission  was  in  accord  with  this  arrangement.  The 
Commission  indicated  that  Commissioner  Fazackerley  had  their 
wholehearted  support. 


Commissioner  Roden  stated  that  since  he  has  been  on  the  Coramis 
sion,  he  has  received  about  100  letters  and  telephone  calls 
concerning  Commission  matters.    Eighty  per  cent  of  these  have 
CtSked  why  the  Municipal  Railway  does  not  have  route  numbers  in 
the  rear  of  the  busses.    He  requested  that  a  study  and  report 
be  made  as  to  the  feasibility  of  adopting  such  a  program. 

Mr,  Kirkwood  stated  a  study  of  this  matter  had  been  made  about 
a  year  ago  and  that  he  would  request  Mr.  Anderson  to  bring  the 
study  up-to-date  and  resubmit  it  to  the  Commission  for  its 
consideration. 


THEREUPON  THE  MEETING  ADJOURNED. 
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HETCH  HETCHY  WATER  SUPPLY,  POWER 
AND  UTILITIES  ENGINEERING  BUREAU 

Report  on  the  Activities  of  the  Bureau 
Public  Utilities  Commission  lieeting 
November  Q.  I960 

ST?TCH  HETCHY 
Water  Conditions 

During  the  month  of  October  precipitation  on  the  Hetch  Hetchy  watershed  was 
negligible •    Storage  in  the  mountain  reservoirs  continued  to  be  considerably  below 
normal.    A  close  watch  is  being  maintained  on  precipitation  and  runoff  in  order 
that  maximum  utilization  may  be  made  of  the  available  water. 

Power  Operations 

The  generating  units  at  Moccasin  and  Cherry  Powerhouses  were  operated  during  the 
month  of  October  on  a  program  designed  to  meet  the  present  load  requirements. 
Total  energy  generation  was  approximately  equal  to  consumption  by  the  City  and  its 
customers.    However,  power  demand  requirements  could  not  be  met  entirely  at  all 
times  throughout  the  month,  due  to  occasional  shutdowns  at  Cherry  Powerhouse  for 
necessary  adjustments  and  testing  prior  to  final  acceptance  of  the  equipment.  This 
acceptance  is  still  pending. 

It  is  planned  to  curtail  energy  generation  at  both  powerhouses  during  the  months  of 
November  and  December,  i960,  although  efforts  will  be  made  to  meet  the  present  load 
demand  during  the  peak  periods.    This  procedure  is  necessary  in  order  to  conserve 
water  storage,  particularly  in  Hetch  Hetchy  Reservoir.    It  is  calculated  that  this 
program  will  firm  up  the  required  peaking  capacity  at  Cherry  Powerhouse  until  the 
end  of  December,  i960,  and  will  result  in  sufficient  storage  in  Hetch  Hetchy 
Reservoir  on  January  1,  1961,  for  domestic  water  supply  requirements  in  San  Francisco 
to  enable  Moccasin  Powerhouse  to  resume  normal  operation.    Unless  early  rainfall 
materializes,  generation  at  Cherry  Powerhouse  during  the  period  from  January  1,  1961, 
to  the  beginning  of  the  Spring  run-off  season  will  be  greatly  reduced. 
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The  curtailment  in  energy  generation  planned  for  November  and  December,  I960, 
together  with  the  possibility  of  continuing  subnormal  water  conditions  which  may 
result  in  cessation  of  generation  at  Cherry  Powerhouse  during  the  first  three  months 
of  1961,  has  required  revision  of  estimated  purchased  power  requirements  for  the 
current  fiscal  year.    Calculations  based  on  continuing  adverse  water  conditions 
indicate  that  a  supplemental  appropriation  amounting  to  approximately  $700,000  will 
be  needed  for  purchase  of  pox^er  and  energy  for  resale. 

Raker  Act  Hearing 

Subsequent  to  the  special  hearing  conducted  by  the  Department  of  Interior  in 
September,  the  Bureau  has  cooperated  with  the  City  Attorney's  office  in  the  prepara- 
tion of  Findings  of  Fact  which  were  brought  out  in  the  hearing.    These  findings 
were  submitted  to  the  hearing  officer,  Dyer  J.  Taylor,  of  the  staff  of  the  Solicitor, 
U,  S.  Department  of  the  Interior,  in  Washington,  D,  C,    Mr,  Taylor  will  review  the 
various  Findings  of  Fact  filed  with  him  and  the  transcript  of  the  hearing,  and  will 
then  submit  his  recommendations  to  the  Solicitor,    The  Solicitor,  upon  concurrence, 
will  forward  them  to  the  Secretary  of  the  Interior,    After  reviewing  the  recommenda- 
tions, the  Secretary  of  the  Interior  will  render  his  decision  as  to  whether  the  City 
has  been  diligent  in  its  construction  of  the  Hetch  Hetchy  Project,    Upon  a  finding 
favorable  to  the  City,  the  stipulations  for  the  Canyon  Power  Project,  to  which  the 
City  has  already  agreed,  may  then  be  executed,  and  approval  of  the  right-of-way 
would  follow.    This  would  permit  commencement  of  construction  of  the  Canyon  Power 
Project, 
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Tuolumne  County  Taxes 

Tuolumne  County  has  filed  suit  to  have  the  Courts  set  aside  the  State  Board  of 
Equalization  ruling  that  the  assessed  value  of  the  City's  water  rights  be  reduced 
from  $6,062,000  to  $1,214,000.    In  the  interim  the  Assessor  of  Tuolumne  County 
has  submitted  tax  bills  for  the  fiscal  year  1960-61  for  the  full  amount  of  his 
assessment.    The  total  amount  of  taxes  due  for  water  rights  in  Tuolumne  County  is 
$330,852*10  and  for  land  is  $12,992.62,  making  a  total  of  $343,844.72.    The  City 
Attorney's  office  has  recommended  that  the  taxes  be  paid  under  protest  and  that 
the  City  follow  with  a  suit  to  recover  the  taxes  paid  on  water  rights  on  the  basis 
that  the  water  rights  are  not  taxable.    It  will  be  necessary  to  submit  a  request 
for  a  supplemental  appropriation  in  order  to  pay  these  taxes. 

Atomic  Energy  Commission  Livermore  Water  Supply  Project 

The  Contractor  for  the  Atomic  Energy  Commission  installed  a  hoist  and  ventilation 
equipment  at  Mocho  Shaft  and  was  ready  to  start  underground  work  to  connect  into 
the  Coast  Range  Tunnel  of  the  Hetch  Hetchy  Aqueduct  when  the  water  flow  was  shut 
off  on  October  17  as  scheduled.    They  experienced  some  delay  in  getting  to  the 
bottom  of  the  770-foot  shaft,  due  to  obstruction  not  visible  until  the  water  level 
was  lowered  by  draining  down  the  tunnel. 

Drilling  through  the  tunnel  wall  required  forty-eight  hours*    All  work  was 
accomplished  from  the  crosscut  without  requiring  access  to  the  tunnel  by  Contractor's 
personnel.    The  laying  of  the  ten-mile  pipeline  of  ten-inch  pipe  from  the  top  of 
Mocho  Shaft  to  Livermore  Laboratory  site  is  progressing.    The  first  delivery  of 
water  through  this  system  should  begin  in  January,  1961. 
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Inspection  of  Coast  Ran^e  Tunnel 

On  October  26  an  inspection  trip  through  twenty-five  miles  of  the  Coast  Range  Tunnel 
was  made,  starting  from  Alameda  East  Portal  and  finishing  at  Tesla  Portal.  The 
trip  required  approximately  eight  hours.    The  general  condition  of  the  tunnel  has 
not  changed  since  the  last  inspection  in  1952,  except  that  evidence  of  the  amount 
of  gases  entering  the  tunnel  has  diminished  markedly. 

Three  representatives  from  the  State  Department  of  Water  Resources,  Division  of 
Design  and  Construction,  accompanied  Hetch  Hetchy  and  Water  Department  personnel 
on  the  inspection  trip.    Their  interest  is  in  connection  with  studies  being  made 
of  the  proposed  Arroyo  del  Valle  Reservoir  of  the  South  Bay  Aqueduct  project.  This 
reservoir  will  be  located  above  the  City's  tunnel  and  will  rise  a  hundred  feet  above 
the  collar  of  Valle  shaft. 

CANYON-CHERRY  POWER  DEVELOPMENT 
Cherry  Powerhouse 

All  work  under  the  contract  for  construction  of  Cherry  Powerhouse  and  penstock 
and  Intake  Switchyard  was  completed  October  19,  I960.    Although  the  turbines  and 
generators  are  in  commercial  operation,  final  acceptance  of  this  equipment  will  be 
held  in  abeyance  until  necessary  adjustments  have  been  made  and  data  on  acceptance 
tests  is  submitted  and  approved. 

Warnervi } 1 e  Substation 

All  work  under  the  contract  for  construction  of  the  Warnerville  Substation  near 
Oakdale  was  completed  October  21,  I960. 
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AIRPORT  ENGINEERING  Ajro^ON^TRUCTION 
F&deral  Aid  Projects 

Work  is  progressing  ahead  of  schedule  under  the  contract  for  placing  fill  for  the 
extension  of  Runway  19L.    Fill  is  now  being  placed  at  a  rate  of  over  15 » 000  tons 
per  day.    It  is  expected  that  major  fill  work  will  be  completed  by  the  middle  of 
this  month,  leaving  placing  of  riprap  as  the  major  item  of  work  to  be  completed. 

Work  is  on  schedule  under  the  contract  for  paving  the  new  extension  of  Runway  28R 
and  reconstructing  pavements  on  existing  runways.    Pavement  reconstruction  on 
Runway  1R-19L  has  been  completed,  and  pavement  construction  has  now  begun  at  the 
end  of  Runway  28R  with  the  placing  of  base  material. 

The  work  under  the  contract  for  reconstruction  of  the  runway  lighting  system  is 
underway.    Work  is  scheduled  for  completion  in  various  stages,  the  first  stage 
being  Runway  1R, 

To  date  no  official  word  has  been  received  from  the  FAA  regarding  their  review  of 
the  plans  and  specifications  for  extension  of  Runway  28L, 

Terminal  Building 

The  new  restrooras  and  waiting  rooms  on  the  south  side  of  the  Terminal  Building 
were  opened  to  the  public  on  Friday,  October  28.  Those  on  the  north  side  were 
opened  Friday,  November  4.    Remodeling  work  is  now  under  way  in  the  old  restrooms. 

Under  the  contract  for  remodeling  the  fourth  floor  the  Contractor  is  installing 
glass.    Completion  of  the  contract  work  has  been  delayed  pending  delivery  of  the 
refrigeration  unit  for  the  ventilation  system  which  has  just  been  received. 
Installation  and  testing  will  take  about  three  weeks 4 
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Work  under  the  contract  for  remodeling  the  Ground  Floor  of  Pier  D,  involving 
improvements  to  the  International  Arrivals  portion,  has  been  completed. 

Work  is  under  way  on  the  following  contracts  in  the  Terminal  Building: 
Improvements  to  the  North  Concourse  and  Piers  B  and  D; 
Reconstruction  of  Floor  Covering  on  the  First  Floor  of  Pier  D. 

Informal  bids  were  opened  for  Contract  A-288,  Alterations  to  Sixth  Floor  Heating, 
Terminal  Building,    Five  bids  were  received,  ranging  from  $2,196  to  $3»^92. 
Since  all  bids  exceeded  the  $2,000  limitation  for  informal  contracts,  they  were 
rejected.    Plans  have  been  revised  to  use  electric  heat  instead  of  steam,  and  the 
work  has  been  re-advertised  as  Contract  A- 2 93.    Bids  will  be  opened  on  November  10, 

Fill  for  Maintenance  Base  Areas 

In  the  west  field  area,  fill  for  Plot  10  has  been  completed,  and  that  for  Plot  5 
and  the  sloughs  is  under  way.    The  Contractor  is  devoting  his  primary  effort  to 
completing  the  extension  of  Runway  19L  this  Fall  in  accordance  with  the  terms  of 
his  contract.    Weather  permitting,  the  Contractor  should  experience  no  difficulty 
in  completing  the  fill  for  maintenance  base  areas  by  May,  196/f,  as  required  by  the 
contract. 

Addition  to  Sewage  Treatment  Plant 

Under  the  contract  for  additions  to  the  sewage  treatment  plant,  the  walls  of  both 
the  clarifier  and  digestor  have  been  poured.    The  roof  of  the  digestor  has  also 
been  poured.    Underground  piping  is  now  being  installed. 
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tasking 

All  underground  utilities  have  been  installed  for  the  800-car  auto  parking  addition 

in  the  temporary  parking  area  adjacent  to  the  main  entrance  road.    The  Contractor 
is  now  placing  base  rock  and  paving* 

S out h_ Terminal  Area 

Preliminary  plans  for  the  South  Terminal  Building,  prepared  by  Welton  Becket  and 
Associates,  were  approved  by  the  Public  Utilities  Commission.    Studies  are 
proceeding  on  the  exceptions  taken  to  the  preliminary  plans.    Design  studies  are 
also  being  made  on  the  utilities  revisions  and  the  elevated  roads  in  connection 
with  the  South  Terminal  Building. 

Engineering 

Plans  and  specifications  for  the  following  contracts  have  been  completed  and 

transmitted  to  the  Federal  Aviation  Agency  for  their  review: 

A  284  -  Runway  28L  Extension,  Fill 
A  285  -  Runway  28L  Extension,  Paving 
A  286  -  Runway  28L  Extension,  Lighting 

Plans  are  being  prepared  for  extension  of  the  24- inch  water  main  at  the  Airport 
to  provide  additional  connections  to  the  San  Francisco  Water  Department  supply 
mains  for  added  reliability. 

Studies  are  continuing  on  the  alleged  bay  pollution  at  the  Airport.    The  answers 
by  the  tenants  to  a  questionnaire  are  being  analyzed. 
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RAm^MGJ^^Ng^ANDiM  CONSTRUCTION 
Rehab-^  jtat^pn  of  ^s^i^^onvl^^^^^xjsili^f^ 

Work  on  this  contract  is  proceeding  satisfactorily.  Installation  of  the  new  cable 
reminder  machinery  has  been  completed.    Work  is  approximately  55  percent  complete. 

Elkton.,  Shops 

Studies,  preliminary  sketches  and  cost  estimates  have  been  made  on  the  alterations 
to  the  Elkton  Shops  which  will  be  required  by  construction  of  the  Southern  Freeway. 

Ranid  Transit 

Discussions  of  the  Bay  Area  Rapid  Transit  District's  plan  are  still  being 
conducted  at  frequent  meetings  held  by  the  Transportation  Technical  Committee 
of  the  Mayor's  Transportation  Council. 

H.  E.  LLOYD 
General  Manager  and  Chief  Engineer 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,282nd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  232  -  CITY  HALL,  NOVEMBER  15, 
I960,  COMMENCING  AT  2t00  P.M. 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0 
Call  to  Order: 

Present:    Commissioners  Edw.  B.  Baron,  Stuart  N.  Greenberg, 
Don  Fazackerley 

Absent:      Commissioners  Thomas  P,  White,  Henry  W.  Roden 

President  fidw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  l,2Slst  regular  meeting  of  the 
Commission,  held  lovember  9,  I960,  were  approved. 

Vote:        Ayes-Commissioners  Baron,  Greenberg,  Fazackerley 
Absent-Commissioners  White,  Roden 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolutions  were  adopted: 

Vote:        Ayes-Commissioners  Baron,  Greenberg,  Fazackerley 
Absent-Commissioners  White,  Roden 

—RESOLUTION  NO.  20,723" 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

^on-litigated  Settlements  Date  of  Accident  Settlement 

MC  Marion  E.  and  Fred  Sutter     January  6,  I960  $  2,000.00 

CC  George  R.  Baptiste  April  27,  I960  13,772.00 

GO  Naomi  Walton  August  23,  I960  950.00 

Litigated  Settlements 

SC  Mary  Schmiedel  March  6,  1959  7,524,00 

SC  John  Schmiedel  March  6,  1959  4,624.00 

SC  Patricia  Whitman  March  6,  1959  6,134.00 

TC  Albert  C.  Arnaud  November  12,  1952  750.00 

SC  Margaret  Partridge  July  3,  195S  1,750.00 

TC  Dorothy  L.  Robinson  March  19,  1959  1,000.00 
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Judgment  Date  of  Accident  Settlement 

MC  Olga  Iwanow  and  January  23,  1959        ($  6,201,55 

Dolores  Vasquez  plus  costs       (  3,000*00 

Appropriation  No.  0. 735. SOU. 000  $^7,705.55 

— RESOLUTION  NO,  20,724— 

RESOLVED,  That  the  Manager  of  San  Francisco  International 
Airport  be  and  is  hereby  directed  to  amend  Section  2  of  San 
Francisco  International  Airport  General  Rules  and  Regulations 
by  adding  the  following  item: 

Item  225    "MARCHING,  DEMONSTRATIONS,  ETC;    No  person  shall 
conduct  or  participate  in  parading,  marching,  patrolling, 
demonstrating,  assembling,  distributing  of  pamphlets  or 
other  materials,  carrying  or  displaying  of  signs  or  placards 
in  or  upon,  or  in  any  manner  whatsoever  obstructing  build- 
ings, grounds,  roads,  walks,  approaches  or  any  other  property 
of  the  airport,  without  the  written  permission  of  the  Airport 
Manager," 

—RESOLUTION  NO,  20,725— 

RESOLVED,  That  this  Commission  hereby  terminates  as  of 
September  30,  I960  that  certain  Airport  Space  or  Use  Permit 
previously  issued  Lockheed  Aircraft  Service,  Inc.  under  author- 
ity of  Resolution  17,916  dated  February  18,  1958  and  also 
terminates  that  joint  utilization  authority  afforded  Lockheed 
Aircraft  Service,  Inc,  and  Boquillas  Cattle  Company  under 
Resolution  No.  19,008. 

—RESOLUTION  NO.  20,726— 

RESOLVED  that  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:  Ratkovich  Construction  Co, 

Space:  22x60  foot  building  on  Taxiway  R  adjacent 

Plot  Ten 

Effective  Date:    October  1,  i960 
Consideration:      $88*00  per  month 

—RESOLUTION  NO.  20,727— 

RESOLVED,  that  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permitee:  Japan  Air  Lines  Company,  Ltd, 

Effective:  As  determined  by  Airport  management 
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Space  and  Consideration: 

Location 

Central  Terminal 
First  Floor 

Room  1001 
1002 
Area  T-23 
T-25 
Baggage  Space 
Room  C-6 

C-7  s 
Lifts  (2)  23  &  24 
Second  Floor 
Room  203E 

207B 

Pier  D 
Ground  Floor 

Rooms  27 f,  27a,  27H 
27J 

Room  37.4 

Air  Cargo  Bldg,  No. One 
Space  No,  6 
Space  No.  5 


Sq.  Ft. 


167 
167 
99 


242 
256 


335 
617 


719 
803 


651 
2,228 


Mo.  Rate 


$0,832 
11 

11 


0.50 

11 

540.00 

0.50 
0.60 


0.40 


0.25 

11 


Mo.  Amt. 


$138.94 
138.94 
82,37 
75.71 

121.00 
128,00 
1,080.00 

167.50 
370.20 


287,60 
321.20 


162.75 
557.00 


Former  International  Terminal  Area 
Paved  Area  86 1) 

Unpaved  Area  369) 


Unpaved  Area 


4,171 


($600.00  annually) 
($600.00  annually) 


Total  Monthly  Consideration 


50.00 

50.00 
$3,731*21 


BE  IT  FURTHER  RESOLVED,  that  this  Commission  hereby  termi- 
nates, as  of  the  effective  date  set  forth  above,  that  certain 
Airport  Space  or  Use  Permit  previously  issued  Japan  Air  Lines 
Company,  Ltd.,  under  authority  of  Resolution  No.  20,361. 

— RESOLUTION  NO.  20,728— 

RESOLVED,  that  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  the  issuance  of  the  following  Airport 
Snace  or  Use  Permit: 


Ittee : 


Effective; 


Qantas  Empire  Airways,  Ltd. 

As  determined  by  Airport  manager 


Consideration  Per  Month:  $2,346.20 


Space : 

Location 

Hangar  No.  4 
Hangar  No.  5 
Wash  House 


Square  Feet 

12,218 

5,099 
361 


Rate 
Per  Year 

$  .80 
.80 
.80 


Total 
Per  Year 

$9 , 774.40 
4,079.20 
288.80 


-12,384- 


\  7  ■  >  Sty  a 


Rate  Total 
Location  Square  Feet        Per  Year       Per  Year 

Compressor  House  36  $  ,80  $  28.80 

20'x48»  Building  960  .80  768*00 

Paved  Area  102,979  .075  7, 723. 43 

Unpaved  Area  16,390  .025  409.75 

All  above  as  shown  on  attached  Drawing  SFA-78-1  dated  5-14-58 

Central  Terminal 
Pier  D,  First  Floor 

Room  115-2B  847  6.00  5,082.00 

as  shown  on  attached  Drawing  BA-10722 

dated  Sept.  20,  I960  _____ 

$28,154.38 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  hereby  termi- 
nates, as  of  the  effective  date  set  forth  above,  that  certain 
Axrport  Space  or  Use  Permit  previously  issued  Qantas  Empire  Air- 
ways, Ltd,  under  authority  of  Resolution  No.  19,520, 

— RESOLUTION  NO.  20,729  — 

RESOLVED,  That  this  Commission  hereby  requests  Controllers 
approval  of  Water  Department  Request  for  Funds  in  amount 
$714,00,  for  fixed  payments  on  recurring  charges  for  contractual 
services,  Appropriation  No.  0.311 .238. 745,  for  period  November  1, 
I960  through  June  30,  1961,  in  accordance  with  instructions  con- 
tained in  letter,  dated  September  22,  i960,  from  Purchaser  and 
Controller. 

— RESOLUTION  NO,  20,730— 

RESOLVED,  That  this  Commission  hereby  approves  the  follow- 
ing contract  payments: 

$4,301.10,  in  favor  of  W.  E.  Wickliffe,  under  Hetch  Hetchy  Water 
Supply  Contract  No.  335-Reroof ing  Six  Cottages  at  Moccasin, 

$375.00,  in  favor  of  Robert  Horonjeff ,  under  Professional  Ser- 
vices Agreement,  relating  to  the  development  of  San  Francisco 
International  Airport. 

— RESOLUTION  NO.  20,731  — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed;  approves  Final  Payment  in  amount  of 
$4,813.88,  in  favor  of  Rankin-Leakf inder  under  WD  Contract  No. 
943 — Leak  Detection  of  Water  Mains,  Consumer  and  Fire  Services 
and  Hydrant  Leaks. 

* — RESOLUTION  NO.  20,732— 

RESOLVED,  That  this  Commission  hereby  requests  Controller's 
approval  of  Airport  Department  Request  for  Funds  in  amount 
$300.00,  Appropriation  No,  0.725.111.000,  required  to  complete 
second  quarter,  fiscal  year,  because  of  emergency  overtime 
requirements. 
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— RESOLUTION  NO.  20,733— 

RESOLVED,  That  this  Commission,  on  the  recommendation  of 
the  Manager  of  Utilities,  General  Manager  Municipal  Railway  and 
City  Attorney,  hereby  approves  compromise  settlements  as  follows 


Debtor                              Amount  Compromise 

Billed  Settlement 

George  Redus                    $245.37  $215.97 

Acme  Galvanizing  Co.            71.25  60,75 

Elwyn  0.  Beu                      115.07  96.17 

Victor  Titoff                    320,71  236.71 

$752.W  $609.60 

and,  be  it  further 


RESOLVED,  That  this  Commission  hereby  approves  collections, 
*!.onth  rf  October,  I960,  for  damages  which  the  Municipal  Railway 
aas  against  miscellaneous  debtors,  in  amount  $2,332.08. 


— RESOLUTION  NO,  20,734— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications,  and  authorizes  Bid  Calls: 

WD  Contract  No.  977-For  the  Laying  of  6"  Cast  Iron  Main  in 
Stanford  Heights  Ave.  between  Los  Palmos  Drive  and  Dorcas  Way, 
Miraloma  Park  Subdivision  No.  11, 

WD  Contract  No.  976-For  the  Laying  of  6"  Cast  Iron  Mains  in 
Athens  and  Other  Streets  (Replacement  of  Small  Mains), 


— RESOLUTION  NO.  20,735— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities  on  behalf  of  the  Public  Utilities  Commis- 
sion to  execute  that  certain  State  of  California,  Department  of 
Public  Works,  Division  of  Highways,  Utilities  Agreement  No. 
339.41,  covering  excavation  and  appurtenant  engineering  studies, 
to  determine  alignment  and  depth  for  proposed  16"  water  main  in 
the  north  side  of  Circular  Avenue  between  Baden  Street  and 
Flood  Avenue,  San  Francisco. 


—RESOLUTION  NO.  20.736— 

BE  IT  RESOLVED;    That  this  Commission  hereby  approves  the 
form  of  amendment  of  Section  7  of  a  lease  dated  May  16,  1955 
between  Mack  Motor  Truck  Corporation  as  Lessor,  and  the  City 
and  County  of  San  Francisco  as  Lessee,  which  Section  7  bad  been 
amended  heretofore  on  October  19,  1959/  which  form  of  amendment 
thereto  and  substitute  therefor  is  set  forth  hereinafter  and 
will  effectuate  the  present  plans  and  intentions  of  City  and 
Mack  Motor  Truck  Corporation  in  respect  to  the  retention  of 
diesel  motor  coach  fleets  and  parts  thereof  by  City: 
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"7.      RETENTION  FOR  EXTENDED  SERVICE  ~  NOTICE  -  ORDERS 

"It  is  agreed  that  City  has  the  option  to  retain  for 
extended  service  any  "fleet"  or  part  thereof  which  has 
attained  the  age  of  six  (6)  "fleet  years/1  or  any  "fleet"  or 
part  thereof  which  shall  have  traveled  the  "maximum  guaran- 
teed mileage"  prior  to  having  reached  the  age  of  six  (6) 
"fleet  years/1  and  in  exercising  such  option  City  shall  give 
not  less  than  twelve  (12)  months  written  notice  to  Lessor  of 
its  intention  so  to  do,  in  the  case  of  each  "fleet"  or  part 
thereof,  prior  to  such  "fleet"  or  part  thereof  having 
attained  the  age  of  six  (6)  "fleet"  years  or  having  traveled 
the  "maximum  guaranteed  mileage/1    The  initial  notice  to  be 
given  by  City  in  either  of  the  aforesaid  events  shall  specify 
a  period  of  one  (1)  year  for  retention  for  extended  service, 
however,  City,  thereafter,  may  retain  such  "fleet"  or  part 
thereof,  for  additional  annual  periods,  by  giving  written 
notice  thereof  to  Lessor  from  year  to  year,  not  less  than 
cwelve  (12)  months  prior  to  the  termination  date  of  the 
period  last  designated  by  City.    In  the  event  of  City  so 
exercising  said  option  it  shall  issue  to  Lessor  its  certi- 
fied orders  annually  in  advance  of  each  year's  use  in 
amounts  sufficient  to  provide  for  the  "extended  payments." 
The  use  by  City  of  any  "fleet"  or  part  thereof  for  extended 
service  shall  extend  this  lease  and  the  terms  thereof  for 
the  period  of  such  extended  service  use  of  such  "fleet"  or 
part  thereof/1 

— RESOLUTION  NO.  20,737— 

WHEREAS,  CITY,  acting  by  and  through  its  Purchaser,  as 
Lessee,  and  MACK  TRUCKS,  JSC*,  successor  by  merger  to  Mack 
Motor  Truck  Corporation,  as  Lessor,  made  and  entered  into  a 
written  lease  dated  May  16,  1955,  for  the  leasing  of  kkO  new 
diesel  coaches  for  use  by  City's  municipal  public  transportation 
system;  and 

WHEREAS,  said  lease  has  been  modified  subsequently  by 
agreements  dated  July  11,  1955,  August  1,  1957,  June  23,  1959, 
October  19,1959;  and  November  15,  I960,  for  implementing  the 
terms  of  said  lease;  and 

WHEREAS,  said  lease  as  amended  and  modified  provides  in 
£  action  7  thereof  that  City  may  retain  a  fleet  or  part  thereof 
for  extended  service  upon  City  giving  prior  written  notice  to 
Mack  Trucks,  Inc,,  of  its  intention  so  to  do;  and 

WHEREAS,  the  General  Manager  of  said  municipal  public 
transportation  system,  following  studies  of  the  condition  and 
operation  of  said  fleets  of  diesel  coaches,  has  recommended  to 
uhis  Commission  that  the  Initial  fleet  of  one  hundred  (100) 
coaches  and  the  First  Successive  Fleet  of  seventy  (70)  coaches 
each  should  be  retained  by  City  for  extended  service;  and 

WHEREAS,  this  Commission  finds  and  determines  that  it  is 
to  the  advantage  and  best  interests  of  City  that  said  fleets  of 
coaches  be  retained  for  an  extended  service  period; 

NOW,  THEREFORE,  BE  IT  RESOLVED:    That  this  Commission 
hereby  approves  the  retention  of  said  Initial  Fleet  of  one 
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hundred  (100)  coaches  and  the  First  Successive  Fleet  of  seventy 
(70)  coaches  and  hereby  requests  the  Purchaser  of  the  City  and 
County  of  San  Francisco  to  give  notice  to  said  Lessor  of  this 
action  and  to  take  any  necessary  and  appropriate  steps  under 
said  lease  as  amended,  to  order  retention  of  said  fleets  for 
extended  service. 

— RESOLUTION  NO.  20,738— 

WHEREAS,  under  the  terms  of  Airport  Department  Contract  No. 
257,  South  Baggage  Conveyor  in  Terminal  Building  at  San  Francisco 
International  Airport,  Standard  Conveyor  Company,  Contractor, 
was  to  have  completed  all  contract  work  on  or  before  July  29, 
I960;  and 

WHEREAS,  the  Contractor  experienced  a  total  of  42  calendar 
days  delay  due  to  the  following  causes: 

Waiting  for  an  opening  to  be  constructed  by  another 

Contractor  in  the  south  wall  to  Concourse  E,  July  22 

to  July  27;  6  calendar  days 

Waiting  while  the  structural  alignment  of  the  truss 

was  being  changed  in  the  vicinity  of  the  entrance 

to  the  building,  July  30  to  August  10:  12  calendar  days 

Waiting  for  painting  to  be  completed  by  others, 

August  12  to  August  15:  4  calendar  days 

Waiting  for  others  to  install  power  to  control 

panel  so  that  belt  could  be  tested,  August  20 

to  August  22:  3  calendar  days 

Waiting  for  painting  to  be  completed  by  others  so 

that  electrical  controls  could  be  installed, 

August  27  to  September  1:  6  calendar  days 

Waiting  to  install  conveyor  pan  and  belt  while 

structural  supports  and  backing  were  being 

installed  by  others,  Sept,  2  to  Sept,  12:       11  calendar  days 

WHEREAS,  "prevention  of  a  contractor  from  prosecuting  the 
work  because  of  acts  of  others",  is  an  unavoidable  delay  as 
defined  in  File  too.  13456,  Ordinance  No.  9484,  Section  6.3 
UNAVOIDABLE  DELAYS,  adopted  by  the  Board  of  Supervisors, 
January  16,  1956; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  hereby 
grants  an  extension  of  42  calendar  days  to  September  9>  I960 
for  which  liquidated  damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  in  accordance  with  the 
contract  documents;  approves  Certificate  of  Acceptance  and 
Authorization  for  final  payment  in  amount  of  $5>593#09. 
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— RESOLUTION  NO.  20,739— 

RESOLVED,  That  this  Commission  hereby  awards  to  Boyles 
Bros,  Drilling  Co.,  as  the  lowest  regular  and  responsible  bidder, 
Hetch  Hetchy  Water  Supply  Contract  No,  337,  Canyon-Cherry  Power 
Development,  Canyon  Project,  Exploratory  Core  Drilling  in 
amount  of  $18,930.00;  and  all  other  bids  for  the  above-described 
work  are  hereby  rejected. 


— RESOLUTION  NO.  20,7*+0-~ 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Excess  Modification  of  Contract  as 
follows: 

#37, 600. 00,  Airport  Department  Contract  No,  262-Fill  for  Runway 
19L  and  Maintenance  Base  Areas;  contactor,  Ratkovich  Construc- 
tion Co.,  to  modify  the  contract  quantities  so  as  to  conform  to 
the  present  best  estimate  of  quantities  required  to  complete  the 
work. 

— RESOLUTION  NO.  20,74l~ 

WHEREAS,  Proposition  H/  before  the  electorate  at  the 
November  8,  I960,  election,  authorized,  subject  to  certain  con- 
ditions, the  sale  of  land,  improvements  and  water  rights  to  the 
City  of  Pleasanton;  and 

WHEREAS,  a  Citizens  Committee  for  Proposition  H,  appointed 
by  the  Mayor  and  comprised  of  many  prominent  civic  leaders  under 
the  chairmanship  of  Lloyd  E*  Graybiel,  worked  unselfishly  to 
inform  the  electorate  of  the  importance  and  advantages  to  be 
gained  by  the  sale  of  such  land,  improvements  and  water  rights 
to  the  City  of  Pleasanton,  as  set  forth  in  Proposition  H;  and 

WHEREAS,  the  voters  of  the  City  and  County  of  San 
Francisco  approved,  by  a  large  majority,  the  sale  of  said  land, 
improvements  and  water  rights  to  the  City  of  Pleasanton,  sub- 
ject to  conditions'  relating  thereto,  thereby  cementing  good 
relationship  with  the  City  of  Pleasanton  while  greatly  bene* 
f iting  the  City  and  County  of  San  Francisco  :    now,  therefore,  be 
it 

RESOLVED,  That  this  Commission  by  this  resolution 
expresses  to  the  Citizens  Committee  for  Proposition  H,  its 
Chairman,  Lloyd  £.  Graybiel  and  all  its  members,  its  apprecia- 
tion of  a  task  well  done,  its  thanks  for  the  unstinted  services 
rendered. 

******* 

Manager  of  Utilities  Calendar  Items: 

Mr.  Kirkwood  reported  that  dates  had  been  set  for  review  of  the 
1961-62  Budgets  and  a  schedule  of  dates  for  the  review  would  be 
submitted  to  the  Commission. 

Mr.  Kirkwood  informed  the  Commission  that  he  would  be  submitting 
a  letter  to  them  during  the  week  regarding  the  parking  problem 
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at  the  Airport.    The  recommendation  would  be  to  dedicate  the 
area  between  the  Bank  of  America  and  the  Hilton  Inn  for  tenant 
employee  parking  and  suggests  a  rate  of  $5.00  per  quarter  for 
each  car  authorized  to  park  in  the  area.    The  area  presently 
dedicated  to  employee  parking  would  be  made  available  to  Barrett 
for  the  parking  of  valet  vehicles.    This  would  facilitate  the 
flow  of  valet  vehicles  and  should  improve  service  to  the  public. 

He  also  informed  Commissioner  Greenberg  that  he  was  holding  the 
matter  of  establishing  an  effective  date  for  the  installation 
of  special  fares  to  Candlestick  Park,  pending  his  return,  and, 
if  the  Commission  had  no  objection,  the  matter  would  appear  on 
next  week's  calendar. 

Department  Keport: 

The  Municipal  Railway  monthly  report  was  submitted  by  Mr.  Vernon 
W„  Anderson. 

Roll  Call: 

Commissioner  Greenberg  commented  he  had  returned  from  Paris  by 
jet  and  for  the  first  time  during  his  travels  passed  through 
Customs  at  the  San  Francisco  International  Airport,    He  compli- 
mented the  Airport  Management  and  Customs  people  on  the  manner 
in  which  passengers  were  handled  in  Customs. 


THEREUPON  THE  MEETING  ADJOURNED. 
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REPORT  TO  PUBLIC  UTILITIES  COMMISSION 

on 

Municipal  Railway  of  San  Francisco 

by 

V,  W. Anderson,  General  Manager 
November  1$,  I960 


PASSENGER  REVENUE; 

October  1959  $1*635*553 
October  I960  lf607»lA8 

Decrease  |      28,105  or  1.7$ 


Over  Budget 

$39,613  —  or  2.5$ 


Fiscal  Year 
to  11/6/59  $6,7Lt-5,967 

Fiscal  Year  Over  Budget 

to  11/6/60  6,688,2)^9 

$152,301  —  or  2.3$ 

Decrease  $      57,718  or  0.9$ 

REVENUE  PASSENGERS ; 

August  i960  compared  jw ijfch  Augus t_  1 959  s 

Municipal  Railway  of  San  Francisco  k-*9%  Increase 

Cities  over  500,000  -  Average*""  3.7$  Increase 

All  City  Transit  Systems  -  Average"""  1.9$  Increase 

"""(From  Report  of 

American  Transit  Association) 


V.  W.  ANDERSON  REPORT  TO  P.U.C.   -  2  November  1$,  I960 

SELF  INSURANCE: 

Companion  measures  to  the  Municipal  Railway  "self- in- 
surance" program  in  the  settlement  of  accident  claims  were 
approved  by  the  Supervisors'  Finance  Committee,   October  27, 
and  by  the  Board  of  Supervisors,  November  7-     This  included 
the  reappropriation  of  funds  and  an  amendment  to  the  adminis 
trative  code. 

GEARY  EXPRESSWAY- -REROUTING  OF  LINE  #38: 

Effective  October  31,  Line  #38  limited  and  local  coach- 
es were  temporarily  rerouted  using  O'Farrell  inbound  and 
Post  outbound  instead  of  Geary  in  the  area  between  Baker  and 
Gough.     This  was  necessitated  by  the  Geary  Expressway  con- 
struction project.     Notices  of  the  change  were  posted  in 
transit  equipment  as  well  as  making  releases  through  news 
channels . 

SUTTER- STOCKTON  GARAGE: 

Railway  representatives  participated  in  a  meeting 
November  3,  related  to  ceremonies  in  opening  the  Sutter- 
Stockton  Garage  on  November  19.     Concurrence  was  reached  on 
a  plan  for  handling  related  transit  and  traffic  problems. 


CABLE  RSWINDER: 

The  obsolete  steam-driven  cable  rewinder  at  Washington- 
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Mason  cable  carhouse  has  been  removed  and  replaced  by  an 
electric  powered  rewinder. 

SPECIAL  SCHEDULES: 

In  accordance  with  established  practice,   special  sched- 
ules were  prepared  for  November  8,  Election  Day,   to  permit 
time  off  for  operators  to  vote.     This  required  opening  of 
headways  during  the  midday  off-peak  period.     Notice  to  the 
public  was  covered  in  news  releases  in  which  it  was  suggested 
that  schedule  information  could  be  obtained  by  calling 
Fillmore  6-56^6. 

MANPOWER: 

After  a  rather  slow  start,  the  revised  plan  for  re- 
cruitment    of  platform  manpower  is  producing  more  tangible 
results.     The  current  shortage  is  listed  as  63,  as  compared 
with  100  a  few  months  ago.     The  reduction  is,  however,  also 
partly  due  to  the  fact  that  there  are  fewer  men  on  leave  at 
this  time  of  year. 

RAILWAY  STAFF: 

Mr.  Alfred  Welder  has  been  appointed  Chief  Clerk  in 
charge  of  the  Purchases  and  Stores  Department  at  the  Municipal 
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Railway,  effective  November  1,  I960.     He     formerly  served 
as  Chief  Clerk  in  the  Railway's  Claims  Department. 

In  his  new  assignment,  Mr.   Felder  replaces 
Mr.  Merlin  Henry  who  retired  after  33  years  of  service  in 
the  Municipal  Railway. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 

1,283rd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  NOVEMBER  22, 
I960,  COMMENCING  AT  2:00  P.M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOcOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order: 

Present:    Commissioners  Edw#  B.  Baron,  Stuart  N.  Greenberg, 
Don  Fazackerley,  Thomas  P.  White,  Henry  W.  Roden 

Absent:  None 

President  Edw,  B,  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley, 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Roden,  the  minutes  of  the  1,282nd  regular  meeting  of  the  Com- 
mission, held  November  15,  I960,  were  approved. 

Vote:        Ayes-Commissioners  Baron,  Greenberg,  Fazackerley, 

White;  Roden 
Absent-None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Roden,  the  following  resolutions  were  adopted; 

Vote:         Ayes-Commissioners  Baron,  Greenberg,  Fazackerley, 

White,  Roden 
Absent-None 

— RESOLUTION  NO,  20,742— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant  Date  of  Accident  Settlement 

lon-lijjigated  Settlements  ~  ~-  - 

CC  Patricia  Milazzo,  a  Minor     July  29,  I960  $  950.00 

MC  Civil  Service  Employees 
Insurance  Co,  and  Thomas 

P.  Comaskey  August  20,  i960  925.00 

MC  Florestine  Hickam  August  18,  I960  2,000.00 

TC  Henry  ¥.  Rutley  July  11,  i960  2,250.00 
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Litigated  Settlements  Date  of  Accident  Settlement 

MC  Ruth  V.  Gilsow  September  7,  195S        $  1,000.00 

MC  Phyllis  S,  Wilsey  Deoember  24,  1958  1,000.00 

Appropriation  No,  0.735.S04.000  $  g,  125.00 

—RESOLUTION  NO.  20,743— 

WHEREAS,  City,  in  acting  by  and  through  its  Public 
Utilities  Commission,  heretofore  has  required  the  lessees,  per- 
mittees, licensees  and  others  contractually  obligated  to  its 
utilities,  to  insure  City  against  loss  or  liability  arising  out 
of  such  contract,  in  connection, with  death  or  injury  to  a  person 
or  persons,  or  damage  to  property;  and 

WHEREAS,  a  review  of  various  policies  of  public  liability 
?nd  property  damage  furnished  as  required,  by  the  aforesaid 
obligors  to  City,  indicates  in  many  instances  that  the  insuring 
comnany  has  issued  a  policy  covering  "bodily  injury"  in  lieu  of 
"personal  injury"  as  required  in  such  contract  by  City;  and 

WHEREAS,  the  City  Attorney  has  issued  his  Opinion  No.  1453 
dated  June  22,  I960,  wherein  the  question  of  the  difference  of 
meaning  between  "bodily  injury"  and  "personal  injury"  has  been 
resolved  and  the  opinion  is  briefly  to  the  legal  effect  that  the 
term  "bodily  injury"  refers  to  physical  injury  to  the  person 
while  the  term  "personal  injury"  is  less  restrictive  and  more 
inclusive,  referring  not  only  to  physical  injury  to  the  person 
but  also  to  an  invasion  of  personal  rights  such  as  libel  and 
slander,  criminal  conversation  with  a  wife,  or  mental  suffering; 
and 

¥HEREAS,  the  form  of  insurance  coverage  defined  as  "bodily 
injury"  was  intended  by  City  as  being  the  necessary  form  oi 
insurance  which  its  aforesaid  obligors  must  furnish  to  City,  now, 
therefore: 

BE  IT  RESOLVED:    That  this  Commission  hereby  releases,  as 
of  the  date  of  adoption  of  this  resolution,  any  of  the  lessees, 
permittees,  licensees  of,  and  others  contractually  obligated  to, 
any  of  City's  utilities  under  its  jurisdiction,  from  the  con- 
tractual obligation  of  furnishing  "personal  injury"  insurance 
protection  to  City,  and  in  lieu  of  such  insurance  protection, 
this  Commission  will  accept,  unless  it  otherwise  requires  here- 
after, "bodily  injury"  insurance  protection;  and 

BE  IT  FURTHER  RESOLVED:    That  the  Secretary  of  this  Com- 
mission is  hereby  authorized  and  directed  to  make  available  to 
each  of  the  aforesaid  specified  obligors  of  City,  a  certified 
copy  of  this  resolution  for  its  purposes. 


— RESOLUTION  NO.  20,744— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 
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TO:  CITY  OF  FREMONT 

Permit  to  widen  Olive  Avenue  as  said  Olive  Avenue  crosses  the  Bay 
D|vision  Pipeline  No.  3  right  of  way.    Fee  waived  in  considera- 
tion of  public  agency. 

— RESOLUTION  NO,  20,7^5— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

T|s  CITY  OF  SUNNYVALE 

Permit  to  install  and  maintain  an  8"  water  line  across  a  portion 
oi  the  Bay  Division  Pipeline  No,  3  right  of  way;  said  crossing 
being  southerly  of  Mathilda  Avenue,  Sunnyvale;  fee  waived  in 
consideration  of  public  agency. 

— RESOLUTION  NQ.  20,746— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Jepartment  Revocable  Permit,  covering  use  and  occupancy 
o|  property  as  follows: 

TO:  PACIFIC  GAS  AND  ELECTRIC  COMPANY 

86  SOUTH  THIRD  STREET 
SAN  JOSE  Ik,  CALIFORNIA 

Permit  to  extend  a  2-inch  gas  line  across  the  Bay  Division  Pipe- 
line No,  3  right  of  way  within  the  limits  of  Glenwood  Avenue, 


— RESOLUTION  NO.  20,7^7— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Wafjef  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  CITY  OF  SAN  BRUNO 

Permit  to  ereqt  and  maintain  a  directional  neon  sign  at  the 
corner  of  San  Bruno  Avenue  and  Huntington  Avenue  on  the  north- 
east corner  of  former  Municipal  Railway  Parcel  9. 

Fe$  waived  in  consideration  of  a  public  agency  and  offsetting 

b|||||||'V|gn|3epd  the  Department, 


—RESOLUTION  NO.  20,748— 

RESOLVED,  Tftat  this  Commission  hereby  approves  the 
follow^g  |raveling  Expense  Vouchers; 

$2,|8l?l8,  expense q  of  San  Francisco  International  Airport 
in^|rp|  p  qo^nection  with  Mid-Year  Conference  of  Airport 
Opefators  'Cpuncil,  held  in  San  Francisco,  October  23-26,  I960. 
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$150.00  expenses  of  H.  C,  Medbury  incurred  in  connection  with 
Hist  Annual  Conference  of ■ Calif ornia  Section  of  American  Water 
Works  Assn.  in  Long  Beach,  October  2H-27,  I960. 

$lH8,58,  expenses  of  Harry  W,  Tracy  incurred  in  connection  with 
Hist  Annual  Conference  of  California  Section  of  American  Water 
Works  Assn.  in  Long  Beach,  October  24- 27,  I960, 

$148.58,  expenses  of  J.  W.  Cooper  incurred  in  connection  with 
Hist  Annual  Conference  of  California  Section  of  American  Water 
Works  Assn.  in  Long  Beach,  October  2H-27,  I960. 


— RESOLUTION  NO.  20,749— 

RESOLVED,  That  this  Commission  hereby  approves  collections 
month  of  October,  I960,  for  damages  which  the  Department  has 
against  miscellaneous  debtors: 

Bureau  of  Light,  Heat  and  Power  $  1,47U95 

"      Thru  Bureau  of  Delinquent  Revenue  85*50 

$  1,557*45; 

and  approves  transferring  to  Bureau  of  Delinquent  Revenue  for 
collection,  $2,440.19. 


— RESOLUTION  NO,  20,750— 

RESOLVED,  that  this  Commission  hereby  approves  the 
following  amendment  to  the  U-Drive  car  rental  rate  previously 
authorized  for  Barrett  National  Car  Rental  System,  Inc.  by 
Resolution  No.  19,2H0: 

Commercial  Rate 
HOUR     12  hour     2H  hour       7  day  Per 
Type  of  Car  RATE       day  day  week  Mile 

Ford  Falcon  $1.25     $8.00        $9*00       $H5.00  $0.09 

Chevrolet  Convair 


— RESOLUTION  NO.  20.751— 

RESOLVED,  That  this  Commission,  on  the  recommendation  of 
the  Manager  of  Utilities,  the  General  Manager  of  the  Water 
Department,  and  the  City  Attorney,  approves  the  write-off  of 
uncollectible  accounts  receivable  which  are  more  than  90  days 
due  and  the  adjustment  of  accounts  receivable  for  the  following; 

Water  Department,  List  of  October  31 ,  I960,  in  amount  $875.10. 


— RESOLUTION  NO.  20,752— 

WHEREAS ,  by  the  terms  of  San  Francisco  Airport  Department 
Contract  No.  2H6,  Remodel  Ground  Floor  -  Pier  D  at  San  Francisco 
International  Airport,  Martinelli  Construction  Company,  Con- 
tractor, was  to  have  completed  all  construction  work  on  or  be- 
fore October  8,  I960;  and 
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*<  WHEREAS,  an  exhaust  fan  scheduled  for  delivery  on 
August  25 ,  I960  was  not  delivered  until  September  29,  I960,  a 
delay  of  35  calendar  days;  and 

>;  WHEREAS,  this  and  Other  concurrent  delays  in  delivery  of 
porcelain  panels,  a  sump  pump  and  door  locks  combined  to  cause 
a  total1 delay  in  job  completion  of  thirteen  calendar  days;  and 

WHEREAS,  "inability  of  Contractor  to  procure  material", 
is  an  unavoidable  delay  as  defined  in  File  No,  13456,  Ordinance 
No.  94S4,  Section  6,3  UNAVOIDABLE  DELaYS,  adopted  by  the  Board 
9| 1  Supervisors,  January  16,  1956; 

;  I  \.  0  vf  : 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  here- 
by grants  an  extension  of  13  calendar  days  to  October  21,  I960, 
fbr  which  liquidated  damages  are  hereby  waived;  and 

if  ' 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  in  accordance  with  the 
contract  documents;  approves  Certificate  of  Acceptance  and 
Authorization  for  final  payment  in  the  amount  of  $16,437.01. 

— RESOLUTION  NO.  20,753— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed;  approves  Debit  Modification  of  Contract  in 
amount  of  $125,20;  approves  Final  Payment  in  amount  of 
$3,124.95,  in  favor  of  Associated  Pipeline,  Inc.,  under  W.D. 
Contract  No.  923— For  the  Laying  of  4",  6"  and  g"  Cast  Iron 
Mains  in  Lombard  Street  and  Others,  (Replacement  of  Small  Mains), 
and  allows  six  (o)  working  days  unavoidable  delay  due  to  San 
Francisco  Water  Department  request  to  delay  starting  contract 
until  Inspector  and  materials  were  available* 

— RESOLUTION  NO.  20,754— 

RESOLVED.,  That,  tjns;  Commission  hereby  requests  the  Con- 
trol lerUcertificatio^o^^^  excess  Modification  of  Contract  as 
follows: 

#479. 6S,  Municipal  Railway  Contract  No,  444-Alte^ations  to 
Washington-Mason  Qarhouse;  contractor,  Thoma?  E,  McCormick; 
for  additional  electrical,  sheetmetal  and  carpentry  work,, 

—RESOLUTION  NO,  20,755— 

RESOLVED,  That  this  Commission  hereby  requests  that  the 
Mayor  recommend  |o  the  Board  of  Supervisors  suppl^ntal'1 
appropriation  of  such  funds  as  are  legally  available,  in  aiount 
4)200,000;  to  provide  for  the  engineering,  design  ahd  construc- 
tion of  an  acoustical  barrier  at  San  Francisco  International 
airport,  %VPr^r7t?. 

—RESOLUTION  NO.  20,756— 

RESOLVED,  That  this  Commission  does  hereby  authprize  tbs 
Manager  of  the  Sari  Francisco  International  Airport,  for  and  pn 
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behallf  of  this  Commission,  to  execute  revocable  space  rental  per- 
mits, to  become  effective  January  1,  196l,  in  favor  of  various 
airlines  companies,  other  companies  or  organizations,  to  occupy 
for  automotive  vehicle  parking  space  or  spaces  in  the  parking 
area  located  between  the  Bank  of  America  and  the  Hilton  Inn  at 
a  rental  rate  of  $5»00  p£r  automotive  vehicle  per  quarter  of  a 
year  or  fraction  thereof.    Applications  for  parking  privileges 
shall  only  be  considered  when  submitted  by  the  employer  or 
recognized  employee  association  together  with  advance  payment 
for  automotive  vehicle  parking  permits  requested;  and  be  it 
further 

RESOLVED,  That  employees  of  the  City  and  County  of  San 
Francisco  and  employees  of  others  assigned  to  work  in  the  termi- 
nal complex  area  may  be  allowed,  by  the  Manager  of  the  Airport, 
to  park  their  own  automotive  vehicles  in  designated  areas  while 
on  duty  without  charge;  and  be  it  further 

RESOLVED,  That  this  Commission  does  hereby  authorize  those 
companies  or  organizations  possessing  space  or  use  permits, 
issued  pursuant  to  Resolution  too.  I4b63,  to  park  automotive 
vehicles  in  the  aforesaid  parking  area  in  lieu  of  the  area  pre- 
viously designated  as  west  of  Air  Cargo  Building  No.  1.  Effec- 
tive date  of  said  change  in  area  to  be  established  by  Airport 
Manager;  and  be  it  further 

RESOLVED,  That  Resolution  No.  14663  be  and  is  hereby 
rescinded  as  of  midnight,  December  31,  I960. 

—RESOLUTION  NO.  20,757— 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications,  and  authorizes  Bid  Call: 

WD  Contract  No.  958-Construction  of  Radio  Transmitter  and 
Receiving  Station  in  Silva  Tract,  Millbrae  (San  Mateo  County), 

—RESOLUTION  NO,  20,758— 

RESOLVED,  That  this  Commission  hereby  approves  the 
following  contract  payment; 

$150.00  in  favor  of  Leigh  Fisher,  for  Professional  Planning, 
Operational  Research  and  Consultant  Service,  San  Francisco 
International  Airport. 

— RESOLUTION  NO.  20,759— 

WHEREAS,  on  August  16,  I960,  the  Public  Utilities  Com- 
mission adopted  Resolution  No.  20,k70,  revising  Municipal 
Railway  Schedule  of  Fares  applicable  to  the  transportation  ser- 
vice provided  to  and  from  Candlestick  Park;  and 

WHEREAg  on  September  6,  i960,  the  Board  of  Supervisors 
adopted  Resolution  No.  5^6-60,  approving  said  there- 
fore  be  it 
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RESOLVED,  That  March  1,  1961,  be  and  is  hereby  designated 
as  the  effective  date  for  said  revision. 


— RESOLUTION  NO.  20,760— 

RESOLVED,  That  the  Commission  does  hereby  authorize  the 
Manager  of  the  San  Francisco  International  Airport,  for  and  on 
behalf  of  the  Commission,  and  in  conformity  with  the  provisions 
of  Section  18  of  the  Non-Exclusive  Concession  Agreement  for 
Operation  of  U-Drive  Service  at  the  Airport,  to  designate,  with- 
out additional  charge,  on  a  temporary  basis,  areas  for  the 
accommodation  of  overflow  rental  cars.    Said  designations  shall 
be  subject  to  revocation, 

****** 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commis- 
sioner Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  20,761  — 

RESOLVED,  That  this  Commission  hereby  adopts  the  report 
entitled  "Route  Designation — Rear  Numeral  (or  Letter)  Signs," 
dated  November  17,  I960,  submitted  by  the  General  Manager, 
Municipal  Railway;  and  be  it  further 

RESOLVED,  That  this  Commission  does  and  hereby  approves 
in  Drinciple  the  installation  of  signs  on  the  rear  of  Municipal 
Railway  trolley  and  motor  coaches,  and  does  direct  the  staff  to 
submit  for  Commission  approval  at  a  future  date  a  request  for 
Supplemental  Appropriation  in  the  approximate  amount  of 
$12,000.00. 

Vote:    Ayes-Commissioners  Baron,  Greenberg,  Fazackerley, 
White,  Roden 
Absent-None 

Departmental  Report: 

Water  Department  monthly  report,  presented  by    J.  H.  Turner. 
Manager  of  Utilities  Calendar  Items : 

Mr,  Kirkwood  called  upon  Mr.  Anderson  to  present  his  report  on 
the  proposed  installation  of  route  numbers  on  the  rear  of 
Municipal  Railway  trolley  and  motor  coaches*    In  presenting 
his  report,  Mr.  Anderson  reviewed  the  problem  and  the  reasons 
for  discontinuing  route  numbers  on  the  rear  of  Municipal  buses, 
setting  forth  as  two  of  the  reasons:  the  fact  that  juveniles 
either  took  or  turned  upside  down  the  numeral  plates,  and  since 
the  installation  of  the  new  fare  boxes,  that  operators  no  longer 
came  into  the  car  barn  to  make  reliefs  and  pick  up  their  out- 
fits. 

Mr.  Anderson  also  pointed  out  that  in  the  major  transit  systems 
recently  visited  by  him,  the  majority  of  the  properties  did  not 
use  rear  numbers  at  all. 
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Mr,  Anderson  presented  a  model  of  a  box  for  the  Commission's 
consideration, • and  stated  that  installation  of  said  boxes  would 
cost  abo^t  $12,000,  plus  an  additional  $1,500  if  they  were  to 
be  installed  on  the  electric  cars. 

Commissioner  Roden  indicated  that  he  had  studied  the  report 
throughly  and  thought  the  public  was  deeply  concerned  with  this 
matter.    Commissioner  White  thought  that  the  proposed  installa- 
tion might  create  an  accident  hazard,  caused  by  people  running 
nier  coaches  they  had  missed.    Commissioner  Fazackerley  felt, 
as  &  transit  rider,  he  was  in  favor  of  said  installation. 

Mr,  Thomas  McGrath,  President,  Carmen's  Union  Local  1330,  AFL- 
CIO,  was  called  upon  to  present  his  views,  and  indicated  that 
he  agreed  with  Commissioner  White  that  this  could  constitute  an 
accident  hazard  and  present  labor  problems  with  regard  to  the 
operator's  responsibility  in  the  setting  of  the  numbers.  He 
further  stated  that  the  juveniles  riding  the  buses  either  turn 
the  route  signs  to  change  the  numbers,  or  might  possibly  take 
the  signs  off  the  buses. 

Commissioner  Greenberg  moved  and  Commissioner  Fazackerley 
seconded,  and  Resolution  No.  20,761  was  passed,  adopting  Mr, 
Anderson's  report  and  approving  in  principle  the  installation 
of  route  numeral  signs  on  the  rear  of  trolley  and  motor  coaches. 

Mr,  Kirkwood  reported  the  Golden  Gate  Redevelopment  is  moving 
along.    Staff  members  have  been  invited  and  are  attending 
meetings,  and  are  in  constant  touch  and  ©operating  with  the 
Redevelopment  Agency  on  this  matter. 

Mr,  Kirkwood  announced  the  appointment  of  a  technical  com- 
mittee consisting  of  Messrs.  H,  S.  Messersmith,  J.  L,  Bardoff, 
and  V,  Philpot  to  work  with  a  technical  committee  appointed  by 
the  City  of  Millbrae  regarding  jet  noises  at  the  airport. 

Last  Tuesday  there  was  a  meeting  in  South  San  Francisco  on  jet 
noise,  and  while  the  problem  was  not  solved,  Mr.  Kirkwood  felt 
that  some  progress  had  been  made  to  overcome  the  feeling  in 
South  San  Francisco  that  this  Commission  would  not  try  to  work 
with  that  community  in  overcoming  the  problem.  Commissioner 
Fazackerley  at  this  point  commended  Mr,  Warren  Burke  of  United 
Air  Lines,  Mr,  Messersmith,  and  Mr,  William  Simons  for  their 
part  in  contributing  to  the  success  of  the  meeting  between  the 
Sound  Abatement  Committee  and  the  City  of  South  San  Francisco. 

The  recent  resolution  adopted  by  the  San  Francisco-San  Mateo 
Mutual  Problems  Committee  on  recreational  use  of  the  Crystal 
Springs  watershed  was  before  a  joint  meeting  of  the  Public 
Utilities  Committee  and  County,  State  and  National  Affairs  Com- 
mittee, of  the  Board  of  Supervisors.    The  committees  asked  for 
the  Public  Utilities  Commission's  reaction  to  the  Mutual  Problem 
Committee  resolution.    Mr.  Kirkwood  informed  the  committees 
that  it  would  be  discussed  before  the  Public  Utilities  Commis- 
sion, and  the  staff  had  been  authorized  to  check  with  the 
various  agencies  who  might  make  a  survey  and  when  the  study  was 
completed  the  matter  would  be  placed  before  the  Public  Utilities 
Commission  and  the  Board  of  Supervisors.    The  Board  of  Super- 
visors committees  took  no  further  action  at  this  time. 
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Mr,  Kirkwood,  because  of  the  shortness  of  time,  stated  he  would 
not  make  a  report  on  rapid  transit  at  this  meeting,  and  proba- 
bly would  submit  one  next  week. 

THEREUPON  THE  MEETING  ADJOURNED. 
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SAN  FRANGISCO_  WATER  DEPAIlTMblCT 
42nd  PERIODICAL  RSPOR1 
TO  THE 

PUBLIC  UTILITIES  OOMygSSION 
November  22 9  I960 


In  October,*  I960  the  gross  consumption  (water:  released 
into  the  system  for  consumption)  for  the  entire  system  averaged 
165»7  million  gallons  per  day..    This  is  7»5  mgd  less  than  the 
October  1959  consumption* 

Collections  from  the  sale  of  water  for  the  first  14  days 
of  November,  I960  amounted  to  $684*083*09,  which  is  $85,772.11 
(14  »$)  more  than  collected  in  the  first  14  days  of  November,  1959* 
Collections  for  the  fiscal  year  through  November  14,  I960  were 
$6 1 609 5 341 • 18 ?  which  is  $19 * 060 » 13  more  than  for  the  same  period 
last  year.     Sales  within  San  Francisco  are  0.6$  and  suburban 
sales  are  9*7$  higher  than  last  year.    The  Department  had  347 
more  customers  on  October  31?  I960  than  on  October  31?  1959. 

Net  sales  of  water  for  the  month  of  October,  I960  was 
$1,540,461.27  which  is  $81,482.42  (5.3$)  more  than  for  October, 
1959?  the  total  includes  $95 9 091.77  net  sales  to  other  City 
Departments  in  lieu  of  taxes. 

For  the  fiscal  year  net  sales  through  October  amounted 
to  $6? 527 j 009 .72  an  increase  over  the  same  period  last  year  of 
$259„717»96  (4.0$).    The  total  includes  $418,582.20  net  sales  to 
other  City  Departments  in  lieu  of  taxes* 

On  October  1,.  I960  there  were  149  unfilled  orders  to 
renew  water  service  pipes.    During  October  there  were  443  services 
renewed  and  at  the  end  of  the  month  there  were  150  orders  not 
completed. 

During  the  month  of  October,  I960  five  claims  were  filed 
for  damages  by  the  Water  Department  against  others  in  an  amount 
of  $343»72.>    At  the  beginning  of  the  month  there  were  69  out- 
standing claims  totaling  $11,883.48.    There  were  3  claims  settled 
during  the  month,  leaving  71  outstanding  claims  for  a  total  of 
$11.,875.44  on  October  31,  I960. 

There  were  four  claims  for  damages  filed  by  others  against, 
the  Water  Department  during  October,  I960,  totaling  $5,087.61. 
One  claim  for  $250.00  was  settled  for  $213.25  and  one  denied3 
amounting  to  $139*24.    A  saving  of  $175.99  was  made  in  settlement 
of  these,  two  claims.     There  were.  24  claims  of  this  type  outstand- 
ing October  31?  totaling  $96,950.10. 


There  were  13  blow-off  operations  completed  within  the  City 
during  the  month  of  October,  I960.     Ten  of  them  were  for  flushing 
dead-end  mains  and  three  were  to  eliminate  dirty  water. 

During  the  month  of  October,  7  blow-off  connections  to 
sewers  or  sewer  manholes  were  reconstructed  as  surface  blow-offs. 

The  contract  work  for  the  reconstruction  of  chlorine  stations 
at  Summits  Sutro  and  Stanford  Heights  Reservoirs  is  5Qfo  complete  and 
the  reconstruction  of  the  Irvington  pump  and  chlorination  station 
was  completed  on  November  14,  I960, 

The  contract  for  rebuilding  of  radio  and  telephone  lines 
through  the  Silva  Tract  was  completed  November  1,  I960.    The  rehabil- 
itation and  painting  of  Dumbarton  Pipeline  Bridge  is  63?£  complete 
and  the  additions  to  Crocker  Amazon  Pump  station  is  5$  complete. 

Both  basins  of  ¥ilde  Avenue  Pies er voir  have  been  cleaned, 
disinfected  and  put  back  into  service .     An  inspection  cf  the 
reservoir  was  made  by  the  Engineering  Division.     They  found  some 
repairs  were  needed  which  will  be  made  when  the  reservoir  can  again 
be.  taken  out  of  service. 

Preliminary  work  has  been  started  on  the  plans  and  specifi- 
cations for  reconstructing  the  lining  and  constructing  a  roof  over 
the  north  basin  of  University  Mound  Res  er voir • 

The  plans  for  the  rehabilitation  of  the  Skyline  Quarry  as 
changed  by  the  Water  Department  have  been  agreed  to  by  Mr.  Marks , 
President  of  the  Skyline  Materials  Co. 

The  Department  will  take  any  necessary  steps  to  prevent 
contamination  from  the  Lowrie  Quarry  site,  of  the  San  Andreas 
Reservoir  waters.     The  City  Attorny's  office  is  considering  an 
action  to  collect  the  cost  of  rehabilitation  of  this  quarry  from 
the  bondsman. 

While  the  Hetch  Hetchy  Aqueduct  was  shut  down,  from 
October  17  to  November  4?  I960,  an  inspection  was  made  of  the  Coast 
Range  Tunnel  and  the  Pulgas  Tunnel,    The  condition  of  the  former 
tunnel  was  found  to  be  the  same  as  on  the  last  inspection  in  1959 
and  the  latter  was  clean  and  in  good  condition.     The  tunnels  were 
washed  out  before  being  returned  to  service. 

Negotiations  for  the  acquisition,  at  a  discount  price?  of 
the  proposed  location  for  our  San  Prancisco  Corporation  Yard  are 
being  carried  on  by  the  City.    This  is  the  Islais  Creek  site  to  be 
purchased  from  the  General  Services  Administration.  Qualifications 
of  a  substantial  number  of  architects  and  engineers  are  being 
studied  looking  to  the  selection  of  one  to  prepare  the  plans,  speci- 
fications and  estimates  for  the  buildings  and  other  necessary  im- 
provements • 
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The  Capital  Improvement  Program  for  the  next  six  years 
has  been  completed  and  distributed.  The  total  estimated  cost  of 
projects  included  in  the  program  for  that  period  is  $70,410, 600. 
Out  of  this  total  $47s. 050,000  would  come  from  proposed  bonds  and 
the  balance  of  $23? 360, 600  from  past  and  future  revenues.  To 
complete  the  projects  included  in  the  program  will  require  about 
$19,600,000  after  June  30,  1967. 

Applications  for  water  supply  for  resale  purposes  by  govern 
mental  agencies  are  being  negotiated  at  a  reasonable  rate.    It  is 
expected  that  practically  all  such  customers  in  San  3Y&teo  County 
will  have  processed  such  applications  by  the  end  of  I960  and  that 
certain  agencies  in  Santa  Clara  and  Alameda  counties  will  also 
make  application. 

The  approval  by  the  electorate  on  November  8,  I960  of  the 
sale  by  the  City  of  certain  real  and  personal  properties  to  the 
City  of  Pleasant on  was  the  result  of  the  fine  work  by  the  Public 
Utilities  Commission,  the  City  Attorney's  staff,  the  Water  Depart- 
ment personnel  and  others.     This  sale  will  be  consumated  at  the 
earliest  possible  date. 


J.  H.  TURNER 

General  Manager  and  Chief  engineer 
San  Francisco  Water  Department 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,234th  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES  ■ 
COMMISSION,  IN  ROOM  2g2  -  CITY  HALL,  NOVEMBER  29, 
I960,  COMMENCING  AT  2:00  P.M, 


O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 


Call  to  Order: 

Present:    Commissioners  Edw.  B.  Baron,  Don  Fazackerley, 
Thomas  P.  White,  Henry  W,  Roden 

Absent:      Commissioner  Stuart  N.  Greenberg 

President  Edw,  B.  Baron  presided, 

Pledge  of  Allegiance  was  led  by  Commissioner  Roden, 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,283rd  regular  meeting  of  the 
Commission,  held  November  22,  i960,  were  approved. 


Vote : 


Ayes-Commissioners  Baron,  Fazackerley,  White,  Roden 
Absent-Commissioner  Greenberg 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolutions  were  adopted: 

Vote:         Ayes-Commissioners  Baron,  Fazackerley,  White,  Roden 
Absent-Commissioner  Greenberg 

—RESOLUTION  NO,  20,762— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-Litigated  Settlements 

TC  Jessie  Fuller 
MC  Canda  Darling 

Litigated  Settlements 

TC  Ann  Tischauser 

TC  Reinhold  M,  Peldszus  and 

Mary  Peldszus  and  Wm.  R, 

Cruickshank 


Date  of  Accident 

January  4,  I960 
August  2,  I960 


December  31,  195*+ 


January  10,  195S 


Settlement 

$  600,00 
700,00 


1,250,00 


4,000.00 
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Litigated  Settlements 

MC  Mae  Vanderzwiep 

00  Doris  L«  Logan 

MO  Eleanor  R.  Hutchinson 


Date  of  Accident 

January  16,  1953 
September  2,  1953 
October  6,  1953 


Settlement 

$  .700.00 
1,600.00 
750*00 


RESOLVED,  That  Resolution  No.  20,669,  adopted 
October  25.   i960,  approving  judgment  in  amount 
$621*50,  in  favor  of  Frank  J.  Ryan,  Administrator, 
Estate  of  Florence  K.  Ryan  and  Frank  Ryan,  be  and 
the  same  is  hereby  amended  to  include  costs  in  amount 

Appropriation  No,  0,735*304,000 


105.31 


$  9,705,31 


— RESOLUTION  NO.  20,763— 

RESOLVED,  That  this  Commission  in  accordance  with  the 
recommendation  of  the  Manager  of  Utilities,  hereby  approves  the 
report  of  Department  Managers  and  establishes  in  accordance 
with  the  provisions  of  Section  128  of  the  Charter,  the  amount 
of  reasonable  annual  depreciation  expense  for  the  fiscal  year 
1960-1961,  of  the  utilities  under  the  jurisdiction  of  the  Com- 
mission, as  follows: 


Department: 

San  Francisco  International  Airport 

Municipal  Railway 

Water  Department 

Hetch  Hetchy  Water  Supply 


Reasonable  Annual  Depre- 
ciation Expense 
Fiscal  Year  1960-196l 

$  1,210,919.70 

1,041,337.31 

1,423,336,80 

-i.,.912,,  737.52 
$  5,593,931.33 


— RESOLUTION  NO.  20,764--- 

WHEREAS,  John  Bechtold,  Motorman,  Municipal  Railway,  has 
retired  from  the  service  of  the  City  and  County  of  San  Francisco 
after  serving  the  Market  Street  Railway  and  the  Municipal  Rail- 
way for  a  period  of  thirty-six  years;  and 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  of  depart- 
ments, he  has  earned  their  respect  and  admiration;  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Bechtold  has  rendered  the  people  of  San 
Francisco  while  employed  by  said  Market  Street  Railway  and  said 
Municipal  Railway:  therefore,  be  it 


talf 


RESOLVED,  That  the  Public  Utilities  Commission  on  beh; 
of  the  people  of  the  City  and  County  of  San  Francisco,  in  recog- 
nition of  his  long  and  faithful  service,  by  this  resolution 
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expresses  to  Mr.  John  Bechtold,  its  best  wishes  for  a  long  and 
happy  life  and  the  assurance  of  its  appreciation  of  work  well 
performed;  and,  be  it  further 

RESOLVED,  That  the  Secretary  bo  and  he  is  hereby  directed 
to  prepare  a  copy  of  this  resolution  for  presentation  to  Mr* 
John  Bechtold. 


--RESOLUTION  NO,  HO, 765— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  THE  PACIFIC  TELEPHONE  AND  TELEGRAPH  COMPANY 

Permit  to  install  and  maintain  an  outdoor  public  telephone 
booth  within  San  Francisco  Water  Department's  Parcel  36  adjacent 
to  the  northwesterly  line  of  Alemany  Boulevard;  subject  to  a 
consideration  of  15f°  of  the  income. 


— RESOLUTION  NO,  20,766-- 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property,  as  follows: 

TO:  ALAMEDA  COUNTY  WATER  DISTRICT 

38050  FREMONT  BOULEVARD 
FREMONT,  CALIFORNIA 

Permit  to  install  and  operate  an  8-inch  water  main  across  Par- 
cel 16  of  Bay  Division  Pipeline  No.  3  right  of  way.    Fee  waived 
in  consideration  of  a  public  agency. 


— RESOLUTION  NO.  20,767-- 

RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19,952,  hereby  authorizes  the  General  Manager 
and  Chief  Engineer,  San  Francisco  to ate r  Department,  to  accept 
the  Application  for  Water  Supply  for  Resale  Purposes  submitted 
by  the  Dimond  Public  Utility  District ,  effective  August  11,  19&0e 


—RESOLUTION  NO.  20,768— 

RESOLVED,  That  this  Commission  hereby  approves  terms  and 
conditions,  and  hereby  authorizes  the  execution  of  Water  Depart- 
ment lease  as  follows: 

TO:  Masumu  Roy  Sugaoka 

Covering  10  acres,  more  or  less,  a  portion  of  Parcel  65,  Sunol 
Lands,  Alameda  County,  as  shown  on  San  Francisco  Water  Depart- 
ment Drawing  B-2245;  for  the  purpose  of  growing  strawberries; 
term  of  lease,  one  year,  commencing  November  1,  I960;  at  a  cash 
rental  of  $850.00  per  year,  payable  semi-annually,  in  advance. 
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— RESOLUTION  NO,  20,769— 

RESOLVED,  That  this  Commission  hereby  requests  the  Control- 
ler's approval  of  Department  Requests  for  Funds: 

Hetch  Hetchy  Project 

$500.00  to  purchase  Foodstuff  for  second  quarter,  I960, 

San  Francisco  International  Airport 

$11,626,00,  for  premiums  for  fire  insurance  policies  due  for 
fiscal  year  1960-1961. 

$706.00,  emergency  overtime  for  second  quarter,  fiscal  year 
1960-1961. 

— RESOLUTION  NO.  20,770— 

BE  IT  RESOLVED,  That  this  Commission  hereby  approves  the 
leasing  of  Plot  10,  as  shown  on  Airport  Drawing  BA-10700  dated 
November,  1959/  at  the  San  Francisco  International  Airport,  con- 
sisting of  1.91  filled  acres  more  or  less,  for  an  annual  rental 
of  not  less  than  $l£00.00  per  acre  and  for  a  term  not  to  exceed 
kO  years  and  with  an  investment  in  improvements  of  not  less 
than  $175,000.00  to  be  made  within  a  period  of  2  years,  the  form 
of  lease  to  be  prepared  by  the  City  Attorney  and  to  be  submitted 
to  Commission  for  its  approval. 

—RESOLUTION  NO.  20,771  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  supplemental  appropria- 
tion, in  amount  $7^7,000.00,  from  such  funds  as  are  legally 
available,  to  provide  funds  for  San  Francisco  International 
Airport  as  indicated  below: 

Purchase  and  install  4  large  clocks  on  east 

wall  Ticket  Counter  Area,  Terminal  Building       $  6,000,00 

Reconstruction  of  Runway  and  Taxiway  Pavements  631,000.00 

Replacement  of  Roof  on  Water  Tank  8,000.00 

Pavement  Seal  Coat  17,000.00 

Safety  Guards  for  Elevator  Doors  2,000.00 

Improvement  to  Roofs  of  Piers  and  Concourses  5,000.00 
Lighting  Improvements,  Piers  Concourses  and 

Automobile  Service  Area  33,000.00 
Control  Gates  at  Entrance  and  Exit  of  New  Parking 

Area  and  Taxiway  S  Crossing  30,000.00 

Construction  of  Additional  Parking  Area  Pavement  15,000.00 

$  7^7,000.00 


—RESOLUTION  NO.  20,772— 

BE  IT  RESOLVED,  That  this  Commission  hereby  approves  the 
leasing  of  Plot  6  and  a  portion  of  the  western  area  of  Taxiway 
"S",  as  shown  on  Airport  Drawing  RA  10555  dated  January  11, 
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i960,  at  the  San  Francisco  International  Airport,  consisting 
of  22 Ml  filled  acres  more  or  less,  for  an  annual  rental  of 
not  less  than  $1800,00  per  acre  and  for  a  term  not  to  exceed 
hO  years  and  with  an  investment  in  improvement  of  not  less 
than  $750,000,  $500,000  of  which  shall  be  invested  within  2 
years  and  $250,000  of  which  shall  be  invested  within  a  period 
of  5  years,  the  form  of  lease  to  be  prepared  by  the  City 
Attorney  and  to  be  submitted  to  Commission  for  its  approval. 


— RESOLUTION  NO.  20,773— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed;  approves  excess  Modification  of  Con- 
tract in  amount  $167»25;  and  approves  final  payment  in  amount 
$5,730.03,  in  favor  of  Bay  Area  Electric  Corporation,  under 
Water  Department  Contract  No.  957-^e building  Telephone  and 
Radio  Lines  in  Silva  Tract. 


— RESOLUTION  NO.  20,77^- 

RESOLVED,  That  this  Commission  authorizes  a  staff  member 
of  the  Engineering  Bureau,  as  designated  by  the  Manager  of 
Utilities,  to  proceed  to  Montreal,  Canada,  via  New  York,  and 
return  via  St.  Paul,  for- the  purpose  of  inspecting  baggage 
equipment  and ' facilities,    January  14-21,  196l ;  estimated 
expenses  $550. 00, 


—RESOLUTION  NO.  20 , 7,7.5— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  supplemental  appro- 
priation, in  amount  $12,500.00,  from  such  funds  as  are  legally 
available,  to  provide  funds  for  installation  of  800  route 
designation  signs  in  rear  of  Municipal  Railway  trolley  and 
motor  coaches* 

****** 

Roll  Call: 

Commissioner  Fazackerley  announced  to  the  Commission  that  there 
would  be  a  meeting  of  the  Sound  Abatement  Committee  this  coming 
Friday,  at  which  time  it  was  his  intention  to  resign  as  a 
member  of  that  committee.    He  felt  that  he  ha,d  done  his  share 
as  a  member  during  his  one  year  of  service,  and  due  to  the 
press  pf  personal  business,  was  unable  to  continue.    In  his 
opinion,  the  program  was  in  good  shape,  effective  working  con- 
ditions now  existed  between  the  airport  and  communities  in  the 
area,  and  the  Public  Utilities  Commission  should  continue  to 
participate  in  the  program. 

Commissioner  Baron  thanked  Commissioner  Fazackerley  for  his 
fine  service  while  a  member  of  the  Sound  Abatement  Committee, 
and  in  anticipation  of  Commissioner  Fazackerley f s  resignation 
from  the  committee,  requested  Commissioner  Roden  to  serve  in 
Commissioner  Fazackerley1 s  place*    Commissioner  Roden  accepted 
and  was  thereupon  appointed  as  official  representative  of  the 
Public  Utilities  Commission  on  the  jet  noise  abatement  committee. 
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Commissioner  White  called  the  Commission's  attention  to  the 
fact  that  the  City  Planning  Commission  of  the  City  of  Millbrae 
had  issued  a  permit  to  construct  three-story  apartment  buildings, 
to  contain  150  or  so  apartments,  just  across  the  Bayshore  Free- 
way from  the  airport,  about  a  quarter  of  a  mile  from  the  end  of 
the  jet  runway,    Commissioner  White  suggested  that  the  City 
hold  back  on  the  construction  of  the  noise  barrier  to  see  if 
the  Millbrae  City  Council  is  going  to  allow  this  improper  zoning 
action.    If  they  do,  there  may  not  be  a  need  to  spend  $250,000 
for  a  noise  barrier.    The  apartment  houses  might  make  a  good 
noise  barrier  in  themselves* 

Commissioner  Fazackerley  stated  that  the  question  of  zoning  of 
this  area  was  discussed  in  congressional  hearings  in  April  of 
this  year.    Commissioner  Fazackerley  said  the  Public  Utilities 
Commission  was  hardly  in  position  to  tell  the  Millbrae  City 
Council  how  to  zone;  however,  the  Millbrae  Council  was  going  to 
consider  the  zoning  matter  that  night  and  was  expected  to 
object  to  the  zoning  as  allowed  by  the  Millbrae  City  Planning 
Commission.    Commissioner  Fazackerley  stated  that  this  matter 
would  also  be  before  the  Sound  Abatement  Committee  on  Friday, 
and  that  they  would  again  remind  the  Millbrae  Council  that  this 
is  an  incompatible  use  and  a  very  unsatisfactory  approach  to 
their  community  planning  problem  and  the  noise  problem. 


THEREUPON  THE  MEETING  ADJOURNED. 
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M  I  I  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 

1,285th  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES- 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  DECEMBER  6, 
I960,  COMMENCING-  AT  2:20  P.M. 

O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0 
Call  to  Order: 

Present:      Commissioners  Stuart  N,  Greenberg,  Don  Fazaokerley, 
Thomas  P.  White;  Henry  W,  Roden 

Absent:       Commissioner  Edw>  B,  Baron 

Vice  President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Roden. 

On  motion  of  Commissioner  Fazaokerley,  seconded  by  Commissioner 
Roden,  the  minutes  of  the  1,284th  regular  meeting  of  the  Com- 
mission, held  November  29,  I960,  were  approved, 

Vote:         Ayes-Commissioners  Greenberg,  Fazaokerley,  White;  Roden 
Absent-Commissioner  Baron 

On  motion  of  Commissioner  Fazaokerley,  seconded  by  Commissioner 
Roden,  the  following  resolutions  were  adopted: 

Vote:         Ayes-Commissioners  Greenberg,  Fazaokerley,  White;  Roden 
Absent-Commissioner  Baron 

—RESOLUTION  NO.  20,776— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 

Claimant 

Non-litigated  Settlements  Date  of  Accident  Settlement 

SC  Frank  Marks  November  11,  I960        $  1,800,00 
TC  State  Farm  Mutual  Automobile 
Insurance  Company 

For:    Harold  Preece  August  17,  I960  911,13 
Litigated  Settlements 

TC  Gladys  Rashid  June  18,  1957  1,000.00 

MC  Sidney  Fielder  February  5,  1959  1,500.00 

Appropriation  No.  0,735. 804*000  $-5,211.13 
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— RESOLUTION  NO.  20,777— 


RESOLVED,  That  Resolution  No.  20,77*+,  adopted  November  29, 
I960,  authorizing  a  staff  member  of  the  Engineering  Bureau,  as 
designated  by  the  Manager  of  Utilities,  to  proceed  to  Montreal, 
Canada,  via  New  York  and  return  via  St.  Paul,  for  the  purpose 
of  inspecting    baggage  equipment  and  facilities,  January  14-21, 
196 1;  estimated  expenses  $550.00;  be  and  hereby  is  amended  to 
read  "during  the  month  of  December,  i960  or  January,  1961" 
instead  of  January  14-21,  1961. 


— RESOLUTION  NO.  20,778— 

RESOLVED,  That  this  Commission  approves  plans  and 
specifications,  and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  981-For  the  Laying  of  4-Inch,  6-Inch,  and 
8-Inch  Cast  Iron  Mains  in  Golden  Gate  Heights  Subdivision. 


— RESOLUTION  NO.  20,779— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:    CITY  OF  BURL IN GAME 
SAN  MaTEO  COUNTY 

Permit  to  construct  a  bus  stop  lane  on  a  portion  of  the  former 
Municipal  Railway  right  of  way,  12  feet  by  116  feet  in  length, 
northeasterly  of  the  intersection  of  California  Drive  and  Oak 
Grove  avenue,  Burlingame,    Fee  waived  in  consideration  of  a 
public  agency • 


— RESOLUTION  NO.  20,780— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:    MJLPITAS  SANITARY  DISTRICT 

Permit  to  construct  two  parallel    24"  sewer  lines  across  Bay 
Division  Pipeline  No.  3  right  of  way;  said  crossing  being 
southerly  of  Jacklin  Road,  Santa  Clara  County;  fee  waived  in 
consideration  of  a  public  agency. 


—RESOLUTION  NO.  20,781— 

RESOLVED,  That  this  Commission  hereby  approves  Limited 
Tenure,  temporary  and  non-Civil  Service  appointments  and 
removals  for  the  Municipal  Railway  and  Airport  Departments 
made  by  the  Manager  of  Utilities  for  the  month  of  October, 
I960;  and,  be  it  further 

RESOLVED,  That  a  report  of  said  appointments  and  removals 
be  transmitted  to  the  Civil  Service  Commission  and  to  the 
Controller, 
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-RESOLUTION  NO.  20,782— 


RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:         Trans-Sierra  Airways 

Space:  Rooms  01b,  109  and  109A,  Executive  Aircraft 

Terminal 

Effective:         December  I,  I960 

Consideration:  $90,60  per  month;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  terminates,  as  of 
the  effective  date  set  forth  above,  that  certain  Airport  Spate 
or  Use  Permit  previously  issued  Trans-Sierra  Airways  pursuant 
to  Resolution  No.  20,552, 


— RESOLUTION  NO.  20,783— 

WHEREaS,  work  under  Hetch  Hetchy  Water  Supply  Contract 
No.  329,  Construction  of  Warnerville  Substation,  Stolte, 
Incorporate,  Contractor,  was  to  have  completed  all  contratt 
work  on  or  before  April  23,  I960;  and 

WHEREAS,  the  Contractor  was  prevented  from  entering  the 
property  and  beginning  work  for  a  period  of  32  calendar  days 
from  June  29,  1959  to  July  31,  1959  while  negotiations  for  the 
site  were  still  underway;  and 

WHEREAS,  structural  steel,  scheduled  for  delivery  on 
November  16,  1959  was  not  delivered  until  April  8,  I960;  a  delay 
of  144  calendar  days  caused  by  the  nationwide  steel  strike;  and 

WHEREAS,  Contractor  was  delayed  an  additional  9  calendar 
days  from  August  26,  I960  to  September  5,  I960  while  City- 
furnished  transformers  damaged  in  shipment  were  being  repaired 
by  the  supplier,  resulting  in  a  total  delay  due  to  all  causes, 
of  185  calendar  days;  and 

WHEREAS,  "the  prevention  of  a  contractor  from  commencing  or 
prosecuting  the  work  because  of  acts  of  others"  and  "strikes" 
are  unavoidable  delays  as  defined  in  File  No,  13456,  Ordinance 
No.  9484,  Section  6,3  UNAVOIDABLE  DELAYS,  adopted  by  the  Board 
of  Supervisors,  January  16,  1956;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  grants  an  extension 
of  181  calendar  days  to  October  21,  I960,  for  which  liquidated 
damages  are  hereby  waived;  and,  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work  as  being 
satisfactorily  completed  in  accordance  with  the  contract 
documents;  approves  final  extra  modification  of  $4,066.45,  and 
approves  Certificate  of  Acceptance  and  Authorization  for  final 
payment  in  the  amount  of  $95,642.28. 
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— RESOLUTION  NO.  20,784— 


RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily oompleted;  approves  excess  Modification  of  Contract 
in  amount  #2, 282. SO;  and  approves  Final  Payment  in  amount 
$5/835.67/  in  favor  of  C#  J#  Collins  Co.,  under  WD  Contract 
No.  942-Re  cons  true t  ion  of  Irvington  Pump  and  Ghlorination 
Station. 


— RESOLUTION  NO.  20,785— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Departmental  Request  for  Funds: 

Hetch  Hetchy  Project 

$302,000.00,  for  payment  of  Real  Estate  Taxes  1 960-1961. 


« — RESOLUTION  NO.  20,786— 

WHEREAS,  the  General  Manager  and  Chief  Engineer  of  the 
Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  has 
recommended  that  certain  lands  within  the  former  Glen  Park 
Reservoir  site,  no  longer  needed  by  the  Hetch  Hetchy  Project, 
be  disposed  of;  and 

WHEREAS,  the  Redevelopment  Agency  of  the  City  and  County 
of  San  Francisco  is  currently  acquiring  land  for  its  Diamond 
Heights  Redevelopment  Project  Area  B-l;  and 

WHEREAS,  said  Redevelopment  Agency  intends  to  acquire 
twelve  parcels  of  Hetch  Hetchy  lands  within  said  former  Glen 
Park  Reservoir  site  as  shown  in  red  on  the  Acquisition  Map  of 
the  Agency,  attached  hereto;  and 

WHEREAS,  an  agreement  was  entered  into  by  and  between  the 
Redevelopment  Agency  and  the  City  and  County  of  San  Francisco 
granting  permission  to  the  Agency  to  enter  upon  lands  owned  by 
the  City  under  the  jurisdiction  of  the  Hetch  Hetchy  Project, 
prior  to  the  transfer  of  said  lands;  and 

WHEREAS,  the  Director  of  Property  has  now  appraised  the 
said  twelve  parcels  to  be  $164,795.00;  therefore,  be  it 

RESOLVED,  That  this  Commission  consents  to  the  proposed 
transfer  of  said  twelve  parcels  from  the  Hetch  Hetchy  Project 
to  the  Redevelopment  Agency  for  its  Diamond  Heights  Project 
for  the  sum  of  $164,755.00  which  sum  is  to  be  credited  to  the 
Hetch  Hetchy  Operating  Fund* 


— RESOLUTION  NO.  20,787— 

WHEREAS,  John  Kenney  of  MARKEN  CORPORATION,  proposes  to 
develop  Forest  Hill  Heights,  San  Francisco;  and 

WHEREAS,  the  said  development  necessitates  the  construe 
tion  of  an  hydro-pneumatic  pump  station  to  provide  suitable 
water  pressure  to  the  homes  therein;  and 
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WHEREAS ,  the  said  subdivider  desires  to  grade  the  area  and 
that  such  grading  plans  involves  portions  of  the  Water  Depart- 
ment's Forest  Hill  Tank  site  and  adjoining  areas;  now,  therefore 
be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  a  revocable  permit  covering  the  right  to  make  certain  cuts 
and  fills  and  construct  appurtenant  retaining  walls  within  and 
adjoining  the  said  tank  site;  subject  to  the  payment  of  TEN 
THOUSAND  DOLLARS  ($10,000,00)  by  said  subdivider  to  the  City  to 
cover  his  participation  in  the  cost  of  the  hydro-pneumatic  pump 
station. 


— RESOLUTION  NO.  20,788-- 

RESOLVED,  This  Commission  hereby  terminates  as  of  October  1 
I960  the  Airport  Space  or  Use  Permit  previously  issued  to 
Friedkin  Aeronautics  dba  Pacific  Southwest  Airlines  covering 
paved  and  unpaved  area  at  a  monthly  rental  of  $50% 00,  said 
permit  being  issued  originally  under  authority  of  Resolution 
No.  16,250,  adopted  April  ,2,  1956. 


— RESOLUTION  NO.  20,789— 

RESOLVED,  That  this  Commission  hereby  approves  contract 
payments  as  follows: 

$23,734.22,  in  favor  of  Fred  T.  Fairey,  under  WD  Contract 
No,  918-Laying  of  12-Inch  Cast  Iron  Mains  in  Eugenia,  Brook, 
Mission,  Bocara  and  Gates  Streets. 

#25,930.35,  in  favor  of  Associated  Pipeline,  Inc.,  under  WD 
Contract  No.  926-Laying  of  6-Inch  Cast  Iron  Mains  in  Alvarado, 
Sanchez,  and  Other  Streets. 

$34,180,41,  in  favor  of  John  J.  Verzello,  dba  D.  E.  Burgess 
Company,  under  WD  Contract  No.  94l -Rehabilitating  Portion  of 
Dumbarton  Pipeline  Bridge. 

$1..  9^9.31,  in  favor  of  Martin  Fried,  Inc.,  under  WD  Contract 
No.  959-Painting  at  Water  Department  Building,  425  Mason 
Street. 

$157,645,074  in  favor  of  Pipe  Linings,  Inc.,  under  WD  Contract 
No,  964-Reuonditioning  Portion  of  Bay  Division  Pipeline  Nos.  1 
and  2, 

$27,030.53,  in  favor  of  Barrett  Construction  Company,  under 
aD  Contract  No*  247-Improvements  to  Piers  and  North  Concourse 
at  San  Francisco  International  Airport. 

$15,328,08,  in  favor  of  McBroom  and  Cecchini,  under  AD  Contract 
No,  249-Remodeling  Fourth  Floor,  Terminal  Building,  San 
Francisco  International  Airport, 

$5,109.67,  in  favor  of  Martinelli  Construction  Company,  under 
AD  Contract  No.  255-Toilets  and  Waiting  Rooms  in  Terminal 
Building  at  San  Francisco  International  Airport. 
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$129, 310. 49,  in  favor  of  Ratkovich  Construction  Company,  under 
AD  Contract  No.  26 2 -Fill  for  Extension  of  Runway  19L  and 
Maintenance  Base  Area  at  San  Francisco  International  Airport, 


— RESOLUTION  NO,  20,790— 

WHEREAS,  at  approximately  4:00  P.M.  on  November  29,  I960, 
a  break  occurred  in  the  l6-inch  Secondary  Feeder  Main  on 
34th  Avenue  between  Wawona  and  Yorba  Street,  damaging  an  g-inch 
water  main  and  washing  out  the  pavement,  sidewalks,  curbs  and 
lawns  along  one  block;  and 

WHEREAS,  emergency  repairs  tjo  the  above  facilities  is 
necessary  to  carry  on  the  uninterrupted  service  to  consumers, 
to  protect  the  interests  of  the  City  and  County  of  San  Francisco 
and  to  safeguard  the  health  and  welfare  of  the  citizens  of  said 
City  and  County;  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission 
in  accordance  with  the  provisions  of  Section  47,  Chapter  X  of 
the  Public  Works  Code,  hereby  declares  the  existence  of  an 
emergency  and  directs  the  Manager  of  Utilities  to  effect  such 
emergency  repairs  in  the  most  expeditious  manner;  and,  be  it 
further 

RESOLVED,  That  the  Controller  be  and  he  is  hereby  requested 
to  certify  funds  in  an  estimated  amount  of  $27,250.00  to  provide 
for  said  emergency  repairs  to  facilities. 


—RESOLUTION  NO,  20,791  — 

RESOLVED,  That  this  Commission  hereby  confirms  the  award 
of  lease  made  by  the  Director  of  Property  to  Union  Oil  Company, 
of  Plot  3-C,  containing  1*37  acres,  more  or  less,  San  Francisco 
International  Airport;  for  the  period  commencing  on  the  date  of 
its  execution  and  continuing  until  June  15,  1979/  unless  sooner 
terminated  as  provided  therein;  at  a  rental  of  $2,740*00  per 
annum  for  the  firot  ten  years,  the  rental  thereafter  to  be 
determined  or  negotiated  as  per  the  lease  provisions* 

—RESOLUTION  NO.  20,792— 

RESOLVED,  That  this  Commission  hereby  confirms  the  award 
of  lease  made  by  the  Director  of  Property  to  Richfield  Oil 
Corporation,  of  certain  real  property  at  the  San  Francisco 
International  Airport,  comprising  ,97  acre  more  or  less,  in  the 
aviation  fuel  bulk  storage  lease  area  and  .09  acre  more  or  less, 
in  the  wharf  lease  area;  for  the  period  commencing  on  the  date 
of  its  execution  and  continuing  until  June  15,  1979,  unless 
sooner  terminated  as  provided  therein;  at  a  rental  of  $2,120.00 
per  annum  for  the  first  ten  years,  the  rental  thereafter  to  be 
determined  or  negotiated  as  per  the  lease  provision. 


—RESOLUTION  NO.  20,793— 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No.  16,527,  adopted  July  16,  1956, 
payment  of  claims  in  amount  $11,366.24,  made  by  Municipal 
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Railway,  month  of  November,  I960,  per  Revolving  Fund  Vouchers 
No.  2105  to  No,  2110,  inclusive. 


On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Roden,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  20,794— 

RP^SOlVED,  That  this  Commission  hereby  rescinds  Resolution 
No.  20755,  adopted  November  2^,  I960,  and  tables  request  of 
Airport  Department  for  Supplemental  Appropriation  in  amount  of  A/Jh 
$200, 000 0 00  for  construction  of  an  acoustical  barrier  at  the 
San  Francisco  International  Airport, 

Vote:         Ayes-Commissioners  Greenberg,  Fazackerley,  White,  Roden 

Absent-Commissioner  Baron 

$  Jjc  $  ♦  ♦ 

Commissioner  White  complimented  Mr,  Turner  and  the  Water  Depart- 
ment staff  and  workmen  for  a  job  particularly  well  done  in  con- 
nection with  the  recent  catastrophic  break  in  a  16-inch  main 
on  3^th  Avenue,    Commissioner  White  told  the  Commission  that  he 
had  occasion  to  go  out  and  look  at  the  destruction  done,  and 
the  first  man  ho  met  on' >  the  job  was  Mr.  Turner,    He  wanted  to 
compliment  the  Water  Department  for  doing  a  terrific  public 
relations  job. 

Commissioner  Fazackerley  asked  Mr»  Turner  if  there  was  any 
substance  to  the  rumor  that  the  break  was  caused  by  faulty 
material  or  improper  installation.    Mr.  Turner  replied  that 
investigations  to  this  point  had  showed  no  faulty  materials  or 
improper  installation,  and  that  he  could  not  at  this  time  assign 
any  specific  cause  for  the  break. 

The  Commission  then  joined  with  Commissioner  White  in  extending 
compliments  to  the  Water  Department  and  its  entire  staff  for  the 
expeditious  manner  in  which  the  repair  job  had  been  handled. 


Manager  of  Utilities  Calendar  Items : 

Mr,  Kirkwood  presented  to  the  Commission  a  letter  of  thanks  from 
the  residents  in  the  area  of  the  University  Mound  Reservoir, 
complimenting  the  Water  Department  and  gardeners  for  the  instal- 
lation of  ground  cover  and  landscaping  the  embankment  around  the - 
reservoir. 

Mr,  Kirkwood  reported  the  results  of  the  United  Crusade  collec- 
tions made  in  the  Public  Utilities  Commission,  and  the  Commission 
thanked  everyone  concerned  in  the  drive  for  making  a  particularly 
excellent  showing. 

Mr,  Kirkwood  reported  receipt  of  a  letter  dated  December  5> 
addressed  to  the  Commission,,  by  Mayor  Church  of  Millbrae,  and 
read  a  letter  from  Mayor  Christopher.,  dated  December  5»  Mayor 
Christopher's  letter  returned  the  request  for  Supplemental 
Appropriation  in  the  amount  of  $200,000  for  the  construction  of 
an  acoustical  barrier  at  the  San  Francisco  International  Airport 
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pending  further  discussions  with  representatives  of  the  City 
of  Mi  librae  and  the  County  of  San  Mateo,    Whereupon,  on  motion 
of  Commissioner  Fazackerley,  seconded  by  Commissioner  Roden, 
a  resolution  was  adopted  rescinding  Resolution  No.  20,755 
requesting  the  supplemental  appropriation  for  an  acoustical 
barrier,  and  tabling  the  request. 

Commissioner  Roden  reported  upon  his  attendance  at  the  Sound 
Abatement  Committee  meeting  on  Friday  last. 


All  the  members  of  the  Commission  passed. 


"Departmental  Report : 

Airport  Department  monthly  report  was  presented  by  Belford 
Brown,  Airport  Manager, 


THEREUPON  THE  MEETING  ADJOURNED. 
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Monthly  Report  of  the  Manager,  Airport  Department 

to  the  Public  Utilities  Commission  December  6,  1960 

Leases  of  Airport  Land: 

During  the  month  of  November,  four  maintenance  area  leases  were 
negotiated  with  various  airlines  and  oil  companies,  and  resolutions  were  pre- 
sented to  the  Commission.    They  included  (1)  1.37  acres  for  a  fuel  storage  area, 
Union  Oil  Company  being  the  interested  bidder;  (2)  1.06  acres  for  a  fuel  storage 
area,  Richfield  Oil  Corporation  the  interested  bidder;  (3)  1.91  acres  for  a 
maintenance  base,  pacific  Southwest  Airlines,  interested  bidder;  and  (4)  22.47 
acres  for  a  maintenance  base,  Pacific  Air  Lines,  interested  bidder. 
Land  Purchase: 

Pursuant  to  your  resolution  adopted  October  18,  1960,  the  Director 
of  Property  negotiated  and  obtained  a  written  offer  from  Atlantic  Life  Insurance 
Company,  et  al,  to  sell  to  the  City  four  parcels  of  land  totaling  29.18  acres 
for  the  sum  of  $240,275.    The  area  is  to  be  part  of  the  future  "Air  Cargo  City" 
development. 
Community  Re  1 a t ions : 

Airport  management  continues  to  meet  and  work  with  the  local 
communities  on  the  use  of  the  airport  lands  west  of  the  Bay shore  Freeway  and 
on  the  construction  of  a  noise  barrier  at  the  threshold  of  Runway  1R.  The 
Sound  Abatement  Center  has  been  advised  that  the  Millbrae  planning  commissioners 
and  Council  endorsed  two  projects  involving  some  two  hundred  apartment  dwelling 
units.    The  Sound  Abatement  Center  was  requested  to  work  towards  preventing 
this  development  as  it  can  only  further  intensify  the  noise  problems  at  San 
Francisco  International  Airport. 
Pending  Negotiations : 

There  are  several* lease  negotiations  in  process  and  they  include: 


(1)  The  insurance  vending  contract,  which  terminates  in  August,  1961.  The 
Director  of  the  Bureau  of  Accounts  and  Airport  management  are  conferring  with 
Los  Angeles  and  other  airports  which  have  recently  negotiated  agreements,  before 
putting  the  contract  out  for  bid. 

(2)  Discussions  continue  with  the  present  leaseholder  of  the  auto  parking  lots 
concerning  development  of  a  garage,  which  is  being  recommended  in  the  report  of 
the  consulting  firm  of  DeLeuw,  Cather  &  Company. 

(3)  Discussions  with  Pan  American  World  Airways  continue  on  the  matter  of  their 
surrendering  their  interest  in  Plot  1  and  finalizing  with  San  Francisco  Inter- 
national Airport  their  future  space  requirements  in  the  maintenance  area. 

(4)  Meetings  have  been  held  with  representatives  of  the  Catholic  Archdiocese 
concerning  the  leasing  of  approximately  one  acre  of  land  in  the  terminal  area 
complex  for  the  erection  of  a  church.    It  is  anticipated  that  the  other  faiths 
will  also  make  similar  requests,  and  management  is  working  toward  developing  an 
area  for  church  purposes. 

(5)  Negotiations  continue  with  the  attorneys  for  TWA  on  the  development  of  a 
base  south  terminal  lease.    Delays  have  been  due  mainly  to  finalizing  exact 
space  requirements.    It  is  felt  that  within  a  period  of  sixty  days  the  final 
base  lease  will  be  complete  and  it  will  then  be  forwarded  to  the  other  interested 
tenants. 

(6)  Inquiries  on  the  construction  of  an  office  building  in  the  commercial  area 
indicate  the  possibility  that  in  the  near  future  we  will  be  required  to 
determine  policy  as  to  the  utilization  of  the  areas  which  are  now  being  used 
for  employee  parking. 

(7)  We  have  been  in  close  contact  with  individuals  who  are  interested  in  the 
development  of  a  helicopter  service  at  San  Francisco  International  Airport. 
As  these  discussions  develop  we  will  report  more  fully. 
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Consultants'  Reports; 

The  DeLeuw,  Gather  report  is  expected  in  mid- December  and  will  cover 
their  recommendations  concerning  the  development  of  airport  roadways  and  garage 
needs . 

Leigh  Fisher  &  Associates  have  been  working  on  their  year-end  report 
which  will  outline  the  comparison  between  the  rates  and  charges  of  SFIA  and 
selected  other  major  U.  S.  airports. 
Mlscel laneous : 

Mr.  Stan  Davis  of  the  Utilities  Engineering  Bureau  staff  is  being 
sent  to  Montreal  in  early  December  to  inspect  a  new  rotary  baggage  dispensing 
system  which  was  installed  in  that  city's  new  airport  and  to  review  other 
techincal  baggage-conveying  equipment  at  New  York  and  Chicago. 

The  Airport  Manager  has  reviewed  the  budget  requests  of  the  various 
airport  division  heads,  and  December  dates  have  been  set  to  review  budget  items 
with  the  Manager  of  Utilities  prior  to  submission  to  the  Commission. 

On  December  1,  1960  the  new  employees'  parking  lot  was  put  into 
operation,  and  it  is  expected  to  relieve  the  present  crowded  condition  of  the 
regular  public  parking  lots  Nos.  1  and  2. 
Traffic: 

The  volume  of  passenger  traffic  for  October  indicated  an  increase  of 
5.97.  compared  with  the  same  period  of  1959.    Traffic  figures  released  today 
show  the  total  number  of  "in  and  out"  passengers  amounted  to  442,196,  as 
compared  with  417,508  in  October,  1959— an  increase  of  24,688  passengers. 

The  FAA  Control  Tower  recorded  a  total  of  12,455  scheduled  airline 
arrivals  and  departures,  as  compared  with  12,597  in  October,  1959. 

Total  mail  (air  mail  and  first  class  mail  by  air)  amour  ted  to 
4,557,499  pounds  in  October,  1960,  an  increase  of  25.67,  over  October,  1959. 

(more) 
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Traffic  (cont'd) 

Freight  moving  through  San  Francisco  by  air  amounted  to 
10,116,120  pounds,  down  1,97*  from  a  year  ago.    Express  pounds  handled 
amounted  to  847,215  pounds,  up  3.77,  over  October,  1959. 

*  *  * 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,286 TH  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  DECEMBER  13, 
I960,  COMMENCING  AT  2:00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order; 


Present: 


Absent: 


Commissioners  Edw.  B.  Baron,  Stuart  N.  Greenberg, 
Don  Fazackerley,  Henry  W.  Roden 

Commissioner  Thomas  P.  White 


Fresident  Edw,  B,  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Roden. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,285th  regular  meeting  of  the 
Commission,  held  December  6,  I960,  were  approved  following  the 
correction  of  Page  12,412  by  changing  the  date  referred  to  in 
Resolution  No.  20,794  as  the  date  of  adoption  of  Resolution  No. 
20,755  from  November  27,  I960  to  November  29,  I960, 


Vote: 


Ayes-Commissioners  Baron,  Greenberg,  Fazackerley, Roden 
Absent-Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolutions  were  adopted-* 

Vote:        Ayes-Commissioners  Baron,  Greenberg,  Fazackerley, Roden 
Absent-Commissioner  White 

— -RESOLUTION  NO.  20,795— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litigated  Settlements 

CC  Grace  C.  Weisser 
MC  Pearline  Williams 
TC  John  A.  Campbell 
TC  .Angela  Fischnaler 


Date  of  Accident 

April  7,  I960 
September  30,  I960 
May  4,  I960 
October  27,  I960 


Settlement 

$  850.00 
•  600 . 00 
2, 000. CO 

600,00 
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Litigated  Settlements  Date  of  Accident  Settlement 

MC  Leo  Seelig  and  August  26,  195#  2,050.00 

Esther  Seelig  1,950.00 
CO  Melvin  Goodman  October  19,  1956  4,000.00 

Appropriation  No,  0.735.204.000  $12,050.00 

— RESOLUTION  NO.  20,796*** 

RESOLVED.,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

San  Francisco  Water  Department  Contract  No.  976~For  the  Laying 
of  6-Inch  Cast  Iron  Mains  in  Athens  and  Other  Streets  (Replace- 
ment of  Small  Mains),  to  Michael  Murphy,  Jr.,  in  net  amount  of 
$14,295.00. 


San  Francisco  Water  Department  Contract  No*  977-For  the  Laying 
cf  6-Inch  Cast  Iron  Main  in  Stanford  Heights  Ave.  between  Los 
Palmos  Drive  and  Dorcas  Way  -  Miraloma  Park  Subdivision  No.  11, 
to  Associated  Pipeline,  Inc..  in  net  amount  of  $2,233#00;  and 
be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  work 
are  hereby  rejected. 


— RESOLUTION  NO.  20,797— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  SERRA  BOWL,  INC. 

Permit  to  construct  a  sewer  lateral  across  a  portion  of  the  San 
Andreas-Baden  Merced  132  foot  right  of  way;  said  crossing  being 
within  the  limits  of  First  Avenue  and  Lot  6  of  Block  3,  City 
Extension  Homestead,  near  Colma,  San  Mateo  County;  subject  to  a 
$50.00  permit  fee. 


— RESOLUTION  NO.  20,798— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed,  and  approves  Final  Payment,  in  amount 
$3,663.90,  in  favor  of  ¥.  E.  Wickliffe,  under  H.H.  Contract  No. 
335-Reroof ing  six  cottages  at  Moccasin. 


— RESOLUTION  NO,  20,799— 

RESOLVED,  That  this  Commission  hereby  approves  the 
following  contract  payments: 

$13,758.22,  in  favor  of  Oscar  Cf  Holmes,  Inc.,  under  AD  Contract 
No.  253-Additions  to  Sewage  Treatment  Plant  at  San  Francisco 
International  Airport. 
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$87/761.30,  in  favor  of  L.  C.  Smith  Company,  under  AD  Contract 
No,  265~Pavement  Reconstruction  and  Runway  Extension  at  San 
Francisco  International  Airport, 

$13, 492.43/  in  favor  of  Safe  Electric  Company,  under  AD  Contract 
No,  278-Reconstruction  of  Runway  lighting  System  at  San 
Francisco  International  Airport. 

$9,369.32,  in  favor  of  Thomas  &.  McCormick,  under  MR  Contract 
No,  444-iilterations  to  Washington-Mason  Carhouse. 

$10,211.40,  in  favor  of  0.  J.  Collins,  under  WD  Contract  No, 
934-Construction  of  Chlorine  Stations. 

$150.00,  in  favor  of  Leigh  Fisher,  under  Professional  Services 
Agreement  for  professional  planning,  operational  research  and 
consultant  service,  San  Francisco  International  Airport. 

$218>. 75,  in  favor  of  Robert  Roronjeff,  under  Professional 
Services  Agreement  for  professional  services  relating  to  the 
development  of  San  Francisco  International  Airport. 

$250.00,  in  favor  of  Elmer  F,  Maryatt,  under  Professional 
Services  Agreement,  consulting  engineer,  Hetch  Hetchy  Project. 

$5,0^0.00,  in  fpvor  of  DeLeuw,  Cather  &  Company,  for  Profession- 
al Engineering  Services  to  conduct  traffic  survey  of  automobile 
and  commercial  vehicles  at  San  Francisco  International  Airport. 


— RESOLUTION  NO.  20,800— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  following  Departmental  Requests  for 
Funds: 

Municipal  Railway 

$22,925*00,  transfer  from  Fuels  and  Lubricants  Appropriation  No. 
0,735.321.000  to  Materials  and  Supplies  Appropriation  No. 
0.735.300.000. 

Water  Department 

To  provide  funds  as  required  for  the  Third  Quarter,  Fiscal  Year 
1960-1961,  as  follows:    Injuries  and  Damages,  $5,000.00;  Com- 
missions-Bank Collections,  $4,875.00;    and  Fees-License  Permits, 
$2,225.00, 

San  Francisco  International  Airport 
$1,807,06,  to  provide  funds  for  fire  insurance. 


— RESQLUTI ON  NO .  20 , 80 1 — 

RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  Manager  of  Utilities,  Department  Managers  and  the  City 
Attorney,  approves  the  write-off  of  uncollectible  accounts 
receivable  which  are  more  than  90  days  past  due  and  the  adjust- 
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ment  of  accounts  receiveible,  p6r  the  following; 

Municipal  Railway,  List  of  December  8,  I960  $35,27; 
and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  compromise 
settlements,  as  follows: 

Municipal  Railway  Amount  Compromise 

Debtor  Billed  Settlement 

Lucky  Lager  Brewing  Co,  $182.70  $162*75 

Raphael  S.  Dueri  73.63  57.63 

James  R.  Harris  141.11  118.01 

$402.  P  "$532739; 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  November,  I960,  for  damages  which  the  respective 
departments  have  against  miscellaneous  debtors: 

Municipal  Railway        $742 .&g 
Water  Department  184.53* 


— RESOLUTION  IMP.  20,802— 

RKSOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Walter  Department  and  the  City  Attorney,  this  Com- 
mission hereby  approves  and  hereby  requests  the  Controller  to 
draw  warrant  against  such  funds  as  are  legally  available  in 
settlement  of  claim  of  Pacific  Telephone  and  Telegraph  Company 
in  amount  of  $683.06;  said  claim  arising  from  alleged  damage 
in  front  of  133  Fillmore  Street,  June  7,  I960. 


—RESOLUTION  NO.  20,803— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Wat &r  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  FRANK  STEFFENSEN 

Permit  to  occupy  for  grazing  purposes  a  portion  of  Hetch  Hetchy 
Bay  Division  pipeline  right  of  way  extending  between  Elm  and 
Laurel  Streets,  Newark,  Alameda  County;  subject  to  a  considera- 
tion of  $50  per  year. 


— RESOLUTION  NO.  20,804— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 

TO:  WM.  S.  SORINI 

1116  RIDGE WOOD  DRIVE 
MILLBRAE 
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Permit  for  grazing  purposes  on  a  portion  of  that  certain  55*63 
acre  tract  of  land  known  as  the  San  Andreas  Filter  Plant  Site, 
near  San  Bruno,  San  Mateo  County;  subject  to  a  consideration  of 
$900  per  year. 

Cancelling  permit  issued  to  Harry  Braun  for  occupancy  of  the 
above  tract  land  by  Resolution  No.  1969U,  adopted  November  3, 
1959. 


— RESOLUTION  NO.  20,805— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed  covering  WD  Contract  No.  974-Laying  of 
6-Inch  Cast  Iron  Main  in  24th  Avenue  from  Balboa  Street  to  a 
Point  280  Feet  Southerly;  San  Francisco  Water  Department,  Con- 
tractor; and  allows  two  working  days  unavoidable  delay  due  to 
interference  by  other  contractors. 


— RESOLUTION  NO.  20,806— 

WHEREAS ,  ColumbiOu-Geneva  Steel  Division  of  United  States 
Steel  Corporation,  a  permittee  of  City  at  the  San  Francisco 
International  Airport  under  this  Commission's  Resolution  No. 
20499  adopted  August  23,  I960,  has  applied  for  permissiou  to 
self-insure  under  section  15  of  its  Space  permit,  in  respect 
to  public  liability  and  property  damage  insurance  coverage 
requirements  contained  in  sold  permit,  and  has  furnished  this 
Commission  with  satisfactory  evidence  of  its  ability  to  so 
self-insure,  now,  therefore 

BE  IT  RESOLVED,  that  this  Commission  hereby  approves  the 
request  of  Columbia -Geneva  Steel  Division  to  insure  City, 
Commission  and  its  members,  and  the  officers,  agents  and 
employees  of  each,  with  equal  protection  as  that  required  under 
the  terms  and  conditions- of  section  15  of  said  permit  in 
respect  to  bodily  injury,  death  and  property  damage,  by  its 
own  self-insurance  plan,  in  lieu  of  furnishing  City  with  the 
specified  insurance  coverage  required  by  said  permit,  subject 
to  the  following  conditions: 

(1)  Commission  reserves  the  right  to  rescind  this 
resolution  and  cancel  the  right  conferred  hereunder  at 
any  time  during  the  term  of  said  permit  in  its  absolute 
discretion  and  to  require  said  permittee  to  furnish  it 
with  the  said  insurance  coverage  as  required  by  said 
section. 

(2)  That  Columbia-Geneva  Steel  Division  furnish  to 
this  Commission  forthwith  in  writing  its  acceptance  of 
the  privilege  contained  herein  cjid  its  commitment  to 
self-insure  City  as  required  hereby. 


— RESOLUTION  NO.  20,807— 

RESOLVED,  That  this  Commission  approves  plans  and  specifi- 
cations, and  hereby  authorizes  Bid  Call: 
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AD  Contract  No,  284-Fill  for  Extension  of  Runway  28L  at  San 
Francisco  International  Airport, 


— RESOLUTION  NO,  20,808— 

RESOLVED,  That  Resolution  No.  20,624,  adopted  October  4, 
i960,  authorizing  lease  of  certain  airport  space  to  the  U.  S. 
Post  Office  Department  for  an  annual  rental  of  $43,658.50,  be 
and  the  same  is  hereby  amended  by  adding,  at  no  charge  therefor, 
the  use  of  approximately  1,146  sq.  ft,  of  loading  platform 
south  of  Area  14,  Air  Cargo  Building,  San  Francisco  Inter- 
national Airport,  together  with  a  vehicle  maneuvering  area 
adjoining  the  east  side  of  said  loading  platform,  consisting 
of  approximately  9,400  sq«  ft. 


—RESOLUTION  MO.  20,809— 

KESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  excess  Modification  of  Contract  in 
amount  of  $4,486,50,  under  AD  Contract  No.  253-Additions  to 
Sewage  Treatment  Plant;  contractor,  Oscar  C.  Holmes,  Inc.; 
to  provide  for  certain  plumbing  changes. 


— RESOLUTION  HO,  20,810— 

RESOLVED,  That  this  Commission  hereby  appoints  James  J. 
Finn,  Secretary  of  Public  Utilities  Commission,  as  Acting 
Manager  of  Utilities  from  December  21,  I960,  through  January  2, 
1961,  during  the  absence  from  the  state  of  Robert  C.  Kirkwood, 
Manager  of  Utilities. 


—RESOLUTION  NO.  20,811— 

RESOLVED,  That  that  certain  Space  or  Use  Permit,  issued 
to  United  Air  Lines,  Inc.  pursuant  to  Resolution  No.  15652, 
covering  the  occupancy  of  42  square  feet  of  floor  space  on 
the  main  floor.  Room  119  of  the  terminal  building,  is  hereby 
rescinded  as  of  November  30,  I960, 


— RESOLUTION  NU.  20,812— 

RESOLVED,  That  this  Commission  on  the  recommendation  of  ths 
Manager  of  Utilities,  General  Manager  and  Chief  Engineer,  San 
Francisco  Water  Department,  and  the  City  Attorney,  approves 
the  write-off  of  uncollectible  accounts  receivable  which  are 
more  than  90  days  past  due  and  the  adjustment  of  accounts 
receivable  per  the  Water  Department  List  of  November  30.  I960, 
amount  $827.68. 


—RESOLUTION  NO.  20,813— 

RESOLVED,  That  this  Commission  hereby  amends  that  certain 
agricultural  and  grazing  lease- awarded  to  John  M.-Perata  under 
authority  of  Resolution  No.  19,165,  adopted  May  5,  1953;  by 
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correcting  the  acreage  of  said  lease  to  read  850  acres,  and 
deducting  from  the  sum  due  hereafter  on  the  next  semiannual 
installment  the  amount  of  $650,00  to  reflect  a  credit  for  the 
first  year  of  the  lease,  now  past;  plus  the  reduction  of  $650.00 
per  year  from  the  annual  rental  of  $6510,00  for  each  of  the  re- 
maining four  years  of  the  lease. 


Manager  of  Utilities  Calendar  Items : 

Mr.  Kirkwood:    You  are  aware  that  the  first  of  March  Harry  Lloyd 

will  be  retiring.    There  has  been  a  rather 
critical  situation  in  his  department  which  he  and  I  have  had 
occasion  to  discuss,  because  of  the  fact  we  have  had  a  number  of 
unfilled  positions  pending  outcome  of  Civil  Service  examinations. 
There  are  several  vacancies  in  key  positions,  and  it  may  be  wise 
to  reorganize  the  structure  of  the  Engineering  Department.  It 
was  Mr.  Lloyd's  feeling  that  it  would  be  well  if  I  could  choose 
his  successor  now  in  order  that  some  of  these  problems  could  be 
approached  better  by  the  man  coming  in.    By  settling  on  Mr, 
Lloyd1 s  successor  now,  the  reorganization  work  will  be  simplified 

Mr,  Lloyd,  I  trust,  will  continue  to  be  with  us  just  as  long  as 
possible — I  don't  know  anything  at  all  about  leave  and  vacation 
due  him  at  this  point;  he  will  have  to  bring  that  subject  up. 
But  I  think  it  would  be  well  if  we  could  agree  on  his  successor 
at  this  point.    I  feel  Mr.  Lloyd  has  brought  along  in  his  de- 
partment a  number  of  very  excellent  men.    So,  again,  it  is  a 
selection  from  the  ranks  within  the  department.    I  would  suggest 
to  this  Commission  that  Oral  Moore  should  take  over  from  Harry 
Lloyd  in  the  position  as  General  Manager  of  Hetch  Hetchy  Project 
and  Utilities  Engineering  Bureau,  on  the  1st  of  March, 

I  will  be  talking  to  you  later  about  some  changes  in  the 
structure  of  that  department  and  will  look  to  the  Commission 
for  some  assistance  in  bringing  these  about.    Harry  Lloyd  has 
over  the  years  developed  his  way  of  handling  things  and,  as  you 
know,  has  done  it  in  tip-top  shape.    I  think  Mr*  Lloyd's 
success  before  the  Board  of  Supervisors  for  appropriations  his 
department  has  needed  and  wanted  has  indicated  the  status  he 
enjoys  in  City  government.    I  hope  that  we  will  not  lose  the 
wisdom  Mr,  Lloyd  has,  and  that  he  will  continue  to  help  us  from 
time  to  time. 

Commissioner  Greenberg:  I  would  like  to  move  the  appointment  of 

Oral  Moore,  effective  March  1,  1961, 
and  in  so  doing  I  am  sure  the  rest  of  the  Commission  joins  with 
me  in  regretting  the  loss  of  Harry  Lloyd  who  has  worked  hard, 
faithfully  and  successfully  for  us  and  the  City.    I  think  your 
selection  is  very  good  and  a  timely  one.    I  want  to  congratu- 
late your  selection  and  Mr.  Lloyd  for  his  work. 

Commissioner  Fazackerley  seconded  the  motion,  but  suggested 
that  at  this  time  the  Commission  express  intent  and  that  the 
resolution  confirming  the  appointment  of  Mr.  Moore  be  ma^de  at 
the  time  of  Mr.  Lloyd's  retirement. 
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— RESOLUTION  NO*  20,814— 


RESOLVED,  That  this  Commission  does  and  hereby  expresses 
its  intention  to  confirm  the  appointment  by  the  Manager  of 
Utilities  cf  Oral  L.  Moore  as  General  Manager  and  Chief 
Engineer,  Hetch  Hetchy  Water  Supply,  Power  and  Utilities 
Engineering  Bureau,  as  of  March  1,  196l,  upon  the  retirement  of 
Harry  E.  Lloyd,  present  General  Manager  and  Chief  Engineer, 
Fetch  Hetchy  Water  Supply,  Power  and  Utilities  Engineering 
Bureau, 

Vote:     Ayes-Commissioners  Baron,  Greenberg,  Fazackerley,  Roden 
Absent-Commissioner  White 


Departmental  Report : 

Mr.  Lloyd  presented  the  Hetch  Hetchy  Water  Supply,  Power  and 
Utilities  Engineering  Bureau  monthly  report*    He  added  he  had 
a  favorable  comment  to  make  relative  to  the  statement  on  Page 
2  concerning  the  p^an  to  continue  the  curtailed  generation 
schedule  throughout  the  month  of  December;  stating,  ifI  think 
the  situation  has  since  improved  that  I  am  contemplating  putting 
Moccasin  back  on  full  operation  on  the  15th  of  this  month*  One 
of  the  reasons,  as  of  now  we  have  practically  twice  as  much 
precipitation  to  date  as  we  had  last  year.    Although  it  is 
still  true  the  reservoirs  are  down,  I  think  it  is  safe  to  re- 
activate the  idle  unit  at  Moccasin." 


Roll  Call: 

Commissioner  Fazackerley  requested,  in  light  of  the  story 
appearing  in  the  morning  pauper  relative  to  Pan  American  lease 
discussions,  that  the  Manager  of  the  Airport  bring  the  Com- 
mission up  to  date  on  this  matter. 

Mr.  Brown:    As  you  know,  I  have  been  meeting  informally  with 

representatives  of  Pan  American  in  connection  with 
the  eventual  development  of  their  maintenance  base  in  Plot  1, 
Our  plans  for  the  second  terminal  building  are  progressing  very 
well  and  the  time  schedule  looks  very  good  for  early  in  1963* 
So,  we  felt  it  timely  to  enter  into  discussions  with  Pan 
American  regarding  their  contemplated  plans  in  this  particular 
area*    We  have  been  discussing  matters  under  their  present 
lease  as  they  affect  their  new  terminal  area,  and  to  attempt 
to  get  an  understanding  of  what  they  contemplate  doing.  It 
must  be  understood  that  conversations  we  had  are  leading  to 
putting  out  to  public  bid  the  areas  involved  here. 

As  soon  as  we  have  arrived  at  some  firm  conclusions,  we  will 
oome  before  you  with  recommendations.  We  hope  to  be  able  to 
bring  this  before  the  Commission  in  about  three  weeks. 


THEREUPON  THE  MEETING  ADJOURNED 
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HETCH  HETCHY  WATER  SUPPLY,  POiSR 
AND  UTILITIES  ENGINEERING  BUREAU 

Report  on  the  Activities  of  the  Bureau 
Public  Utilities  Commission  Meeting 
December  13,  I960 

HETCH  HETCHY" 
Water  Conditions 

Storage  conditions  in  the  mountain  reservoirs  are  at  a  21-year  low,  but  the  pre- 
cipitation that  has  occurred  this  season  to  date  has  greatly  increased  the  prospect 
of  the  year  being  a  normal  or  possibly  a  wet  one.    While  the  precipitation  has 
not  measurably  increased  the  storage,  the  snow  pack  that  now  exists  at  the  higher 
elevation  will  add  considerably  to  the  runoff  beginning  April  1,  1961. 

Delivery  of  water  through  the  Hetch  Hetchy  Aqueduct  to  the  Bay  Area  was  restored 
following  the  shutdown  for  the  connections  of  Atomic  Energy  Commission  facilities 
at  Mocho  Shaft  and  has  been  maintained  at  maximum  capacity  for  the  month  of 
November, 

With  the  advent  of  recent  early  local  rains,  the  flow  rate  through  the  Aqueduct 
was  reduced  at  request  of  San  Francisco  Water  Department  from  158  to  135  million 
gallons  per  day  on  December  2,  I960,    Except  for  the  shutdown  mentioned  above, 
this  was  the  first  reduction  in  continuous  delivery  at  the  full  capacity  of  the 
San  Joaquin  Valley  aqueduct  since  April,  1959, 


■ 


Power  Operations 

Generation  at  Moccasin  and  Cherry  powerhouses  was  curtailed  during  the  month  of 
November j  I960,  in  order  to  conserve  storage  in  Hetch  Hetchy  and  Lake  Lloyd 
reservoirs.    This  program  required  the  purchase  of  supplementary  energy  of  approx- 
imately 10,9  million  kilowatthours  during  the  month  in  order  to  supply  the  City's 
industrial  customers.    It  is  planned  to  continue  the  curtailed  generation  schedule 
throughout  the  month  of  December.    Present  indications  are  that  water  storage  in 
Hetch  Hetchy  Reservoir  at  the  end  of  I960  will  amount  to  approximately  90 , 000 
acre-feet,  which  will  justify  resumption  of  full  power  production  at  Moccasin 
beginning  January  1,  1961.    It  is  anticipated  that  storage  remaining  in  Lake  Lloyd 
on  January  1,  1961,  will  amount  to  20,000  acre-feet,  which  will  necessitate  con- 
tinued curtailment  at  Cherry  Powerhouse  until  the  Spring  run-off  starts. 

Atomic  Energy  Commission  Livermore  Water  Supply  Project 

All  underground  work  at  the  Mocho  Shaft  location  and  the  laying  of  ten-miles  of 
ten-inch  pipeline  into  Livermore  has  been  completed  by  the  Contractor  for  the  Atomic 
Energy  Commission.    The  installation  of  pumps  and  surface  facilities  at  Mocho 
Site  is  scheduled  for  completion  during  December,  i960.    First  delivery  of  water 
from  the  Hetch  Hetchy  Aqueduct  through  this  system  to  the  Lawrence  Radiation 
Laboratory  at  Livermore  should  begin  in  January,  1961 1 
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Moccasin  Powerhouse  Rehabilitation 

Now  that  the  Cherry  Power  Project  has  been  completed  and  is  in  operation,  pre- 
liminary studies  have  been  initiated  for  the  rehabilitation  of  Moccasin  Powerhouse, 
in  operation  since  1925  •    The  studies  will  include  investigation  of  the  condition 
of  the  foundations  of  the  generating  units,  water  wheels,  power  transformers  and 
oil  circuit  breakers,  investigation  of  the  necessity  of  reconstruction  or  replace- 
ment of  these  items,  and  study  and  investigation  of  possible  modernization  of 
equipment  leading  toward  more  efficient  operation. 

Taxes 

Taxes  for  fiscal  year  1960-61  on  Hetch  Hetchy  properties  located  in  various  political 
subdivisions  have  been  paid,  with  the  exception  of  the  second  installment  on  the 
tax  bill  submitted  by  Tuolumne  County,    Tuolumne  County  placed  an  assessed  value 
of  $6,062,000  on  the  City's  water  rights  in  that  county*    After  a  hearing  in 
Sacramento  before  the  State  Board  of  Equalization,  Tuolumne  County  was  ordered  to 
reduce  the  assessment  to  $1,21^,000,    The  County  has  filed  suit  to  have  the  Board's 
ruling  set  aside  and,  therefore,  the  Assessor  of  Tuolumne  County  has  submitted 
bills  to  the  City  for  the  full  assessment  of  $6,062,000,    Upon  recommendation  of 
the  City  Attorney,  the  first  instalment  of  the  Tuolumne  County  taxes  was  paid 
under  protest,  and  the  City  will  file  suit  to  recover  the  taxes  paid*  The 
extremely  large  amount  necessitated  a  request  for  a  supplemental  appropriation 
of  $302,000,  which  has  been  approved  by  the  Board  of  Supervisors  and  the  Mayor, 
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Following  is  a  summary  of  taxes  paid  this  year  compared  to  those  for  1959-60? 


1960-61 


1959-60 


Alameda  County 
Mariposa  County 
San  Joaquin  County 
San  Mateo  County 
Stanislaus  County 
Tuolumne  County 

Banta-Carbona  Irrigation  District 
Modesto  Irrigation  District 
Oakdale  Irrigation  District 
West  Stanislaus  Irrigation  District 
City  of  Redwood  City 


$  174*13 
3*24 
300,86 

125.05 
3,536.20 

344,115.35* 


$  337.01 


2.83 
298.26 
134.13 


3,190.17 

40,  268.53 


127.68 

0,00 
862,40 
99.00 

'36  J.  2 


127.68 
0.00 

840.35 
99.00 
58.46 


^9, 330753 


f¥574oo752 


*First  installment  only  paid.    Second  installment  to  be  paid  in  April  if  suit 
is  not  settled. 

CA NYON" CHERRY  POWER  DEVBLOPIlELIT 
Cherry  Powerhouse 

During  the  past  month  the  new  Cherry  Powerhouse  continued  operation  with  only 
minor  shutdowns  for  equipment  corrections  and  adjustments.    Computation  of  the 
electrical  data  recorded  during  the  recent  turbine  acceptance  tests  has  been  com- 
pleted, reviewed,  and  forwarded  to  the  City's  consultant,  N.  R.  Gibson,  Niagara 
Falls,  New  York  for  his  use  in  determining  the  efficiency  and  capacity  of  the 
turbines,  as  required  for  final  acceptance  of  these  units. 

Core  Borings  for  Canyon  Power ;  Tunnel  and  ^xgrjioi^se 

A  contract  has  been  awarded  to  Boyles  Brothers  Drilling  Company  in  the  amount  of 
$13,930  for  core  borings  along  the  route  of  the  proposed  Canyon  Power  Tunnel  and 
at  the  Canyon  Powerhouse  site.    Commencement  of  work  under  this  contract  is  awaiting 
resolving  problems  regarding  access  to  site  of  the  work  prior  to  certification. 


\  «  fi  1  %  ft 

AIRPORT  ENGipMtim  Alj^ 
Federal  Aid  Pro.jects 

The  work  for  placing  fill  for  the  extension  of  Runway  19L  is  essentially  complete. 
It  is  intended  to  schedule  the  paving  portion  of  this  work  for  the  beginning  of 
the  next  construction  season. 

The  work  for  paving  the  200-foot  extension  of  Runway  28R  and  reconstruction  of 
existing  pavements  is  substantially  completes  and  the  runway  is  now  in  use. 

Due  to  adverse  weather  conditions s  work  under  the  contract  for  reconstruction  of 
the  runway  lighting  system  has  been  suspended  until  the  beginning  of  the  next 
construction  season. 

Approval  has  been  received  from  the  Federal  Aviation  Agency  for  advertising  for 
bids  for  Airport  Contract  No,  28^,  Fill  for  Extension  of  Runway  28L,    Pavement  for 
this  extension  will  not  be  placed  until  after  the  fill  settles  for  at  least  six 
months  • 

Terminal  Building 

Work  has  been  completed  on  the  project  for  enlarging  the  restrooms  and  enclosing 
the  patios  in  the  Terminal  Building,    Work  is  also  essentially  complete  on  the 
project  for  remodelling  the  fourth  floor. 

Work  on  the  contract  for  replacing  floor  covering  on  the  first  floor  of  pier  D 
has  been  completed. 

Work  under  the  contract  for  Improvements  to  Piers  and  the  North  Concourse  is  pro- 
ceeding satisfactorily.    Work  on  the  west  wall  of  the  concourse  is  essentially 
complete,  and  air  conditioning  equipment  and  floor  tile  is  being  installed. 
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Bids  for  Informal  Contract  Mo.  293  for  Alteration  to  Sixth  Floor  Heating  have  been 
received,  and  the  contract  is  awaiting  certification. 

Fill  for  Maintenance „Base_ Areas 

In  the  west  field  area,  filling  of  the  sloughs  has  been  completed.    Recent  rains 
have  slowed  this  work.    The  Contractor  is  now  ripping  and  drying  the  fill  which 
has  been  placed  in  Plots  10B  and  11.    Weather  permitting,  the  Contractor  will 
resume  placement  of  fill  this  week. 

Addition  to  Sewage  J^ea^ 

Under  the  contract  for  additions  to  the  sewage  treatment  plant  all  major  concrete 
work  has  been  completed.   At  present  effort  is  being  expended  on  installing  the 
piping  and  controls •    This  project  is  about  66fp  complete. 

Parking  and  Traffic 

Except  for  minor  items,  work  is  complete  on  the  contract  for  constructing  the 
800-car  parking  lot  adjacent  to  the  I  Iain  Entrance  Roads.    The  final  report  on 
traffic  studies  prepared  by  the  firm  of  De  Leuw,  Gather  and  Company  is  now  being 
reviewed. 

South  Terminal  Area 

A  report  on  soil  studies  made  to  determine  the  best  type  of  foundation  to  use  for 
the  proposed  building  and  roads  has  been  received.  Design  studies  are  being  made 
in  regard  to  utility  relocation  and  elevated  roads. 

Engineering 

Plans  are  being  prepared  for  the  extension  of  the  24-inch  water  main  at  the  Airport 
to  provide  additional  reliability. 

Results  of  the  study  made  in  regard  to  alleged  bay  pollution  at  the  Airport  due  to 
industrial  waste  being  discharged  into  bay  waters  are  being  analyzed  in  order  that 

information  can  be  furnished  to  the  Water  Pollution  Control  Board. 
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RAILWAY  ENGINEERING  AND  COilSTRUCTION 

Rehabilitation  of  Washington-Mason  Jgarhouge 

Work  on  this  contract  is  approximately  85%  complete, 

STREET  IJGHTINg 
Mission  Miracle  Mile 

The  Pacific  Gas  and  Electric  Company  has  completed  replacement  of  the  Company's 
incandescent  street  lights  mounted  on  trolley  poles  with  mercury  vapor  lights 
along  Mission  Street  between  Fifteenth  Street  and  Precita  Avenue  (near  Army  Street). 
The  new  installation,  which  was  authorized  in  the  1960-61  budget,  consists  of  one 
hundred  twenty- three  ^00-watt  modern  mercury  vapor  fixtures,  which  has  increased 
the  average  illumination  on  the  street  level  from  0,4  foot-candle  to  approximately 
2.0  foot-candles, 

H.  E.  LLOYD 
General  Manager  and  Chief  Engineer 


-7- 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,2S7TH  REGULAR  MEETING-  OF  THE  PUBLIG  UTILITIES 
COMMISSION,   IN  ROOM  282  -  CITY  HALL,  DECEMBER  20, 
I960,  COMMENCING  AT  2:00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOc^OoOeOoOoO^ 
Call  to  Order: 

Present:    Commissioners  Edw.  B.  Baron,  Stuart  N.  Greenberg, 
Don  Fazackerley,  Thomas  P.  White,  Henry  W.  Roden 

Absent:  None 

President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Roden. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Roden,  the  minutes  of  the  1,286th  regular  meeting  of  the  Com- 
mission, held  December  13,  I960,  were  approved. 


Vote: 


Ayes-rGommissioners  Baron,  Greenberg,  Fazackerley, 

White,  Roden 
Absent-None 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Roden,  the  following  resolutions  were  adopted: 

Vote:         Ayes-Commissioners  Baron,  Greenberg,  Fazackerley, 

White,  Roden 
Absent -None 

—RESOLUTION  NO.  20,815— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

No n- 1 i  t i ga t ed  Settle msnts 

TC  Florence  Larsh 
CO  Nora  Jean  McEvoy 

Litigated  Settlements 

MG  Charles  Gibbs 

MC  Apolonio  Moreno 
Maria  C.  Zuniga 
Austre  Bertha  Zuniga 


Date  of  Accident 

September  13,  I960 
December  12,  1959 


December  31*  1958 
August  25,  1958 


Appropriation  No.  0.735*804.000 


Settlement 

$  2,087.20 
4,900.00 


4,000.00 
12,500,00 
1,000.00 

1,500.0* 

$31,987.20 
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— RESOLUTION  MO,  20,816— 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  covering  use  and  occupancy 
of  property  as  follows: 


TO:  LESTER  0.  VOLL 

1603  ROOSEVELT  AVENUE 
REDWOOD  CITY 

Permit  to  cross  a  portion  cf  the  Bay  Division  Pipeline  No.  3 
right  of  way  with  a  roadway  being  a  portion  of  Lots  2  and  3, 
Block  31/  Oak  Knolls  Subdivision,  Redwood  City;  fee  waived  due 
to  crossover  rights  reserved  from  deed  to  the  City* 


RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19,952,  hereby  authorizes  the  General  Manager 
and  Chief  Engineer,  San  Francisco  Water  Department,  to  accept 
the  Application  for  Water  Supply  for  Resale  Purposes  submitted 
by  the  City  of  Daly  City,  effective  January  3,  1961, 


RESOLVED,  That  this  Commission  hereby  requests  that  the 
Mayor  recommend  to  the  Boardi  of  Supervisors  supplemental 
appropriation  of  Water  Department  funds,  in  amount  of  $40,500„00, 
to  provide  for  the  construction  of  a  hydropneumatic  pump  station 
and  appurtenances  required  to  supply  water  to  the  new  Forest 
Hill  Heights  Subdivision. 


RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  the  necessary  legislation  for 
adoption  by  the  Board  of  Supervisors  authorizing  execution  by 
the  City  of  a  document  releasing  the  State  of  California,  at 
no  costs,  for  any  damages  resulting  to  City's  property,  due  to 
failure  of  the  State  to  build  and  maintain  fencing  along  the 
Dumbarton  Bridge  approach  road  crossing  the  City's  San  Mateo 
County  Parcel  No,  43,  as  per  San  Francisco  Water  Department 
drawing  B-2257. 


RESOLVED,  That  this  Commission  does  hereby  authorize  the 
issuance  of  a  Space  or  Use  Permit  to  the  Hertz  Corporation 
covering  the  following  premises: 


— RESOLUTION  NO,  20,817— 


^RESOLUTION  NO.  20,  gig— 


— RESOLUTION  NO.  20,819— 


— RESOLUTION  N0t  20,820— 


Basic  Operating  Space 

Northwest  Official  Area 
Lot  No,  4 


Square  Feet 


Per  Annum 
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New  Terminal  Building  Square  Feet       Per  Annum 

Ground  Floor  355  $  3,550.00 
Space  1-N  and  3-S 

per  Dwg.BA-10679 

Room  13  5,780  2, 890.00 

Room  14  2,490  1,245.00 

Room  15  156  748.80 

Area  adjacent  and  north  of 

north  ramp  g,06l  967.32 

Lot  No,  4  8,860  1,063.20 


Area  easterly  of  Air  Mail 
Cargo  Building  No.  i  6,400  768.00 


Effective  Date,  December  20,  I960 


$11,232.32 


BE  IT  FURTHER  RESOLVED,  That  this  Commission  does  hereby 
terminate  the  permit  issued  pursuant  to  Resolution  Ho.  18661  as 
of  the  effective  date  of  said  permit. 


— RESOLUTION  NO.  20,821  — 


RESOLVED,  that  to  adequately  protect  the  interests  of  the 
City  and  County  of  San  Francisco  by  insuring  that  the  Operation, 
Maintenance  and  Testing  Manual  for  the  Cherry  Power  Project  now 
being  prepared  is  compl  e  te  a.  nd  adequate,  and.  reflects  the  most 
modern  practices,  this  Commission  hereby  approves  the  employment 
of  Sverdrup  &  Parcel  Engineering  Company  to  furnish  advice  and 
assistance  to  the  City  during  the  preparation  of  the  manual  and 
to  review  the  completed  manual,  at  a  fee  not  to  exceed  $15/000, 
all  in  accordance  with  the  terms  and  conditions  of  an  appropriate 
form  of  agreement  to  be  entered  into  by  and  between  the  Public 
Utilities  Commission  and  said  Sverdrup  6c  Parcel  Engineering 
Company. 


— RESOLUTION  NO.  20,822— 

RESOLVED,  That  this  Commission  hereby  requests  that  the 
Mayor  recommend  to  the  Board  of  Supervisors  supplemental 
appropriation,  in  amount  of  $5,170.00,  to  provide  funds  for  the 
reclassification  of  Water  Department  employments  by  deleting  the 
following  positions:  one  B6  Accountant  II,  one  B4  Accountant  I, 
and  one  B308  Calculating  Machine  Operator;  and  by  adding  the 
following  positions:  one  B310  Tabulating  Machine  Operator  IBM 
and  one  B310.4  Supervisor  Tabulating  Division. 


--RESOLUTION  NO.  20,823— 

RESOLVED,  That  pursuant  to  the  provisions  of  Ordinance  No. 
6562,  this  Commission  approves  the  terms  and  eonditions  and 
hereby  authorizes  issuance  of  revocable  permit  to  the  following 
operator  of  vending  machines  on  Municipal  Railway  property. 
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BiiY  CITIES  AUTOMAT  COMPANY.  Permit  to  install  and  operate 
candy  vending  machines  at  Geary,  Geneva,  24th  and  Utah,  Kirk- 
land,  Washington  and  Mason,  and  Potrero  divisions;  permittee 
to  pay  11  per  cent  of  quarterly  gross  sales;  and  be  it  further 

RESOLVED,  That  revocable  permit  issued  to  C.  L.  Woodruff 
Company  of  San  Francisco,  under  Resolution  No.  11,617,  adopted 
May  lU,  1951,  is  hereby  cancelled. 


--RESOLUTION  NO.  20,g2U— 

RESOLVED,  That  this  Commission  does  hereby  amend  and 

revise  the  San  Francisco  International  Airport  Rules  and 

Regulations,  Section  IV,  Item  4l5,  through  the  adoption  of  the 
following  Regulation: 

Any  owner,  lessee,  operator  or  other  person  having  the 
control,  or  the  right  of  control,  of  any  disabled  air- 
craft shall  be  responsible  for  the  prompt  removal  and 
disposal  thereof,  and  any  and  all  parts  thereof,  sub- 
ject, however,  to  any  requirement  or  direction  by  the 
Civil  Aeronautics  Board,  the  Federal  Aviation  Agency,  or 
the  Airport  Manager  that  such  removal  or  disposal  be 
delayed  pending  an  investigation  of  an  accident.  Any 
owner,  lessee,  operator  or  other  person  having  control, 
or  the  right  of  control,  of  any  aircraft,  does,  by  his 
or  its  use  of  the  Airport,  agree  and  consent  (notwith- 
standing any  provision  in  any  agreement,  lease,  permit 
or  other  instrument  to  the  contrary)  that  the  Airport 
Manager,  and  the  employees  or  agents  of  Airport,  in 
their  discretion,  may  take  any  and  all  necessary  action 
to  effect  the  prompt  removal  or  disposal  of  said  air- 
craft, if  same  should  become  disabled  so  as  to  obstruct 
any  part  of  the  Airport  utilized  for  aircraft  operations; 
it  being  further  understood  and  agreed  that  any  costs 
incurred  by  or  on  behalf  of  the  Airport  for  any  such 
removal  or  disposal  of  any  aircraft  shall  be  billed  to 
and  paid  to  the  Airport  Manager  by  such  owner,  lessee, 
operator  or  other  person  having  the  control,  or  the 
right  of  control,  of  said  aircraft,  and  that  any  claim 
for  compensation  against  the  City  and  County  of  San 
Francisco,  the"' Public  Utilities  Commission,  and  any  of 
their  officers,  agents  and  employees,  for  any  and  all 
loss  or  damage  sustained  to  any  such  disabled  aircraft, 
or  any  part  thereof,  by  reason  of  any  such  removal  or 
disposal,  is  waived,  and  that  the  owner,  lessee, 
operator  or  other  person  having  control,  or  the  right 
of  control,  of  said  aircraft  shall  indemnify,  save 
harmless  and  defend  the  City  and  County  of  San  Francisco, 
the  Public  Utilities  Commission,  and  all  of  their 
officers,  agents  and  employees,  against  any  and  all 
liability  for  injury  to  or  death  of  any  person,  or  for 
any  injury  to  any  property  arising  out  of  such  removal 
or  disposal  of  said  aircraft* 
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-RESOLUTION  NO,  20,825— 


RESOLVED,  that  in  the  matter  of  City  and  County  of  San 
Francisco,  a  municipal  corporation,  Plaintiff,  vs.  Greyhound 
Rent~A~Car,  Inc.,  a  corporation,  The  Greyhound  Corporation,  a 
corporation,  and  Does  One  through  Ten,  inclusive,  Defendants, 
Superior  Court  No.  493163,  this  Commission  hereby  authorizes 
compromise  and  settlement  of  said  matter  for  the  sum  of 
$10,000.00  to  be  paid  by  the  above-named  defendants,  and 

BE  IT  FURTHER  RESOLVED,  that  the  City  Attorney  is 
authorized  to  execute  for  an  on  behalf  of  this  Commission  and 
the  GUy  ^nd  County  of  San  Francisco,  a  municipal  corporation, 
all  documents  necessary  to  the  settlement  thereof. 


—RESOLUTION  NO.  20,826  — 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No.  16,527/  adopted  July  16,  1956, 
payment  of  claims  in  amount  $312,89,  per  Water  Department  list 
of  November,  i960* 


— RESOLUTION  NO.  20,827— 

RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19,952,  hereby  authorizes  the  General  Manager 
and  Chief  Engineer,  San  Francisco  Water  Department,  to  accept 
the  Application  for  Water  Supply  for  Resale  Purposes  submitted 
by  the  City  of  Millbrae,  effective  January  1,  196l, 


— RESOLUTION  NO.  20,828— 

RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No,  19,952,  hereby  authorizes  the  General  Manager 
and  Chief  Engineer,  San  Francisco  Water  Department,  to  accept 
the  Application  for  Water  Surroly  for  Resale  Purposes  submitted 
by  the  Town  of  Hillsborough,  effective  January  1,  1961. 


—RESOLUTION  NO.  20,829— 

RESOLVED,  that  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:       Bay  Aviation  Services  Company 

Effective:       November  1,  I960  except  for  Pier  D  space  for  which 

the  effective  date  shall  be  established  by  the 
Airport  Manager 

LOCATION  -  Sq.  Ft.  Yr.  Rate       Yearly  Amt,, 

Central  Terminal 


Pier  D,  Ground  Floor 

Room  37.3  31**  $4.80         $  1,507.20 
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LOCATION 


Yr.Rate 


Year  It  <tmt*  * 


Executive  Aircraft  Terminal 


Room  126 


126A 
142 
130 


162 

SI 

13ft 
126 

96 

351 


$2,40 


11 


$388,80 
194.40 
321,60 
302. 40 


142A* 


1,00 


Building  Rear  of  Hangar  4 


Portion* 

Adjacent  Pavement 


300) 
72) 


1.00 


$2,716.40 


♦Designated  as  a  common  use  area,  Permittee  to  maintain  at  no 
expense  to  City,  Commission  retaining  right  to  terminate  such 
use  at  any  time. 

♦♦Designated  as  a  public  waiting  room  to  be  used  by  owners  and 
operators  of  aircraft  in  addition  to  use  by  others.  Com- 
mission retaining  right  to  terminate  designation  at  any  time. 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  hereby 
terminates;  as  of  the  effective  date  set  forth  above,  that  cer- 
tain Airport  Space  or  Use  Permit  previously  issued  under 
authority  of  Resolution  No,  20,222  in  favor  of  Oakland  Air- 
motive  Company  dba  Bay  Aviation  Services  Company. 


RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Departmental  Request  for  Funds:  Water 
Department,  in  amount  $40,000*00,  to  transfer  a  portion  of 
surplus  in  Appropriation  0,745.370,000  Taxes,  to  provide  for 
a.  deficit  in  Appropriation  0.745.300.000  Material  and  Supplies, 


RESOLVED,  That  this' Commission  hereby  approves  contract 
payment  in  amount  of  $34,391*59;  in  favor  of  Sverdrup  &  Parcel, 
Ino.,  for  Engineering  Services-Canyon  Cherry  Power  Development, 
HetGh  Hetchy  Project, 


WHEREaS,  City  and  County  of  San  Francisco  entered  into 
that  certflin  agreement  dated  June  1,  1953/  with  Modesto  and 
Turlock  Irrigation  Districts,  for  sale  and  purchase  of 
electrie  energy,  for  a  terra  expiring  at  midnight  on  the  30th 
day  of  April,  1962,  and 


—-RESOLUTION  NO.  20,830— 


RESOLUTION  NO.  20,831— 


—RESOLUTION  NO.  20,832— 
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WHEREAS,  agreement  has  been  reached  between  City  and 
Qpunty  of  San  Francisco  and  the  Modesto  Irrigation  District  to 
enter  into  a  contract  entitled  Agreement  between  City  and 
County  of  San  Francisco  and  Modesto  Irrigation  District  for 
Sale  and  Purchase  of  Electric  Power,  which  shall  supersede  the 
said  agreement  of  June  1,  1953. 

NOW  THEREFORE  BE  IT  RESOLVED:    That  the  said  agreement 
between  City  and  County  of  San  Francisco  and  the  Modesto 
Irrigation  District,  superseding  the  agreement  of  June  \t  1953, 
shall  take  effect  at  12:01  a»m.  on  January  1,  1961,  and  shall 
continue  in  effect  until  midnight  on  the  30th  day  of  April, 
1972,  subject  to  the  conditions  set  forth  in  Article  2  of  the 
said  agreement  between  City  and  County  of  San  Francisco  and  the 
Modesto  Irrigation  District, 


—RESOLUTION  NO.  20,833— 

WHEREAS,  City  and  County  of  San  Francisco  entered  into 
that  certain  agreement  dated  June  1,  1953,  with  Modesto  and 
Turlock  Irrigation  Districts,  for  sale  and  purchase  of 
electric  energy  for  a  term  expiring  at  midnight  on  the  30th 
day  of  April,  1962,  and 

WHEREAS,  agreement  has  been  reached  between  City  and 
County  of  San  Francisco  and  Turlock  Irrigation  District  to 
enter  into  a  contract  entitled  Agreement  between  Gity  and 
County  of  San  Francisco  and  Turlock  Irrigation  District  for 
Sale  and  Purchase  of  Electric  Power,  which  shall  supersede  the 
said  agreement  of  June  1,1953. 

NOW  THEREFORE  BE  IT  RESOLVED:    That  the  said  agreement 
between  City  and  County  of  San  Fremcisoo  and  the  Turlock 
Irrigation  District,  superseding  the  agreement  of  June  1,  1953, 
shall  take  effect  at  12:01  a.m.  on  January  1,  196l,  and  shall 
continue  in  effect  until  midnight  on  the  30th  day  of  April, 
1972,  subject  to  the  conditions  set  forth  in  Article  2  of  said 
agreement  between  City  and  County  of  San  Francisco  and  the 
Turlock  Irrigation  District. 

****** 

In  reference  to  the  item  regarding  Revocable  Permit  for  instal- 
lation of  candy  vending  machines  on  Municipal  Railway  property, 
Commissioner  White  recommended  that  the  operation  be  watched 
very  closely,  and  if  the  machines  are  not  properly  serviced 
consideration  be  given  to  revocation  of  the  permit.  Commissioner 
Fazackerley  suggested  that  management,  by  comparing  the  Munici- 
pal Railway  installations  or  any  other  vending  machine  instal- 
lations the  Public  Utilities  Commission  might  have  with  like 
installations  in  other  City  departments,  determine  whether  or 
not  we  are  receiving  the  proper  revenue  from  said  machines. 

Manager  of  Utilities  Calendar  Items: 

Mr.  Kirkwood  reported  to  the  Commission  the  fact  that  he  had 
submitted  for  their  consideration  and  discussion  the  proposed 
new  transit  advertising  agreement  between  the  City  and  County 
of  San  Francisco  and  Fielder-Sorensen  &  Davis. 


After  some  discussion,  Vernon  W.  Anderson,  General  Manager, 
Municipal  Railway,  was  requested  to  submit  to  the  Gommission  on 
or  before  January  3,  19&1,  specific  information  as  to  practices 
followed  by  other  metropolitan  transit  lines  across  the 
country,  with  particular  reference  to  minimum  guarantees  and 
payments  made  to  said  lines  by  the  advertising  agency.  This 
matter  will  be  placed  on  the  Commission's  formal  calendar  for 
consideration  on  January  3,  196l. 

Mr.  Kirkwood  discussed  with  the  Commission  the  situation 
existing  between  the  City  of  San  Mateo  and  the  City  and  County 
of  San  Francisco  regarding  the  use  of  80  acres  of  watershed 
land  located  on  Polhemus  Road  in  San  Mateo  County  for  recrea- 
tional purposes.    The  Commission  had  already  granted  the  City  of 
San  Mateo  the  right  to  use  the  land  for  recreational  purposes 
provided  they  relieve  the  City  and  County  of  San  Francisco  from 
paying  the  taxes.    It  now  develops  that  the  land  in  question  is 
without  the  limits  of  the  City  of  San  Mateo,  and  the  City  of 
San  Mateo  has  no  power  to  relieve  the  City  and  County  of  San 
Francisco  from  payment  of  tajces  on  said  property*    However,  the 
City  of  San  Mateo  has  offered  to  pay  one  half  the  taxes  at  this 
time* 

Mr.  Kirkwood  recommended  that  the  present  resolution  by  the 
Commission  allowing  the  use  of  said  property  for  recreational 
purposes,  provided  that  the  taxes  were  assumed  by  the  City  of 
San  Mateo,  be  allowed  to  stand;  and  that  Mr,  Turner  be 
directed  to  explore  the  matter  further.    Mr,  Kirkwood  felt  that 
providing  the  initial  capital  cost  for  recreational  lands  in  San 
Mateo  County  and  sharing  in  payment  of  taxes  for  said  lands 
would  be  a  dangerous  precedent .    It  was  the  order  of  the  Com- 
mission that  Mr.  Kirkwood1 s  recommendation  be  followed. 


Roll  Gall: 

Commissioner  White  asked  Mr.  Turner  when  the  Water  Department 
pipes  were  going  to  be  removed  from  open  storage  at  University 
Mound.    He  indicated  the  fact  that  children  playing  around 
the  pipes  may  be  causing  some  damage,  thus  contributing  to 
pipe  failures  which  could  be  similar  to  the  recent  break 
on  3^th  Avenue.    Commissioner  White  also  requested  Mr.  Turner 
to  investigate  the  cause  behind  the  recent  shutdown  in  water 
service  on  Panorama  Drive  from  Olympia  to  the  top  of  the  Hill, 
It  is  rumored  that  there  was  a  crack  in  one  of  the  mains  in 
the  area.    Mr.  Turner  stated  that  he  had  no  knowledge  of  the 
shutdown  but  that  he  would  investigate  and  report  directly  to 
Commissioner  White.    Mr,  Turner  indicated  also  that  the  pipe 
would  be  removed  from  University  Mound  upon  acquisition  of  a 
new  corporation  yard  at  Islais  Creek. 

Commissioner  Fazackerley,on  behalf  of  the  Commission,  extended 
Season's  Greetings  to  all  the  employees  of  the  Public  Utilities 
Commission, 

Departmental  Report: 

Municipal  Railway  monthly  report,  presented  by  V.  W,  Jmderson, 

THEREUPON  THE  MEETING  ADJOURNED 
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REPORT  TO  PUBLIC  UTILITIES  COMMISSION 

on 

Municipal  Railxvay  of  San  Francisco 

by 

V.  ¥•  Anderson,   General  Manager 
December  20,  I960 


PASSENGER  REVENUE 
November  1959 
November  i960 
Decrease 


$1,513,867 
1,1+92,711-7 
$      21,120  or  1.1$ 


Under  Budget 

$25,858  —  or  1,7^ 


Fiscal  Year 
to  12/12/59 

Fiscal  Year 
to  12/12/60 

Decrease 


iff 


8,606,566 


8,1+97,091 
$    109,1+75  or  1.3% 


Over  Budget 
|119,119  —  or  1.1$ 


REVENUE  PASSENGERS: 

September  i960  compared  with  September  1959s 

Municipal  Railway  of  San  Francisco  0.02%  Increase 

Cities  over  500,000  -  Average"""  2.6%  Decrease 

All  City  Transit  Systems  -  Average""  3*0%  Decrease 


""'(From  Report  of 

American  Transit  Association) 
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PATRONAGE  s 

During  the  early  part  of  this  fiscal  year,  revenue 
was  slightly  under  the  comparable  period  for  the  previous 
year.     This  was  shortly  followed  by  a  period  which  showed 
an  improvement  over  the  previous  year  to  the  extent  that 
the  earlier  decrease  was  entirely  offset,  and  the 
"revenue  to  date"  was  about  l/2  of  1%  on  the  "plus"  side. 

However,  more  recently  there  has  again  been  a 
reversal  in  the  trend*     Passenger  revenue  for  November 
I960  was  l0l\.%  under  November  1959s  and  the  fiscal  year 
to  date  1.3%  under  a  year  ago. 

The  average  for  all  United  States  transit 
systems  indicates  a  3>%  decrease  in  patronage  for 
September  i960  —  and  tentative  figures  for  October 
indicate  a  l\.*6%  decrease. 

For  budget  purposes  for  the  1961-62  fiscal  year, 
revenue  is  being  estimated  at  2%  less  than  the  current 
year.    This  factor  will  be  subject  to  review  by  the 
Controller  at  a  later  date  when  additional  operating 
experience  has  been  made  available. 

BUSES ; 

In  accordance  with  previous  policy,  arrangements 
were  made  to  call  for  bids  through  the  City  Purchaser's 
Office  for  disposing  of  30  of  the  White  motor  coaches  which 
are  no  longer  needed.     It  had  been  found  that  these  old 
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BUSES  I  (Continued) 

coaches  were  not  required  for  extra  service  to  Candlestick 
Park©    This  move  will  help  in  easing  the  rather  critical 
storage  probleiru 

TEMPORARY  REROUTING; 

Cable  car  track  removal  and  track  reconstruction 
necessitated  the  temporary  rerouting  of  Line  No0  80 
outbound  via  Pacific  between  Leavenworth  and  Gough, 
effective  November  25^  and.  between  Gough  and  Fillmore, 
effective  December  12,     The  regular  route  is  via  Jackson 
in  this  area© 

Also,  on  Sunday,  November  27  only,  Line  No*  55 
was  routed  via  Clay,  Stockton,  Broadway,  Columbus, 
Montgomery  and.  Clay  (instead  of  directly  via  Clay) 
because  of  construction  work  on  the  Portsmouth  Square 
Garage e 

REAR  ROUTE  DESIGNATION; 

A  supplemental  appropriation  of  $12,500  for  rear 
route  designation  equipment  for  Municipal  Railway  Mack 
buses  and  trolley  coaches  was  approved  by  the  Supervisors* 
Finance  Committee  December  7*   and  by  the  Board  of 
Supervisors  (first  reading)  December  129 
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CHRISTMAS  SHOPPING  SCHEDULES : 

Special  schedules  for  pre -Christmas  shopping 
and  traffic  conditions  were  prepared  for  operation  on 
lines  where  warranted  in  accordance  with  past  practice. 

GENERAL  SIGNUP: 

Annually  in  December,  a  "General  Signup"  is 
conducted  when  operators  are  given  an  opportunity  to 
select  any  run  at  any  of  the  Railway's  divisions  in 
accordance  with  their  qualifications  and  their  place  on 
the  working  list.    This  project  commenced  December  7* 
requiring  6  days  from  5  a.m.  until  8  p.m.,  and  was 
completed  December  lLj.0      l?l5  platform  men  indicated  their 
choices  at  3-minute  intervals.    18?  transferred  to 
another  division. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,288th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  DECEMBER  27, 
I960,  COMMENCING  AT  2:00  P.M. 

O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O0O 
Call  to  Order: 

Present:    Commissioners  Edw.  B.  Baron,  Stuart  N.  Greenberg, 
Don  Fazackerley,  Thomas  Pt  White,  Henry  W.  Roden 

Absent:  None 

President  Edw.  B.  Baron  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Roden. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Roden,  the  minutes  of  the • 1,287th  regular  meeting  of  the  Com- 
mission, held  December  20,  I960,  were  approved. 

Vote:         Ayes-Commissioners  Baron,  Greenberg,  Fazackerley, 

White,  Roden 
Absent-None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Roden,  the  following  resolutions  were  adopted: 

Vote:         Ayes-Commissioners  Baron,  Greenberg,  Fazackerley, 

White,  Roden 
Absent-None 

— RESOLUTION  NO.  20 ,834— 

KEbOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Cora- 
mission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 

Claimant 

?jn-litigated  Settlements  Date  of  Accident  Settlement 

GO  Nancy  Lee  May  14,  I960              $  950.00 
MO  Ida.  Finkelstein,  in  her 

individual  capacity  and  as 

Executrix  of  Last  Will  and 

Testament  of  Louis  Lebowitz, 

Deceased                   '  January  16,  I960  2,500.00 

TO  Robert  C.  Gunther  Sr.  June  23,  I960  600.00 
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Settlement 


Rescinding  that  portion  of  Resolution  No.  20742, 
dated  November  22,  I960,  pertaining  to  Claimants 
Civil  Service  Employees  Insurance  Co.  and 
Thomas  P.  Comaskey,  in  amount 


$  925.00 


Litigated  Settlements 


MC  Marguerite  Murphy 
MC  viola  Wilson 


September  13,  I960 
June  27,  I960 


6,250.00 
1,500.00 

$10,875.00 


Appropriation  No.  0.735.804,000 


—RESOLUTION  NO.  20,835— 


RESOLVED,  "That  this  Commission  approves  plans  and 
specifications  and  hereby  authorizes  Bid  Calls: 

WD  Contract  No.  989-For  the  Laying  of  8-Inch  Cast  Iron  Main  in 
Jackson  Street  between  Laguna  and  Steiner  Streets  (Replacement 
of  Existing  Mains). 

AD  Contract  No.  294-Improvement  to  Water  Supply  in  Terminal 
Building  at  San  Francisco  International  Airport, 


RESOLVED,  That  this  Commission  hereby  authorizes  Victor  C. 
Peterson,  Superintendent  of  Equipment ,  Municipal  Railway,  to 
attend  the  American  Transit  Association  Administrative  Committee 
Meeting,  to  be  held  in  Baltimore,  Maryland,  February  7-9,  196l, 
inclusive. 


RESOLVED,  That  this  Commission  does  hereby  consent  to  the 
request  of  Airborne  Freight  Corporation  to  sublease  739  square 
feet  of  space  in  their  newly  completed  building  to  the  Pacific 
Telephone  and  Telegraph  Company,  said  consent  being  required 
under  the  provisions  of  Section  16,  of  the  Airborne  Freight 
Corporation  lease  issued  pursuant  to  Resolution  No.  19,865. 

BE  IT  FURTHER  RESOLVED  that  the  sublease  be  approved  by 
the  City  Attorney, 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows; 


Permit  to  occupy  for  a  vending  area  a  portion  of  the  parking 
site  adjacent  to  Skyline  Boulevard  and  northerly  of  Crystal 


— RESOLUTION  NO.  20,836— 


RESOLUTION  NO.  20,837— 


—RESOLUTION  NO.  20,838— 


TO: 


GEORGE  AND  HELEN  FaNUCCHI 


12,451- 


Springs  Dam,  San  Mateo  County,  subject  to  a  consideration  of 
$35*00  per  month. 

Cancelling  permit  issued  to  GUST AVE  MULLER  by  Resolution  No, 
15,^35,  adopted  May  23,  1955. 


—RESOLUTION  NO.  20,839— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  the  necessary  ordinance  for 
submission  to  the  Bpard  of  Supervisors  covering  the  sale  at 
public  auction  of  a^-i-,61  acre  portion  of  the  Ravenswood-Bfelmont 
100?  right  of  way;  subject  to  the  City  retaining  the  right  for 
its  existing  telephone  line,  per  San  Francisco  Water  Depart- 
ment drawing  G-821. 

r^RESOLUTI ON  HO.  20,840— 

RESOLVED,  That  this  Commission  hereby  requests  that  the 
Mayor  recommend  to  the  Board  of  Supervisors  supplemental 
appropriation  in  the  amount  of  $3,465.00,  to  provide  funds  for 
the  reclassification  of  one  position  F40ba  Assistant  Engineer 
Civil,  to  F406c  Assistant  Engineer  Electrio  I,  San  Francisco 
Water  Department* 

— RESOLUTION  NO.  20,841— 

RESOLVED,  That  this  Commission  hereby  requests  that  the 
Mayor  recommend  to  the  Board  of  Supervisors  supplemental 
appropriation  in  the  amount  of  $127,699*25  of  Hetch  Hetchy 
Project  funds,  to  provide  for  the  following: 

$3,800.00  Temporary  Salaries,  necessary  in  connection 
with  placing  the  Cherry  Power  System  in 
operation. 

$2,530.00  Equipment,  being  test  equipment  necessary 

for  the  adjusting  and  maintenance  of  the  new 
power  line  carrier-current  equipment  on  the 
Cherry  Power  System. 
$121,369.25  Bond  Interest,  required  for  payment  of 
interest  on  sale  of  $15,000,000  made- 
September,  I960, 

— RESOLUTION  NO.  20,842— 

RESOLVED,  that  this  Commission  in  compliance  with  the 
request  of  Farrair  hereby  terminates  as  of  December  31,  I960 
that  certain  Airport  Space  or  Use  Permit  previously  issued 
under  authority  of  Resolution  20221,  said  permit  encompassing 
Rooms  213B,  213D,  216  and  2l6A  in  the  Executive  Aircraft 
Terminal  Building, 
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— RESOLUTION  NO,  20,843— 


RESOLVED,  That  this  Commission  approves  plans  submitted 
by  United  Air  Lines,  under  the  general  provisions  of  which 
United  Air  Lines,  at  its  own  and  sole  cost,  will  remove  and 
reconstruct  certain  partitions  in  the  area  occupied  by  United 
Air  Lines  in  Pier  G  at  San  Francisco  International  Airport, 


— RESOLUTION  NO,  £0,84*-! — 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  amend  Section  16.6»20  of  San  Francisco 
Administrative  Code,  Municipal  Railway  Membership,  to  read  as 
follows:    "American  Transit  Association,  Northern  California 
Joint  Pole  Assiciaton;"  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisions  supplemental  appro- 
priation in  amount  of  $50,00  to  provide  for  membership  in  the 
Northern  California  Joint  Pole  Association* 


— RESOLUTION  NO,  20,845— 

WHEREAS,  work  under  Water  Department  Contract  No.  959, 
Painting  of  3rd,  5th  and  6th  Floors,  various  rest  rooms  and 
other  areas  in  the  Water  Department  Building,  425  Mason  Street, 
Saw  Francisco,  Martin  Fried,  Inc.,  Contractor,  was  to  have 
completed  all  contract  work  on  or  before  December  2,  I960;  and 

WHEREAS,  the  Contractor  was  prevented  from  starting  the 
work  for  a  period  of  7  calendar  days  due  to  delay  in  approval 
of  materials  for  the  30b  by  the  Engineer; 

NOW  THEREFORE,  BE  IT  RESOLVED,  that  in  accordance  with 
the  provisions  of  File  No.  13^56,  Ordinance  No.  9484,  adopted 
by  the  Board  of  Supervisors  an  January  16,  1956,  Section  6*3 
"Prevention  of  Contractor  from  commencing  or  prosecuting  the 
work  because  of  acts  of  others,"  this  Commission  hereby  grants 
an  extension  of  6  calendar  days  to  December  8,  I960  for  which 
liquidated  damages  are  hereby  waived;  and, 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  accepts  the 
work  as  being  satisfactorily  completed  and  approves  Certificate 
of  Acceptance  and  Authorization  for  final  payment  in  the  amount 
rZ  $2,344.69. 


— RESOLUTION  NO.  20,846— 

RESOLVED,  That  this  Commission  hereby  requests  that  the 
Mayor  recommend  to  the  Board  of  Supervisors  supplemental 
appropriation  of  Hetch  Hetchy  Project  funds,  in  the  amount  of 
$15/000.00,  to  finance  expenses  to  be  incurred  jointly  by  the 
City  and  County  of  San  Francisco,  the  Turlock  Irrigation 
District,  and  the  Modesto  Irrigation  District  in  initiating  an  ' 
administrative,  financial  and  engineering  study  of  the  New  Don 
Pedro  Banu 
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— RESOLUTION  NO.  20,347— 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  November,  I960,  for  damages  which  the  department  has 
against  miscellaneous  debtors: 

Bureau  of  Light,  Heat  &  Power,  through  Bureau  of 

Delinquent  Revenue  -  $kk3,6k9 


— RESOLUTION  NO.  20fgUg~ 

RESOLVED,  That  this  Commission  hereby  approves  the 
following  contract  payments: 

$l7,i+93»02,  in  favor  of  Michael  Murphy,  Jr.,  under  WD  Contract 
No.  924-Laying  of  6-Inch  and  g-Inch  Cast  Iron  Mains  in  Lyon, 
Broadway  and  Other  Streets, 

$5,205,00,  in  favor  of  Allis-Chalmers  Manufacturing  Company, 
(sales  tax)  under  HH  Contract  No.  26>9~Furnishing  and  Installing 
Synchronous  Generators  for  Cherry  Generating  Station, 

$7^,922.45,  in  favor  of  Allis-Chalmers  Manufacturing  Company, 
(escalation)  under  HH  Contract  No*  2&9-Furnishing  and  Installing 
Synchronous  Generators  for  Cherry  Generating  Station. 

$3,329.39,  in  favor  of  Allis-Chalmers  Manufacturing  Company, 
(sales  tax)  under  HH  Contract  No.  2&9-Furnishing  and  Installing 
Synchronous  Generators  for  Cherry  Generating  Station. 


****** 

Manager  of  Utilities  Calendar  Items : 

In  the  absence  of  the  Manager  of  Utilities,  Mr.  Robert  C. 
Kirkwood,  Acting  Manager  James  J.  Finn  reported  that  there  was 
nothing  to  be  submitted  by  the  Manager  at  this  meeting. 


Departmental  Report: 

Mr.  Turner  presented  the  Water  Department  monthly  report, 
stating  that  the  financial  condition  of  the  department  continues 
satisfactory;  that  the  department  realized  a  net  of  $30,000  due  to 
the  sale  of  walnuts  from  the  walnut  orchard  at  Sunol;  that  the 
department  also  showed  continued  progress  in  gaining  additional 
applications  from  communities  in  the  service  area  for  water 
sale  agreements t 

In  reply  to  a  question  by  Commissioner  Fazackerley,  Mr.  Turner 
indicated  the  department  expected  to  have  in  a  matter  of  weeks 
all  of  the  San  Mateo  communities  signed  to  water  sale  agreement  sr. 
Mr.  Turner  said  that  if  the  department  has  all  of  the  San  Mateo 
communities  plus  California  Water  Service  Gompany,  they 
would  have  70  per  cent  of  the  business  covered.    The  proposed 
agreement  with  California  Water  Service  Company  is  now  in 
the  hands  of  the  City  Attorney, 
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Palo  Alto  is  studying  the  cost  of  buying  and  delivering  San 
Francisco  water  to  their  customers.    It  is  most  interesting  to 
note  that  in  Palo  alto  they  are  not  studying  alternate  sources 
of  water.    They  are  studying  the  possibility  of  buying  all  of 
their  water  from  San  Francisco.    Mr,  Turner  reported  that 
Hayward  was  in  a  slightly  different  position.    Although  a 
large  customer  of  the  San  Francisco  Water  Department,  they  have 
two  sources  to  study  in  addition  to  San  Francisco;  namely,  the 
South  Bay  Aqueduct  and  the  East  Bay  Municipal  Utilities  Dis- 
trict.   Mr.  Turner  indicated  that  on  February  1,  1961,  it  is 
anticipated  they  will  require  negotiationsof  some  type  with  all 
customers  in  accordance  with  Water  Department  rules. 


Roll  Gall: 


Commissioner  Roden  Requested  Mr.  Simons  to  look  into  the 
possibility  of  mounting  in  the  Commission  Meeting  Room  a  set 
of  maps  showing  the  various  properties  owned  by  the  several 
Utilities  departments. 

Upon  motion  by  Commissioner  Faz acker ley,  seconded  by  Commission- 
er Greenberg,  as  a  special  order  of  business,  2:00  p.m.  on 
January  24,  1961,  was  set  for  a  discussion  on  th£  Municipal 
Railway  fare  structure  and  the  annual  budget  of  the  Public 
Utilitifk  Commission,  The  special  order  of  business  in  regard  to 
the Municipal  Railway  fare  is  to  determine  the  community's 
attitude  in  reference  to  the  fare  structure.  In  keeping  with 
the  policy  of  the  Commission,  Commissioner  Fazackerley  requested 
that  notice  be  sent  to  all  interested  organizations. 

Commissioner  Greenberg,  on  behalf  of  all  of  the  members  of  the 
Commission,  extended  wishes  for  a  Happy  and  Prosperous  New 
Year  to  all  employees  and  members  of  their  families.. 


THEREUPON  THE  MEETING  ADJOURNED. 


SAN  FRANCISCO  WATER  DEPARTMENT 
43rd  PERIODICAL  REPORT 
TO  THE 

PUBLIC  UTILITIES  COMMISSION 
December  27 ,  I960 


In  November,  i960  the  gross  consumption  (water  released 
into  the  system  for  consumption)  for  the  entire  system  averaged 
133*0  million  gallons  per  day.     This  is  22.8  mgd  less  than  the 
November , 1959  consumption. 

Net  sales  of  water  for  the  month  of  November,  i960  was 
|1,192,386.32  which  is  531,278.73  (2.6$)  less  than  for  November, 
1959,  the  total  does  not  include  $82,913*68  net  sales  to  other 
City  Departments  in  lieu  of  taxes.    The  non-revenue  sales  to 
other  City  Departments  are  $12,388.47  more  than  for  November,  1959* 

For  the  fiscal  year  196O-61  net  sales  of  water  through 
November,  i960  amounted  to  $7,300,814.  an  increase  of  $116,930. 
(1.6$)  over  net  sales  for  the  same  period  last  fiscal  year.  The 
net  sales  to  other  Municipal  Departments  in  lieu  of  taxes  amount- 
ing to  $501,496.  is  not  included  in  the  $7,300,814. 

Sales  within  San  Francisco  are  1.6$  less  and  suburban 
sales  are  6.5$  more  than  last  year.     There  were  399  more 
customers  on  November  30,  i960  than  on  the  same  date  in  1959 • 

During  the  month  of  November,  i960,  371  water  services 
were  renewed.     Of  this  total  294  were  renewed  on  orders  issued 
by  the  City  Distribution  Division  and  not  by  the  Commercial 
Division.     On  November  30  there  were  234  incomplete  orders  on 
hand. 

During  the  month  of  November,  i960  fifteen  claims  were 
filed  for  damages  by  the  Water  Department  against  others  in  an 
amount  of  $1,922.09.    At  the  beginning  of  the  month  there  were 
71  outstanding  claims  totaling  $11,875.44.     There  were  5  claims 
settled  during  the  month,  leaving  81  outstanding  claims  for  a 
total  of  $13,616.00  on  November  30,  i960. 

There  were  nine  claims  for  damages  filed  by  others 
against  the  Water  Department  during  November,  i960,  totaling 
$26,030.31.     Four  claims  for  $1,121.20  were  settled  for  $955.20 
and  one  denied  amounting  to  $9,525.00.    There  were  28  claims 
of  this  type  outstanding  November  30,  totaling  $112,334.21. 
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Ten  water  main  flushing  operations  were  completed 
within  the  City  during  the  month  of  November,  I960.     Nine  of 
them  were  for  flushing  dead-end  mains  and  one  was  to  eliminate 
dirty  water. 

The  contract  work  for  the  reconstruction  of  chlorine 
stations  at  Summit,  Sutro  and.  Stanford  Heights  Reservoirs  is 
80^  complete.     The  rehabilitation  and  painting  of  Dumbarton 
Pipeline  Bridge  is  90%  complete  and  the  additions  to  Crocker 
Amazon  Pump  station  are  15%  complete,     Reconditioning  of  a 
portion  of  the  Bay  Division  Pipelines  Nos .  1  and  2  is  k5% 
complete o     This  is  Contract  WD-964. 

Painting  in  the  building  at  425  Mason  Street,  Contract 
WD-959*  was  completed  December  8.    The  rebuilding  of  telephone 
and  radio  lines,  Contract  WD-957>  was  completed  on  November  1 
and  the  Irvington  Pump  and  Chlorination  Station  reconstruction 
work,  Contract  WD-942,  was  completed  on  November  14. 

Two  cast  iron  main  contracts  have  been  completed,  one 
is  under  construction  and  two  in  the  Diamond  Heights  Redevelop- 
ment Project  Area  are  held  up  by  the  work  of  others. 

Applications  for  water  supply  for  resale  purpose  have 
been  received  from  all  important  governmental  agency  customers 
in  San  Mateo  County  except  Redwood  City,  Menlo  Park  Water 
District,  Ravenswood  Water  District,  and  Skyline  Water  District, 
and  negotiations  are  proceeding  with  these  agencies.     A  tentative 
form  of  application  for  water  service  has  been  submitted  by  the 
California  Water  Service  Company  who  represent  the  Colraa  Area, 
South  San  Francisco,  City  of  San  Mateo,  San  Carlos  and  a  portion 
of  the  Redwood  City,  Bear  Gulch  and  Menlo  Park  Areas,  and  who 
purchased  an  average  of  27.4  million  gallons  of  water  a  day  during 
fiscal  year  1959-60  from  San  Francisco  for  such  purposes.  This 
language  of  California  Water  Service  Company's  application  is 
being  considered  by  the  City  Attorney,  and  it  is  believed  that 
he  will  have  completed  his  review  within  a  very  short  time. 

Negotiations  are  in  progress  with  the  important  resale 
customers  in  Santa  Clara  and  Alameda  Counties.     It  is  expected 
that  the  situation  in  these  counties  will  become  reasonably 
clarified  during  January,  1961. 

The  two  representatives  of  the  Mayor's  Committee  for 
Municipal  Management  have  been  reviewing  the  Department's 
budget  processes  in  some  of  the  Divisions.    Complete  cooperation 
is  given  them  in  this  work. 

Mr.  Grant  Walker,  Division  of  Supervision  of  Dams, 
State  of  California,  made  a  routine  inspection  of  Pilarcitos, 
San  Andreas,  and  Upper  and  Lower  Crystal  Springs  Dams,  on 
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December  9,  I960.     He  had  no  suggestions  as  to  corrections, 
improvements  or  changes  and  appeared  satisfied  with  the  way  the 
Department  has  maintained  these  dams. 

The  repair  of  damage  to  the  16  inch  main,  the  street 
and  other  damaged  property  in  the  2?00  block  of  J^th  Avenue  was 
practically  completed  in  ten  days  time*     The  Department  has 
received  many  expressions  of  appreciation  on  the  speed  and  quality 
of  this  repair  work.     This  was  made  possible  only  by  the  combined 
efforts  and  skills  of  the  whole  Department. 

The  sale  of  the  block  of  land  at  University  Mound  Reser- 
voir bounded  by  Burrows,  Hamilton,  Bacon  and  Bowdoin  (extended) 
streets  has  been  authorized  by  the  Board  of  Supervisors 0 

I  join  the  staff  of  the  Water  Department  in  extending 
the  Season's  Greetings  to  the  members  of  the  Public  Utilities 
Commission,  and  to  Mr.  Kirkwood  and  his  associates. 


J.  H.  TURNER 

General  Manager  and  Chief  Engineer 
San  Francisco  Water  Department 
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